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|H£ Chapters in the present volume are numbered on 
from those in Part I. to avoid confusion. But although 
reference is occasionally made from oiie to the other, the two 
Parts treat of different subjects, and may be purchased sepa- 
rately. The Contents of Part I. are enumerated at the end 
of this Volume. 



CHAPTER XIV. 



CONTRACT AND PURCHASE IN THB ENGINEERING TRADES, 




jf conlncU 

more camplHtlun 
In ordlnuy trulei. 



The questions which arise QueaUani^iiri^^ 
out of contracts for public 
works, and the various other 
enterprises which depend upon 
engineering skill for their 
achievement, are generally 
more complex than those con- 
nected with the purchase of ordinary commodities. It is intended in 
the following p^es toclassify the principal methods in which purchases 
and contracts are ananged, and, while avoiding purely legal con- 
siderations, to draw attention to some of the more important circum- 
stances connected with them, both in regard to transactions completed 
in the country of purchase and those in which the incidents of export 
have an important place. 

It is the almost invariable practice to arrange prices -and con- 
ditions at the commencement; and although there are certain trans- 
actions in which exact pre-arrangement is impossible, the leaving of 
price or remuneration to be settled after completion occurs now 
much more rarely than formerly. The necessity for such preliminary 
agreement arises not only from the desire of a purchaser to know 
how much he will eventually have to pay,, but to enable him to 
choose between two competing sellers, whose offers can only be com- 
pared by knowing them at the outset It is evident that a mere 
comparison of prices will not alone allow of a fair judgment between 
them. Competitive prices must either be based on precisely similar 
conditions, or the purchaser must be aware of the differences, and 
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have some standard by which to judge. For the present purpose it 
may be said that bargains for the purchase of commodities or the 
performance of works have three essential parts : the agreement or 
contract to sell and buy, technical and other conditions, and measure 
of price. The agreement or contract is sometimes merely verbal, 
more usually by interchanged letters, and sometimes by formal deed. 
Technical conditions of the commodity or works are described or 
implied either by 

1. Specification or Description furnished by the Buyer. 

2. Specification or Description furnished by the Seller. 

3. Sample. 

4. Reputation or Trade Mark of the Seller. 
The payment or measure of price is either — 

a. A Sum of Money. 

b. Accordii^ to Schedule Rates. 

c. By Units of Contents. 

d. By Results accomplished. 

e. By Measure and Value. 



Contracts made by 
letter only. 



Commerce 

hindered by 

elaborate 

documents. 



Formal documents 

evolved by 

recurrence. 



Instances. 



In regard to the first essential — Uie agreement to sell and buy— a 
large proportion of English contracts are made in the most simple 
manner by the interchange of letters, one letter offering to sell 
certain goods or to carry out certain works for a specified sum of 
money or other consideration, and a return letter accepting such 
offer. Or the method may be reversed, the putchaser making an 
offer and the seller accepting it Extensive commerce could not be 
carried on if every transaction needed an elaborate contract docu- 
ment or the intervention of a lawyer; and the simplicity of the 
English ^stem compares favourably with the formal and tedious 
contracts adopted on the Continent more often than in England, and 
which are apt to repel those unaccustomed to them. 

Formal or legally- drawn documents are usefully applied in the 
transfer of leading commodities, where transactions of a similar kind 
continually recur; use and custom having led by a gradual process to 
the elaboration of forms of contract, or precise clauses, to meet con- 
tingencies suggested by past experience. The printed bought-and-sold 
note of an iron-broker, the charter-party and bill-of-lading of a ship- 
owner, are instances in point ; but in the more frequent transactions, 
for which there is no exact precedent, such elaboration is wanting, and 
the essentials being stated, secondary conditions are only implied or 
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understood, leaving to the common law and custom of the land the 
inferences involved. If such a method of business resulted in vague 
or ill-defined contracts, it could not be justified, and engineers or 
others whose duty it is to draw up agreements should, unless they 
have good precedents to guide them or accumulated experience of 
their own, be assisted by legal advisers. But those who are accus- 
tomed to the commerce of the engineering trades are generally able 
to put into a binding and explicit form the bargain they have made ; 
and the sufficiency of such forms would appear to be proved by 
their frequent adoption. 

For undertakings of large extent, or which are likely to be pro- 
tracted, it is endeavoured usually, by great care and consideration at 
the outset, to avoid after disputes ; but in all contracts, large or small, 
care should be taken to set forth all the essential conditions, to avoid 
ambiguity, and to make the documents — letters or more formal agree- 
ments, as the case may be — explicit and self-contained. But letters 
make a satisfactory contract only when complete in this simple form, 
but not so when the terms of agreement are distributed through 
numerous letters or a protracted ^ correspondence. If at the time 
of agreement, the usage in previous transactions qualify or extend the 
apparent meaning of written conditions, such elucidation should, if 
possible, be added or embodied in writing while all are agreed, or at 
any rate the words *' as customary " be employed. If in previous 
transactions between the same parties a custom has been established, 
such a phrase may serve, but if a common '' custom of the trade '' is 
meant, then it will be binding only on proof that it is universally 
adopted and acted on in the trade. Accuracy in stipulations of this 
kind is especially necessary where the two parties to a contract are 
not equally informed as to the usage. 

The agreement to sell and buy is conveniently kept distinct from 
the detailed conditions ; and just as a short form of tender and still 
shorter acceptance of it may refer to the most elaborate specification, 
and also even where, instead of such a simple arrangement, formal con- 
tract-deeds bind buyer and seller to a bargain, it is usual and con- 
venient that the specification of technical conditions should be kept 
distinct. But a contrary custom often prevails, and the general con- 
ditions or framework of a contract are mixed up with the descriptive 
particulars which more properly pertain to a specification. This 
method prevails oftenest when the conditions are stated according 
to the first method in the category on page 2. 
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{t^ A Specification or Description furnished by the Buyer may be said 
to imply that the buyer knows what he wants and describes it ; leaving 
the seller no choice but to supply what is so described. A specifi- 
cation may, however, be limited to a description of a purpose in view 
or results to be obtained, leaving the seller either free scope in the 
manner of performing it, or necessitating on his part also a specifi- 
cation to show what is intended, and to allow a choice between 
competing sellers. So far as a buyer specifies his wants, he relieves a 
seller of responsibility in the choice, unless the contrary be explicitly 
declared. A specification may consist only of a brief description, or 
a drawing, or a mere sketch ; but, if such be the basis of a contract, 
it will — so far as it goes — declare where the responsibility rests. If the 
thing or the service asked for be something new, the seller may be en- 
tirely relieved from responsibility if he obey the specification, even 
though the purpose for which it is intended be incidentally mentioned, 
and the article supplied or work done fail to fulfil that purpose ; but 
if the purpose be mentioned and no description be given of the method 
of fulfilling it, the burden will be upon the seller of supplying what is 
suitable and fit A buyer sometimes even seeks to combine both ar- 
rangements, but improperly so, i,e,<, to decide himself upon the method 
and yet to lay the responsibility on the seller. Thus, an engineer may 
design a bridge, and may make the manufacturer not only responsible 
for following the drawings and giving materials and workmanship of 
prescribed kinds, but, in addition, he may stipulate that the bridge 
shall under a certain test load only bend a specified amount, or that 
one span of the bridge, if it be tested to destruction, shall break only 
with a certain load. Or, a steam-engine of certain dimensions may 
be designed, and a certain working-pressure and speed prescribed, and 
the manufacturer be called upon to warrant an effective horse-power 
of a certain amount A manufacturer who accepts such liability may 
be bound to it, but in such a case he has pledged not only his ability 
as a manufacturer, but his skill as an engineer to verify the calcula- 
tions of the designer. If, without attempting to verify the calculations, 
he rests content on his belief in the ability of the engineer, and the 
bridge or engine fail to reach the specified test — not through any de- 
fect of manufacture, but because the methods and the result are 
shown to be irreconcilable — the manufacturer will have to bear the 
loss ; but probably in such a case, the terms in which he contracted 
would have to be very strictly weighed before such unwisely assumed 
responsibility could be enforced by a legal tribunal. 
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In a specification of the buyer, it is generally inexpedient to de- 
scribe the details of workmanship or the methods to be therein pursued, 
nnless on the basis of a full knowledge of the subject ; for the mis- 
takes or discrepancies which are likely to result will afford room for 
disputes and evasions. It is much better in such a case to describe 
as clearly as possible the ultimate object in view, and in general terms 
the quality that is desired, thus putting upon the contractor the re- 
sponsibility of doing what is evidently demanded. The force of such 
general terms is weakened by adding detailed instructions, unless the 
the latter be very complete, because their presence in regard to some 
parts implies that the contractor is to look to the specification for in- 
structions, and that, where absent, no particular methods are desired. 
But there are cases where the opposite plan is preferable. Thus, 
there may be some article which can only be tested by long use, and 
any composition or method of manufacture which has proved best in 
the past may be prescribed with advantage. The alloy for an engine- 
shaft bearing, or for pump-barrels, is sometimes specified with 
much minuteness where seemingly more important parts are left to 
the manufacturer. 

The advantage to the buyer of affording a full knowledge to the 
seller of what he will be called upon to do under an anticipated con- 
tract is so well understood by those experienced in such transactions, 
that much trouble and expense are frequently bestowed on the calcu- 
lations beforehand of the scope or extent of a coming undertaking. 
Buyers do not always recognise what is involved in the omission of 
such an investigaticMi, or the putting the burden of it on the seller. 
Particulars presented to manufacturers or contractors upon which to 
frame their tenders may be insufficient in the sense that they are 
vague (NT incomplete, or in another sense, that while full and elabo- 
rate, they are so voluminous as to be difficult of computation. As 
an example of the first kind, if a buyer ask for a steam-engine of a 
certain power, and omit to state whether it is to include a boiler, or 
at wiiat pressure it is required to work, or how its power is to be com- 
puted ; or if a bridge of a certain span be required, and no width of 
roadway or amount of load be stated, the various prices which dif- 
ferent manufacturers under such a specification may offer will of 
themselves afford no true basis for comparison. Indeed, were it not 
the case so often that those not technically informed do present a 
meagre specification, and act upon prices unaccompanied by a speci- 
fication of the seller, the fallacy of such a method would appear too 
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The first step in making an estimate of cost is to reckon np die 
quantities of material and labour required. In simple matters, eacfa 
competitor may be left to ralmlate these items : for instance, in the 
purchase of a steam-engine or a lathe, there is no need to tdl the 
seller the number and dimensions of the various pieces in die machine, 
<*^ <• oi its we^t And, in r^ard to larger and more complicated works, 
the purdiaser may deem it best to leave each competitor to cal- 
culate in his o«rn way the cost of the undertaking. Indeed, the 
skill and experience which enables <me contractor to estimate, more 
P'*^ ^ correaly than another, the cost of wcnks, is a distinct advantage 
which he may desire to retain ; and, if the competition be limited to 
a few, he may prefer to take the trouble which such calculations 
M^«jivMttgMM involve, rather than have facilities granted to all. But it is question- 
able if it is to the advantage of the purchaser to limit the com- 
petition to the few who are able to calculate the quantities of works, 
for ability to carry them out may be more widely found. And, if 

\0ntT9fton mmf 

^•■mruitocig numerous tenders are invited, even experienced contractors may be 

unwilling to make troublesome estimates where the chance of success 
is but small. On the other hand, there are certain undertakings in 
which the cost will depend mainly on the methods pursued, and 
where there is no difHculty in calculating the quantities. But to 
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calculate from drawings and description the quantities of some Elaborate 
important work like a railway, aharbour, or a bridge, is often 
a protracted and expensive operation; and not only is much 
waste of time and money involved by putting the burden of this 
on each competitor when it might be done once for all, but there iiffeKnUy. 
is the probability that the apparently most favourable tender will 
come, not from the contractor willing to work most cheaply, but 
from one who has arrived at the lowest measurement It is customary, 
therefore, in important undertakings, for the buyer to calculate the "°inco fo?*£l?** 
quantities and to furnish a list of them to the competitors, so that 
each may form an estimate on a similar basis. So much does the 
custom of calculating the quantities beforehand prevail in certain 
trades, such as the buUding trades, that a separate profession, that ^^^^^, 
of quantity surveyor, has arisen to satisfy the demand, and '' bills of 
quantities," calculated by able and impartial surveyors, are accepted 
by buyer and seller alike as a basis of a contract. Quantities so fur- buu of quantitiei 
nished serve as a useful check on the drawings, and allow a buyer to 
verify, more easily than he otherwise could do, that he has obtained 
all that he bargained for, for where quantities have not been agreed 
upon, opportunities for evasion are more frequent Thus, in the case 
of a large bridge, or roof, or other structure of iron, it is difficult to 
measure exactly the thickness of the various parts, and a manufacturer 
whose price might be two per cent, the lowest, might perhaps supply Advantages whic 
five per cent less weight than a skilled surveyor would have calcu- see^JLta. 
lated from the drawings. A previous agreement on the weight to be 
supplied removes this risk ; and, moreover, the relation of price to 
quantity affords a convenient standard for measuring the value of ad- 
ditions or omissions. Payments based upon schedule will be presently seepages, 
alluded to. A bill of quantities is particularly necessary when one i" defining extec 

^ . of contract. 

set of drawings serves for more than one contract, as without such a 
definition, disputes may arise as to which of two contractors is to 
execute certain work. 

Simplicity in the form of contract is most usual in cases where 
buyer and seller are equally well informed and come into immediate 
contact and agreement The more formal or elaborate contract docu- 
ments often have the characteristic — in which they differ from almost 
all other commercial agreements — that they are drawn up entirely on often onV-alded? 
one side, and are not arrived at in the usual way by discussion be- 
tween the parties concerned, and by that modification of clauses 
which different points of view suggest. Such a preliminary discus- 
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sion being obviously inconvenient and almost impossible in the mul- 

tifiirious cases where contracts for the supply of commodities or the 

carrying out of works are presented for competition, it would appear 

^'^'^'SitSJi***^*'^ desirable for the buyer, instead of looking from one point of view 

conditions. ovXy^ as might be justifiable where modification fix)m the other side 

were to follow, to prepare such equitable conditions as should at 
once command the confidence of the contractor. 
^.,®'y^** Even in the best of contracts, drawn up in the interests of a buyer, 

oblicauons not . ^ -^ ' 

defined. the obligations of the seller will generally be much more strictly de- 

fined than the return obligations of the buyer, who often has duties 

Left to inference not Confined merely to certain payments of money. Questions which 

may arise out of these points will have to be decided on inferences 

drawn from the general tenour of the contract, and such uncertainty, 

Certiftcates. if carried too far, is unsiitisfactory to both sides. As instances, a 

Seepage 93, P*^ /• Seller may be bound to deliver, but a buyer may not in terms be 

bound to receive, or to send the inspector whose certificate is pre- 
liminary to reception ; and being thus unready, may be unwilling to 
pay. Or, in the carrying out of works, the employer may fiaul to have 
the site ready at the proper .time or to provide right-of-way to it, and 
as these obligations are not referred to in the contract, it is by im- 
plication only, and as a condition-precedent to be inferred, that a 
Certainty and seller can obtain compensation. Certainty and precision are the best 

N^ffor^Mntract. bases for a contract, and if those who, unopposed^ have the formu- 
lating of an agreement, make it one-sided or unduly stringent, it is 
against the true interests of the buyer for whom they act. 

Wee ei^inc^ by As has just been seen, an exact estimate of cost is only possible 

where the commodities to be supplied or the services to be rendered 
can be exactly measured ; and if there be doubt as to what may be 
demanded, an addition is made to the estimate by way of insiuance 

Cost may depend premium against contingencies. In contracts for public works, the 
engineer. engineer frequently takes power to make certain modifications as the 
work proceeds, or important details are left to be carried out as '' the 
engineer may direct ; " but unless this latitude be strictly defined, or 
corresponding alterations in price arranged, uncertainty will hinder a 
proper estimate of cost ; and the worst of all risks is one depending 
Boasonabie on the action of another person whose motives are uhknown. If, 

however, it is only intended, and is so expressed, that the contractor 
may be called upon to obey details which, though propounded after the 
contract is signed, shall be such as may be reasonably inferred from the 
contract drawings and specification, such a condition may be accepted 
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as fair. . Uncertainty of this sort may, however, lead to absolute un- 
fairness ; for if a favoured contractor had interpreted to him the real 
intention of clauses (which without such explanation have wide limits), 
he could measure, more exactly than his competitors, the cost of the 
undertaking. It is worth much trouble to prescribe everything at 
the commencement, and where this is impossible, modifications in 
regard to works or material should be provided for by schedules 
of rates or prices, so arranged as to allow easy analysis or com- 
parison. Contractors who have much to lose, and who, therefore, 
are presumably best fitted to carry out a contract, hesitate to en- 
gage in one which they cannot measure ; or if they venture, they 
do so only at an enhanced rate. Tenders without such enhancement 
are made only by those who are ignorant of the risks, and therefore 
ill-fitted for the work ; or by those who are willing to speculate or 
gamble in unknown risks. 

Assuming that the extent of works or services to be performed or 
commodities to be supplied is so defined as to allow appraisement, 
there still remains as a point of great importance, the jurisdiction 
under which the contract is to be carried on or by which possible 
disputes must be settled. Strong and impartial tribunals, in all 
countries which possess them, afford great encouragement to com- 
merce, for exact calculation of expenditure and profit can be made 
only when all risk of confiscation is removed ; and the certainty so 
induced allows, in the competition of traders, a cheapness in price 
which is to the general advantage of the community. When such 
confidence is wanting, and where the rights of either side are in- 
secure, public works are neglected and commercial enterprise of all 
kinds checked. But very often, the insecurity arises even where the 
laws are just, because by the terms of the agreement some other and 
outside tribunal is substituted. It is in contracts based on a specifi- 
cation of the buyer that such an evasion of the law is possible, 
because of the opportunities afforded of making one-sided and in- 
equitable conditions. 

Litigation on technical matters is in all countries tedious and ex- 
pensive, and there has been among trading communities a tendency 
to provide against litigation by a reference of disputes to arbitration ; 
and the tendency has, in England, been encouraged by the practice 
of judges to refer cases from their courts, and by direct legislative 
enactments making arbitration awards binding. Indeed, in some 
cases, the habit of the judges to refer cases to arbitration has out- 
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Stripped public opmion, and litigants desiring the decision of a judge 
and jury, have been thrust back on a tribunal little or no less tedious 
and expensive, and whose decisions are less authoritative as pre- 
cedents. The appointment of an able or impartial arbitrator is 
obviously a matter of the first importance, and if he be not named in 
the contract, it is usual to specify the method of choosing one. 
Among architects and builders in London, the necessity for conditions 
fair to both sides led even to the drawing up of a set form of agree- 
ment, which is frequently adopted as a basis for contracts; the con- 
ditions of the building trades in London, the relation of client, 
architect, and builder peculiar to England, and the general similarity 
of the undertakings in question, having rendered such a standard form 
possible. Some such method would be preferable to the custom 
which too often prevails of appointing, as a condition of the contract, 
the buyer's engineer as arbitrator without appeal, a practice evidently 
inequitable though, possibly, convenient. 

Engineers who have the conduct of important works, and who, 
perhaps, have had unpleasant experience of |)ast disputes, demand 
such a condition, because it gives them full power over a contractor ; 
and it is because the engineers who have inaugurated this system are 
men of eminence and position, into whose power contractors have been 
willing to place themselves, that so bold an innovation has prevailed 
at all. But such a condition is obviously unfair, for points in dispute 
are likely to arise from some act of the engineer himself, who is thus 
made judge in his own cause. Moreover, an engineer may make 
mistakes causing expense, and it is inequitable to give power to the 
engineer to save his client from loss and himself from blame by 
putting the burden on the contractor. The courts scan very rigidly 
such powers given to an engineer, and when constrained to en- 
force them, characterise them as unfair, and reprobate strongly the 
pressure put upon contractors to induce them to contract away their 
common-law rights. Much indirect harm has been wrought by 
the establishment of such a custom, for it has been adopted by 
engineers not entitled to the confidence and consideration given 
to those who inaugurated it. The inequity culminates when such 
powers are claimed and made a condition of contract by engineers 
who have not the independent position which might in rare cases 
justify such power. 

The desirability of encouraging contractors to compete whom such 
risks repel, and the obviotis advantage of giving that confidence and 
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certainty of justice which best induces low prices, and in deference 
also to the expressed opinions of the judges, this custom has been 
abandoned by most State departments, and equitable arbitration 
conditions are provided. 



This system 
abandoned by 

State 
departments. 



(2) The Specification of the Seller is made the basis of a contract 
most often when the commodity sold is one of an accustomed kind, 
or is a specialty of the seller, or is one in which, for these or other 
reasons, he is independent of outside skill in. design. The use of 
this method of contract does not, however, entirely depend on such 
considerations, but in England arises from various other causes. The 
functions of the professional engineer are kept more distinct from 
those of the manufacturer or contractor in respect of some branches 
than of others; and while, in railways, harbours, and the works 
arising out of such undertakings, the civil engineer generally presents 
a complete design to the contractor, in other and more purely me- 
chanical works a specification of the seller is invited. Thus while, on 
the one hand, for works involving operations with land, docks, 
bridges, buildings, the making of the design is a separate function, 
on the other hand, the designing of steam-engines and machines is 
generally left to the manufacturer. The habit of specifying only the 
purpose in view or the result to be achieved, and inviting the manu- 
facturer to propose his own method of doing it, prevails more fre- 
quently in the United States than in England. In America there is 
not the same line of demarcation between the professional and manu- 
facturing engineer, and no etiquette forbids the combination of the 
highest skill in public works with the commercial enterprise of the 
trader. Thus, an engineer-contractor will propose his own method 
of constructing or improving a harbour, of making a railway, or sup- 
plying a town with water, and the condition that payment shall 
depend on success induces confidence in the offer; or a railway 
company requiring a bridge may furnish to numerous manufacturers 
certain particulars in regard to site, span, rolling load, and limit of 
strain ; or, in the case of a locomotive, the load to be hauled, the 
gradients, and other essential particulars ; and then each manufac- 
tiurer is invited to submit with his tender his plan or specification. 
This method, while implying considerable enterprise on the part of 
the manufacturer, and his willingness to incur preliminary expense 
with a view to after profit, has the great advantage to the purchaser 
of eliciting the ideas of numerous designers. Moreover, it allows 
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economy in execution, because manufacturers are encouraged to 
employ the highest engineering skill, and being thus allowed to work 
in their own way, can venture on special tools or preparations, or 
can keep suitable material and even finished parts in stock; while 
where; by the custom of the trade, every buyer presents some new 
idea or design for execution, no such preliminary saving can be 
eflfected. 

But though it may appear easier to the buyer to appreciate and 
criticise the designs of the seller than to originate similar designs, 
skill and discrimination are needed to measure and compare the 
respective merits of numerous offers propounded according to dif- 
ferent specifications, which depend upon technical details. Fre- 
quently the terms of such speci6cations afford an insufficient basis of 
comparison, and the decision has to be guided by the apparent or 
known ability of the various competitors, or by their conduct in pre- 
vious affairs. In so far as such considerations prevail, they bring the 
transactions into the category, presently to be described, of purchases 
based on the reputation of the seller. The skill which may be 
required to distinguish between competing offers may also have to be 
applied to the inspection of the work during or after execution ; for 
though the specification may be that of the seller, the due fulfilment 
of it has as much to be insured as though the conditions had 
originated with the buyer. 

The specification of a seller often affords valuable information, 
especially if the description includes drawings or designs ; and the 
best manufacturers are often averse to supplying such information, 
except when assured of fair play. Where it is intended by the pur- 
chaser or his agent to buy from a particular seller, and other offers 
are asked for, either to give the semblance of competition or to 
elicit prices, which can then be offered to the favoured seller, such 
a course of action is uncandid and unfair. In some cases the esti- 
mate or tender of an experienced contractor is, as an assurance that 
certain works can be performed for a specified sum, of as great value 
to a purchaser or rival contractor as a design or any other essential 
part of an undertaking. And when the purpose is to elicit not only 
prices, but technical information and designs, with no intention of 
paying for them or purchasing the things or works they represent, the 
transaction is very much like one of obtaining value by false pretences. 

The specification of a seller is often as one-sided as that of a 
purchaser^ for, like it, it is drawn up in the interests of only one of 
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the parties concerned. All the merits of the article in question are 
probably set forth, but suggestions which will enable the purchaser 
to see the demerits and to choose what is better or more suitable are 
too seldom given. The specification of a seller is sometimes that 
given in a printed catalogue or price-list, where it may consist only 
of a brief description or even of a mere picture. But even though 
the specification be of this meagre kind, the seller is not relieved 
from responsibility. The ardcle sold must be reasonably fit for its 
specified purpose. More than this : where a manufacturer, or dealer, 
or contractor, agrees to supply an article which he is accustomed to 
manu&cture or sell, to be applied to a particular purpose described 
to him by the buyer, who thereby tnists to the seller*s skill and 
judgment, it may be reasonably inferred that the article sold must be 
fit and suitable for the purpose in view ; and the responsibility for 
such fitness will rest with the seller. 

Purchasers are greatly assisted by catalogues of manufacturers or 
merchants, and indeed, the commerce of certain trades could not be 
carried on without them, especially in foreign countries, where pur- 
chasers have no other imm^iate access to the seller. Although, in 
the case of important commodities, the catalogue of a manufacturer 
may be preferred, there are some trades in which the interposition ot 
a factor is almost essential Thus, in the case of hardware, tools, and 
other minor articles, the actual manufacture is so divided as to 
render most tedious the collection of each article from the separate 
maker by a purchaser, who finds he can obtain what he desires 
better and more cheaply from a factor of repute, accustomed to the 
trades in question. Sometimes the intervention of an engineer, 
technically acquainted with the articles required, is necessary to select 
or verify the purchases. For the catalogue system is greatly abused, 
and there are some so-called manufacturers whose stock-in-trade is 
nothing but a catalogue, and who tempt purchasers by offering in- 
ferior goods at apparently low prices. The engravings may be well 
executed, and there may be nothing by which a purchaser or mer- 
chant can detect the truth, for the qualities which really determine 
the comparative value of two articles apparently similar are not 
easily discernible by the uninitiated, to whom it may appear a mere 
waste of money to pay the higher price. The suitability of the de- 
sign, the proportion of the parts, the quality of material, and the 
accuracy of the workmanship, determine the fitness and durability of 
a machine for the desired purpose. 
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But while, in the case of machines, apparatus, or material, which are 
of an accustomed kind, and which may be enumerated in a list, 
catalogues are easily compiled, there are, on the other hand, many — 
and among them the most important — of the trades connected with 
engineering, where precise catalogues are impossible because of the 
ever-varying nature of the commodities manufactured. Thus there 
are factories where steam-engines, mill machinery, or hydraulic 
apparatus are made, and in which every case as it arises differs from 
all that have gone before it. So also in the case of structural iron- 
work, manufacturers of ships, bridges, and roofs find it almost im- 
possible to compile a price-list, because the same combination of 
dimensions or conditions never repeat themselves, and structures 
must be contrived to meet each case. Many manufacturers of repute 
are for other reasons averse to printing catalogues. They stand upon 
their reputation, and are unwilling to publish drawings and prices 
which will be compared with those of rival or inferior manufacturers, 
by persons who are unable to discriminate between them, or who 
may use the information to the disadvantage of the seller. But in 
both the cases mentioned above — namely, in that where, from the 
nature of the goods, catalogues are impossible ; and in the latter, 
where disinclination rather than difficulty is the cause — ^much might 
be done to meet the convenience of purchasers and at the same time 
promote the interests of the seller. Many a profitable piece of 
business is hampered or gets into wrong hands, because the purchaser 
has nothing to assist his choice, and does not know where to look 
for guidance. If, therefore, manufacturers who are unable or un- 
willing to publish catalogues could give directions to purchasers how 
to approach them, they would by that alone confer a great service. 
They need not furnish drawings, they need not even give an inkling 
of prices, nor describe their goods, but they could inform a would be 
purchaser what particulars he must furnish to allow a proper choice, 
what conditions of purpose or durability will determine price ; and, 
in fact, explain what preliminary steps are necessary to enable those 
who wish to buy, but who are ignorant, to approach those who wish 
to sell and are well-informed. The position and probable knowledge 
of the purchaser should guide the seller in the information he sup- 
plies. But in regard to particulars of this kind, and indeed generally 
to specifications from the seller, the condition of trade at the i>ar- 
ticular time does much to determine the willingness of manufacturers 
or contractors to afford information ; and while, on the one hand, 
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traders may, in prosperous or busy times, decline with too much in- 
dependence all preliminary trouble, so, on the other hand, purchasers According to 
are apt to take advantage of dull times to demand from traders the 
gratuitous supply of designs, prices, and preliminary information of 
great value. 

(3) Sample is not only frequently made the basis of a contract to pur- Purchwic baMd or 
chase, but occasionally also of contracts for the carrying out of works. 
Sometimes the sample is provided by the purchaser, who offers thus 
a common standard for all competitors, while sometimes each separate 
offer is based on a sample of its own; these two methods bearing the 51lJXide**»ampief 
same relation to each other as the specification of the buyer and that 
of the seller ahready described. The purchaser, by allowing the ^^orS wideTUSia 
sellers to furnish their own samples, has a wider choice than if a fixed »*>^ ^©^ price*, 
standard was prescribed, and presumably, at the lower prices which a 
manufacturer or dealer will offer for an accustomed design. If the 
object of the purchaser be to obtain a choice of numerous kinds, the 
system of separate samples may be preferable ; but if the latitude is 
merely to elicit low prices from manufacturers, it will generally be 
found effective only for contracts of small amount ; for in large con- 
tracts which will repay the cost of special preparations, manufacturers 
will generally be ready to work as cheaply to a sample of the buyer 
as to their own. For instance, on a railway of considerable extent, chei^lT *wS!3 1< 
an engineer will generally demand exact conformity to a standard ^^^ *W« 

sample for the smallest detail of equipment ; while if material only 
for one mile of railway be required, the engineer's choice of design 
might well be guided by what manufacturers had ready-made, or 
could most readily supply. But in any case cheapness is promoted Seeahopag*24. 
by conformity to accustomed systems of measurement and price. 

It is often easier or more convenient to specify various qualities of Se»t^pec?fied by 
a commodity by sample than by a written description; and this is es- sample, 

pecially the case where exact uniformity with something that has gone 
before is required. Such uniformity may be in colour, form, dimen- 
sion, or other quality ; and may in any of these respects, demand re- 
semblance so exact as to render the old and new interchangeable. 
Thus, there may be parts of a machine or apparatus constantly wear- 
ing out, where the new must fit with accuracy the place of the old ; 
or, as in the case of ammunition, where conformity in a new supply Snfonnir?2 
to established standards may be absolutely essential. Or, as in the needed. 

case of railway equipment, where the material of the permanent-way^ 
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or certain parts of the rolling stock, must be similar in kind and size 
At in rmiiway throughout, the Standard presented for imitation being considered 

rather as a pattern than as a sample ; other qualities than those oi 
form and size being declared by a written specification. 
Comparison by A comparison of the bulk with a sample often involves tests, assay, 
See also page 29, Or aualysisj and where examination in this way is likely to be resorted 

to, a preliminary agreement as to the various qualities of the sample 

should be made between buyer and seller, so that the sample itself 

need not be examined to afford a basis for comparison in these 

Irra^uTcombinecf ^spects, but may remain to serve as a pattern for form, dimension. 

See RoLLSD Iron, colour, or workmanship. In some cases, such as that of wrought-iron, 

tests by bending may be specified, and the sample serve to show the 
amount of bending or distortion to be undergone, while other tests 
for strength and elasticity may be described in writing. In some 
cases, absolute conformity to a sample is not demanded, but within 
certain limits, latitude is permitted and allowed for in the price. 
Contracts so arranged may then come within the categofy of Purchase 
te Paget n and 28, by Schedule, or by Units of Contents, which will presently be de- 
scribed. 
Sample as basis Sample is Occasional made the basis of contract for the carrying 

for l ar ge works. . 

out of large works. For instance, in the extension of a railway, the 
line or direction and the levels having been agreed upon, the kind 
As in a railway, of material, solidity of works, and the amount and quality of equip- 
ment are summarily specified as to be equal to those of the existing 
>r in gas-works, railway, or of a neighbouring line. So also, in the case of a new gas- 
See Chap. XL, lighting Undertaking, the contract may briefly enumerate the area 

to be covered and the number of lamps, and in all else refer to the 
works of some other town as the standard of quality to be followed. 
Contracts of this kind may, by their very simplicity, avoid occasions 
for dispute; but, on the other hand, unless the circumstances be 
exactly similar to those of the prescribed standard, abundant oppor- 
tunities for difference will arise for litigious persons. Such a method 
of contract is most suitable between persons who know each other, 
/here applicable, who by reason of previous transactions attach the same meaning to 

words, and above all, who have the intention, mutually appreciated, 
to carry out the undertaking equitably. 
lUk*^!^ sample. ^ buyer by sample is not considered to have accepted goods till 
ste aise page 29, he has had a reasonable opportunity for examining and comparing 

them. If goods be found to contain defects, and it be discovered on 
examination that the sample has hidden defects of a similar kind un- 
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known to both sides, the seller cannot plead this as a justification for 
what he has supplied. On the other hand, a buyer cannot claim to 
have bought by sample merely because, during the negociations, the 
seller has exhibited specimens of his wares, and given certain assur- 
ances. The law is very strict in requiring evidence of warranty, 
and without touching here upon legal questions, it may be said that 
where any order is given in writing, it supersedes all verbal commu- 
nications that have gone before ; and the terms of such written order, 
rather than of any assurances which preceded or accompanied it, will 
be considered as the contract Therefore, if specimens or samples 
have formed part of the preliminary discussion, and conformity to 
them is required, such a condition must be clearly set forth in the 
agreement to purchase, and not be left to inference only. The pur- 
pose of the sample in regard to which of its qualities — material, 
dimensions, or other — conformity is required, should be specified^ 
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(4) The Reputation of a manufacturer, contractor, or dealer may 
induce such confidence in his ability and fairness, as not only to 
render the competition of other traders unnecessary, but also to 
obviate the necessity for a specification of quality. Buyers who have 
had previous satisfactory dealings with a seller, will continue to pur- 
chase from him, and a large proportion of the trade of the country is 
conducted in this way. The nature of the contract, its quantity 
or extent, and the real purpose desired by the purchaser having been 
sufficiently described, the quality of material or workmanship is con- 
sidered to be sufficiently assured without the minute enumeration in 
detail of the methods to be followed, or other conditions which 
generally accompany a specification of the buyer. Or, the seller is 
invited himself to describe what he will do, and to propose the con- 
ditions under which he will work ; contracts arranged in this way 
coming within the category just described, of those based on the spe- 
cification of the seller. Or, in other cases, the description of kind or 
quality may be summed up, by the buyer referring to something pre- 
viously done by the seller, thus in effect basing the contract upon 
sample and reputation combined. An established reputation is 
valuable to purchasers who, being concerned more for the proper 
carrying out of their wishes than for buying on the cheapest terms, 
buy where they think they will have the least risk ; and especially 
may this be prudent, when business is tran^cted from a foreign 
country. It is considered that the trouble of seeking for compeii- 
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tive prices, and the inspecting the work before payment, will more 

Wider choice than outweigh the saving in cost that might be obtained. On the 

prefermbie. Other hand, where an existmg organisation of engineers, agents, or 

others is available, advantage may be taken of it to obtain a wider 

• choice ; and this is sometimes desirable, not merely for the sake of 

possible cheapness, but because novel or improved methods and 

kinds may have arisen. 

Trm^-mark or The reputation of a maker or dealer is frequently embodied or ex- 
pressed in a trade-mark or brand, this plan being useful or necessary 
where the commodities are of a kind which reach the ultimate pur- 
chaser or consumer through an intermediary ; some mark or sign 

^" "origin?*^* ^' actually pertaining to the commodity, being necessary as an assurance 

of its origin. The trade-mark is often convenient as expressing the 
quality of material to be used by the intermediary in some finished 

^**" of iron!"***"' article; as, for instance, where an iron bridge or boiler has to be 

'M RoLLBo Iron, made of certain plates, the trade-mark on each plate will afford last- 
^' ' ing evidence, even after the plates have been manipulated and 
fashioned into the bridge or boiler, which would be wanting if cast- 
iron or brass, not so easy to be branded, were the material in ques- 

Tradc-maricfl of tiou. Trade-marks are used sometimes to denote the origin of, or 

■•cret mixturea. <? / 

property in, certain secret or empirical mixtures which have a sup- 
posed value. Thus, there may be a peculiar kind of paint or metal 
alloy, concerning which an inventor or dealer may wish to associate 
some name or mark that will identify it as his own monopoly. Or, 
when placed upon some apparatus or machine whose nature or con- 
rrmde-mark more structiou is evident, a trade-mark may give a more permanent mono- 
^p!tcnf-rightr° poly to the maker or dealer than would a patent-right limited to a 

term of years, because while, after the term expires, the right of 
manufacture becomes common, the monopoly of the trade-mark will 
remain. But obviously its value will continue, only so long as the 
seller can induce the belief that his mark or guarantee is the true 
test of quality, rather than the form or appearance of similarity 
which may be given by others. 
Trmde-marks Trade-marks have their highest value to purchasers in distant 

«luable in distant ^. j-jj ^.j ii.*i_ r» _^ 

countries. countnes ; and, indeed, some trade-marks which are of importance 
there, are hardly known at all in the country of manufacture. Rolled 
iron, galvanized sheets, and steel tools are among the most familiar 

Instances. examples connected with the engineering trades. To the ordinary 
purchaser, and indeed often even to experts, there is litde in the out- 
ward appearance to denote quality; and the trade-mark gives an 
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assurance not only of quality, but of kind also, so that, even in 
places remote from the port of arrival, the purchaser ipay know by 
reference to the trade-mark, that he is getting what he asked for. In 
the case of certain commodities, such as tools or agricultural imple- 
ments, the name of the maker is the best of all trade-marks, and if, 
with the name or appellation, a purchaser states the size or number, 
so as to identify what he requires, the specification is complete. 

An established trade-mark, while conferring rights on its possessor, 
involves obligations which justify the protection which the law affords 
it. The identity of origin which a trade-mark conveys, is a pledge of 
quality given by the seller, whose reputation would suffer by any 
default ; and so well is this understood, that the proprietor of a trade- 
mark will generally take care to maintain the quality, even if circum- 
stances induce him to sell at a low price. But where cheapness is 
demanded, the proprietor of a trade-mark will try to meet the case by 
selling goods '* unmarked," /,^., without the trade-mark ; but if the 
trade-mark be insisted on, then, whatever the price, the quality which 
repute associates with it will be given. Sometimes a manufacturer 
will have various trade-marks, to denote different kinds or qualities. 

Trade-marks do not always belong to a manufacturer, but some- 
times to a dealer or merchant, ^ho, buying where he pleases, gives his 
stamp or guarantee of quality. A trade-mark or brand may, in such 
circumstances, merely imply "imported by" or "examined by" the 
owner of the mark ; but the buyer is careless of the actual origin of the 
goods, if it has been proved by experience and expressed in an 
eistablished reputation, that a certain kind or quality will be found 
associated with the mark. This kind of trade-mark may be compared 
to the resale of goods after an auction, where a would-be purchaser, 
having no confidence in his own knowledge of the goods offered, and 
who, therefore, abstains from bidding, may be willing to offer an 
advanced price to a well-informed bidder, whose bids, if honestly 
given, may be considered a guarantee of value. 

The system of trade-mark or brand is liable to be abused. The 
actual falsification of such marks, or the fraudulently placing 
under cover of real marks, inferior goods, are risks which have 
been greatly lessened by the international treaties which protect 
trade-marics in foreign countries. But sometimes a trade-mark, im- 
plying really no special quality, may, by persistent assertion, attain a 
reputation undeservedly high among buyers. Or, in other cases, 
where the mark really implies all that is supposed, a buyer at a 



Rendera purchase 
easy. 



Trade-marks 

impose, 
obligations. 



Pledge of quality. 



Unmarked goods. 



One maker having 
various marks.' 



Trade-marks of 

dealers not 

makers. 



Why valuable. 



Abuse of trade • 
marks. 



20 Mathesofis Aid Book. [Chap. XIV. 

'n«'»^ce on one distance may unnecessarily enhanced the price he has to pay, by insist- 
price. ing on one particular brand, while a qualified agent, with some 

latitude allowed him, might choose between several brands equally 
good, or by his own knowledge, venture safely to buy unmarked goods. 
Instance. T\\\% course may, for instance, be rendered expedient when there has 
been a general fall in tlie price of some commodity which has not 
been followed by the goods of a certain brand, and which, therefore, 

*K!ade3i "*odt *** ^^X remain at a price above their relative value. Able engineers often 

pointedly abstain from specifying trade-marks, and, by insisting only 
on a prescribed quality, obtain the benefit of an unrestricted compe- 

common'mariMr titiou. In some trades, certain conventional marks which have no 

real meaning, and which are common to all who choose to employ 
them, are used, this chiefly occurring in the class of goods exported 
to ignorant or half-civilized peoples. 

Referring to the various modes of pa)rment and measures of price 
enumerated on page 2. 

^the me«sui«**of ^ (^) ^ ^^^ of Motuy is the most usual and simple measure of price 
price. for goods to be supplied or work to be done. The price of a com- 

modity that can be clearly defined — a steam-engine, for instance, or 
a plot of land— is naturally expressed "so, and there is no need of any 
Thie method Other method ; and it is only when the peculiar nature of the contract 
inconvenient, renders this method inconvenient, that the consideration or payment 

is stated in some other way. To the purchaser, at any rate, a fore- 
knowledge of the exact sum to be paid is convenient ; and it is 
generally the aim in all kinds of contracts, whatever may be the 
precise way of arriving at it, to agree as nearly as possible at the 

'priSobtiancd.**' price. So much do purchasers generally desire this precision, that 

even in complicated transactions, where it is difficult to appraise before- 
hand the costs and charges, a price stated in one sum is preferred, 
because it may be supposed to save all risk of extra charges, even 
though some other measure would appear to allow a lower and fairer 

Price cheapened if valuation. A Seller or contractor who is asked to tender for goods 

risk leinoved. ^ 

or works which, from their quantity, kind, or extent cannot easily 

be measured in advance, will, on the other hand, offer cheaply only 

if he is allowed to stipulate for extra payments should certain events 

nhanc?*''i?^ arise. If, however, only offers at a fixed price will be entertained by 

the purchaser, then an addition is made to the price to provide for 
contingencies — in effect, a premium of insurance against risks. The 
advantages however of knowing from the beginning what is to be 
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paid, often fully justify such a course. As the removal of uncertainty 
allows a close estimate of cost, contract by a fixed price is facilitated 
when, by a preliminary calculation of quantity, the extent and nature 
of the contract is ascertained ; and, as has been seen, this investiga- 
tion is sometimes performed by the buyer and sometimes by the 
seller. Even with this assistance, the responsibility undertaken by 
a contractor sometimes involves considerable risk. Thus, the supply 
of goods or the carrying out of works may be spread over a long 
period of time, within which there may be great fluctuations in the price 
of labour and of material, which cannot be altogether met by pre- 
liminary agreements or purchases on the part of the contractor. For 
instance, in railway works, some special cause may drain the neigh- 
bourhood of workmen or make labour scarce and dear; or the 
material to be excavated may prove to be much more difficult than 
was anticipated. More than this, contractors are sometimes required 
to include what is not properly within their province, such as the cost 
of land, the compensation for damage to occupiers, or even the 
raising of capital on shares. There is the disadvantage to the 
purchaser, when this system is adopted, that while the contractor 
reaps all the profit if circumstances prove easier than was anticipated, 
on the other hand, the burden may prove too heavy if the contingen- 
cies are greater, and the contractor may be unable to carry out his 
engagements. From causes such as these are owing, on the one 
hand, the large profits accumulated by the fortunate contractors, and 
on the other hand, the heavy charges which purchasers have had to 
bear in the transfer oT contracts to new hands. Indeed, speculation 
is sometimes fostered by such a system, and contractors, sanguine as 
to the profit, may venture on undertakings whose risks may be too 
great for their means ; and the security or sureties which may be 
demanded by purchasers to provide for such an event may prove 
insufficient, or at any rate throw the burden of loss on to others. 
While, however, purchasers may insist on the appraisement before- 
hand of risks, it is so obviously impossible in many kinds of contracts 
to know at the beginning the quantity of work to be done or commodi- 
ties to be supplied, that some fluctuating or movable measure of 
value by which the price or purchase-money may be adjusted be- 
comes necessary. 
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{p) Schedule Rates^ or the purchase of commodities by units of price, 
instead of for a fixed sum of money, is often convenient and even 
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Simple insuncei. necessary. Thus, to take a simple case, a cargo of coal may be 

bought at a rate per ton, buyer and seller, who know approximately 
the tonnage, being alike indifferent when they make the bargain as 
to the exact quantity which the weighing after purchase will dis- 
close. Or, a contract for the construction of a railway tunnel may be 
made at agreed rates per cubic yard for excavation of different kinds 
of material, the proportion of each kind being unknown when the 
contract is made, leaving for measurement as the work proceeds, or 

tcheduie adopted after completion, the quantities achieved. A schedule is sometimes 

preferred to a fixed sum merely to save time, as a manufacturer or 
contractor will more readily estimate the cost of certain work per 
unit than the total sum, which can only be arrived at by an exact 

Schedule tenders Calculation of quantity from drawings. Or, schedule rates may be 
compared. sufficient to allow comparison between competing tenders, and the 
trouble of calculating and agreeing on the quantities may be taken 
only before the contract is entered into. But if there be many items 
Difficulties. i^ ^^ schedule, it is often difficult without an approximate know- 
ledge of the quantities to compare such tenders. Sometimes a sche- 

kheduies to allow dule is preferred to an absolute sum, not to save the trouble of 
for variations, calculating the quantity in advance, but because it may be difficult to 

carry out the work exactly in accordance with calculated quantities. 
Thus, a large iron roof or bridge may be purchased at a rate per ton, 
the manufacturer obeying the drawings set before him, but being paid 
on the actual weight supplied ; for as it is difficult in rolling or casting 
iron to arrive exactly at a calculated weight, a purchaser may prefer 

amit of variance. ^^ ^^ ^^^ ^^j. ^j^^ j^^ actually receives ; protefcting himself perhaps 

by prescribing the limits of variance he will allow from the calculated 
Fixed sum as quantities. Sometimes a fixed sum is adopted as a basis, and an 

basis. 

addition or deduction allowed within certain limits to correspond with 
Additions and the actual quantity supplied. Thus, if the agreed price for an iron 

deductions. . /- j .i. i , j • i.. ^ 

Structure be ;^io,ooo, and the calculated weight 500 tons, J^\ may 
be added or deducted for every hundred-weight of excess or diminu- 
tion in weight, and the right of rejection be reserved if the differ- 
ence either way be more than 20 tons. But sometimes the condition 
is made to apply to one side only, a deduction being made for short 
maginarj^ list of weight, bi|t no addition allowed for excess. There are other cases 
quan es. .^ which an eugmecr intends to decide on the method and extent 
of works only as they proceed, and makes an imaginary schedule list 
of quantities to serve as the basis of a contract But it is always 
desirable to approximate as yearly as possible the quantities in 
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advance, as any great alteration from the anticipated quantities may 
cause loss to one side or the other. For instance, an engineer 
who wishes to have free scope for designing as the works proceed, 
may state as a rough guide to contractors certain quantities of ex- 
cavation, masonry, and ironwork, and ask for schedule rates to be 
appended to each. Probably the items of which there are the 
largest quantity will be valued at the cheapest rate. But if, as the 
works proceed, the quantities be reversed, then the contractor will 
lose in having to do small quantities at the low rate, and gain in the 
great quantities at the higher rates, and unless — which is unlikely — 
the alterations balance each other, there will be loss to one of the 
two parties to the agreement And there is also the contingency 
that the works may be so increased as to be beyond the means of 
execution of a contractor quite capable of performing the anticipated 
work. 

A schedule may be summarised in one or few items, or may be 
indefinitely extended, each method having its conveniences. As an 
example of the first plan, certain goods which are to be purchased 
may, in regard to material, be of three kinds — iron, wood, and brass, 
and three schedule rates may suffice for measuring the price, even 
though there be a variety of each kind. Where the extent of the 
contract is sufficiently known from the commencement — for instance, 
where it is fiiUy described by drawings or specification — such a limited 
schedule may serve, because, although the cost of the various kinds 
may differ, a contractor has an opporttmity of calculating an average 
rate for each of the three items. But when the schedule is to be the 
measure of price for additions or omissions, whose direction and ex- 
tent are unknown till they arise, the schedule would be likely to prove 
insufficient and inequitable, because all the articles comprised in the 
alteration might be of extremely high or low value, and the average 
rates therefore would not be fairly applicable. Although a minute 
division of the items may, as the schedule most likely to provide for 
every contingency, be considered the most effective, its very minute- 
ness may be the occasion of difficulty, llius, if some extra com- 
modity or work be required, to which no item in the list exactly 
applies, a new measure of value will have to be agreed upon, while a 
summary schedule which classed everything of one material together 
would include it. In the case of an undertaking of a varied nature 
or which is likely to be protracted, it is sometimes sought to provide 
for items which may arise, not embraced by the schedule, by stipu- 
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Unibreseco Hems, lating that their cost price shall be disclosed and proved by the 

contractor, who shall be reimbtu-sed his actual expenditure with a 

specified addition for establishment charges and profit. This method 

Set pagtjo. somewhat resembles that of " Measure and Value " which will be 

presently referred to. 

^^ri'icSeduie*"'* Q^^t. and skill are needed in the division or grouping of the items 

in a schedule, so as to state each in the manner most suitable. There 
are accustomed units of measurement for different commodities, but 

^Swui* "mSu' knowledge of particular trades is necessary to their application. Not 

only are different articles or materials measured differently, but 
varieties of the same commodity also differ. Thus, ironwork is 
generally sold by weight, but for certain forms a lineal measure is 
employed, and occasionaUy — as in the case of buildings or roofs — 
superficial area. So timber is, in its earlier stages of preparation, sold 
by cubic contents, but when worked into certain forms, by lineal 
measure, and in others — such as flooring — ^by superficies. To the 
CostomAry uninitiated, the classification sometimes may appear arbitrary or un- 
Ste alio pagt MS. ^^^^^ssarily varied, but it is generally the outcome of long experience 

which has become expressed in trade custom. It is generally 
advantageous for the purchasers to adopt the measure usual in the 
trade, although cases sometimes arise where an analysis of the rates 
so stated may prove their unfairness, and some other measure of 

Tnuien avene to pnce may become expedient. Traders are generally averse to unaccus- 
new meMUTM. ^q^^^ measures of quantity or price, and much foreign trade is lost 

by those who are unwilling to render their accounts in the manner 
^•Muiwmenr Preferred by the purchaser. Sometimes one kind of article has to 

be divided, and different methods of measurement applied. For 
instance, iron columns are generally sold by weight, but if on some 
or all of them elaborately ornamental capitals be required, these 
would be more fairly valued at so much each. Or, if timber or stone 
in a building be purchased by cubic measure, some fine carving 
Proportion of would need another kind of appraisement. Indeed, where the cost 

labour to material. ^, , , , . , - 

of labour bears an unusual or extreme proportion to that of material, 
sale by weight or mere quantity of material is generally inappropriate. 
Imperfect An imperfectly-drawn schedule not only renders an estimate of 

miaieadinif. cost difficult, but often hinders the proper comparison of numerous 
tenders ; and even although, the total price demanded in each may 
be arrived at, an investigation as to which would prove most favour- 
able in the event of extras or omissions may be difficult or impossible. 
If, for example, tenders be invited of prices for a schedule of one 
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hundred items, of which no quantities are stated, it will be dangerous 
to assume that the tender which is lowest for the majority of items 
is really the cheapest ; for even though cheaper for nine-tenths of 
them, yet if the quantity required of the numerous low-priced items 
be small, and the quantity of high-priced items large, the apparently 
cheapest tender may prove to be not so. Railway companies and 
others, who purchase regularly stores of various kinds, oflen invite 
tenders, which are to be binding for one or more years, and a properly 
framed schedule should, for such a purpose, state approximate quanti- 
ties, or, if no nearer guide be possible, the actual quantity of each article 
which has been purchased in past years. If one dealer has a knowledge, 
not shared by his competitors, of the relative quantities, he is evidently 
favoured. For if, secretly informed that of certain items large 
quantities are to be purchased, high prices are appended to them, 
while for the much more numerous items, low prices are appended, 
a high tender may be made to appear the most favourable one to 
those who adjudicate. Provision is sometimes made, in contracts 
for long periods, for adjustment to meet fluctuations in the value 
of materials. Thus, the regularly published prices of some leading 
commodity may be taken as the standard, and the contract prices, 
though not similar in amount, may, in regard to fluctuations, be 
made to follow such published prices. 

Ordinary money units are not, in some cases, small enough, and 
percentages of increase or diminution have to be employed for adjust- 
ment Thus, for example, the measure of quantity for certain com- 
modities may be so small as to require units of pence as the price ; 
and farthings as the smallest denomination may not allow with suffi- 
cient minuteness for subdivision or fluctuation. But the price having 
first been stated as nearly as may be in money, the aggregate sum 
for which a quantity of such commodities is sold can then be further 
altered by one-hundredth parts or fractions of one hundred. Indeed, 
in certain trades the whole adjustment is so arranged, and permanent 
price-lists are adopted by all dealers, fluctuations in cost or the com- 
petitive prices of traders being entirely expressed by percentages. It 
is to this custom that the apparent anomaly is owing of prices being 
sometimes subjected to diminution of as much as 80 per cent The 
adoption of the decimal system of coinage, which allows of infinite 
subdivision, would render this double and somewhat clumsy method 
unnecessary. Besides the trouble it involves, the plan has the dis- 
advantage of facilitating overcharge by retailers, who, by exhibiting 
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printed price-lists to uninitiated purchasers, may obtain far more than 
a usual or legitimate profit. 

Adjustment by percentage is in the majority of cases downward, 
but sometimes it is upwards. Thus the price of sea-freight for 
merchandise is usually subject to an addition, known as '' primage," 
of from 5 to 15 per cent. ; and this, which probably in its origin was 
an independent charge for some separate service, is now merely a 
part of the price. A peculiar system of schedule, with fixed rates, is 
adopted by certain Government departments where contracts for 
repairs or other services, whose extent cannot be ascertained in 
advance, are continually occurring. The schedule embraces such 
items of labour, material, or other commodity, as have been found 
by experience to be required ; and against each item is a printed 
price or rate, each competitor being required to state at what per- 
centage above or below the printed rates he will execute the work 
or supply the commodities ; and the most advantageous offer is so* 
ascertained. The quantity of work done is measured, and the bill 
drawn up at the printed rates, and the percentage added or deducted 
at the time of payment. This method is adopted partly because it 
suits peculiar systems of account-keeping; but mainly, as already 
stated, because the ordinary money units are not, in the case of 
certain commodities, sufficiently minute. 

Where an elaborate or detailed bill of quantities is provided as the 
basis of a contract, and where the price has to be stated in one total 
amount, it is often considered that the bill, with a rate appended to 
each item, \i^ill form the best possible schedule for any additions or 
omissions which may be afterwards made in the contract To carry 
out this plan, each competitor is called upon to deposit with his 
tender the detailed bill of quantities so priced out; although generally 
the deposit is under seal, which is only opened when the need arises, 
and in the case only of the competitor whose contract is accepted. 

But there are certain engineering undertakings in which it is very 
difficult to frame a schedule which shall apply fairly to additions or 
omissions. The custom of including every charge in a rate according 
to quantity demands, in some cases, peculiar subdivision to make it 
safely applicable. Thus a contractor may have to provide expensive 
pl£^t, machinery, and apparatus, the extent or cost of which would 
be but slightly altered if the quantity of work were to be diminished 
or increased. Therefore, having these fixed expenses already pro- 
vided for, extra work could be performed at less rates than those in 
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the primaiy contract^ while deductions in price for omissions should 
also be made at a less rate, because the contractor would only save 
ati^ material and labour deducted, and not a like proportion of his 
apparatus and fixed charges. To meet cases of this sort three 
schedule rates may have to be agreed upon for one item. An 
example of this kind would be afforded by the case of a harbour or 
jetty, in which timber piles may be scheduled at a price per cubic 
foot In this item the contractor must include a proportion of the 
numerous fixed charges which have to be incurred, but of which only 
some pertain immediately to the piles. Thus, the cost of boats, 
staging, and appliances, as well as superintendence, risk of wreck, or 
delay fi'om storms, have to be provided for ; and accordingly a price 
per cubic foot is stated which may for timber seem very high. Now if, 
after having provided for staging and machinery, the engineer dimin- 
ishes the number of piles or reduces them in size, a deduction at the 
primary schedule rate would deprive the contractor of more than he 
would save by the deduction; while, on the other hand, if the 
quantity of timber were much increased, the schedule rate would 
give him too much. And even if a separate schedule rate per lineal 
foot of driving the piles be provided, the same discrepancy occurs in 
alterations of the length driven, as not only the staging and machinery 
have in any case to be provided, but the piles prepared, conveyed, 
and pitched in place, whatever be the depth to be driven. Expe- 
rience in particular kinds of works, and a mutual consideration 
between engineer and contractor, will alone allow an equitable adjust- 
ment in such cases. 

Schedule rates are of great service in diminishing the uncertainty 
of charges, even when they cannot exactly regulate them. Thus, 
although it is often difficult to estimate beforehand the expense of 
repairs, at least many of the rates may be agreed upon in advance. 
For instance, if a steamer is to be repaired or refitted in a dock, the 
rent of the dock per day, the wages per day of the different artificers, 
and perhaps also the prices of material, may be arranged, thus afford- 
ing the employer considerable check on the charges. But schedules 
of prices, unless made subject to addition or alteration, seldom prove 
sufficient for repairs ; for the discovery of unforeseen defects, which 
may also have to be repaired as the works proceed, the consequent 
delay, and other circumstances would often operate unfairly against 
one or other side. 
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{c) The measuring of price by Units of Contents is necessary in the 
commerce of certain commodities, liable to variation in their compo- 
sition or richness, which can only be conveniently ascertained after 
purchase. It is chiefly raw materials or chemicals that demand this 
kind of appraisement ; alkalis and mineral phosphates being among 
the most important of the latter. As an example of the former, the 
value of ore obviously depends upon its richness ; and as the produce 
even of the same mine continually varies, or is combined with a vary- 
ing amount of other ingredients, an analysis of each lot purchased can 
alone determine its value. Of course there are simple cases where 
long experience has proved that an average quality may be depended 
on, and where this happens with ores of low value, an occasional 
analysis may be considered sufficient, especially if the ore is to be 
used in the vicinity of the mines, so that the results will soon be known. 
But if the ore be variable, or contain ingredients differing in worth 
and liable to vary in their proportionate quantity, careful analysis 
can alone determine their value for any particular purpose ; and as it 
would be inconvenient and expensive for a seller and buyer to 
examine and analyse with sufficient minuteness before bargaining, it 
is usual to buy while the exact quality is at yet unknown, and to agree 
on a price to be paid for each unit of one or more ingredients, the 
amount of which the analysis will disclose. 

In the sale of chemicals, payment is usually made for the aggregate 
of units at an agreed rate per unit. Thus a sale of mineral phosphate 
may be made at 1 2d. per unit per ton, and if analysis shows 65 per 
cent the price will be 65s. per ton, and if 60 per cent. 60s. per ton. But 
in the case of ores it is usual to make the contract at a certain rate 
per ton, and then to add or deduct according as the analysis shows 
more or less than the standard of quality that may have been agreed 
upon. For instance, a contract may be made for iron ore at the price 
of 10s. per ton, on the assumption that it will yield 60 per cent, of 
metal, and it may be stipulated that for every unit above and below 
60, 3d. per ton shall be added to or deducted from the price. The 
two parties to the transaction are generally willing to make a bargain 
of this kind, because they are aware beforehand, within moderate 
limits, of what the quality will actually be, for the unit price may 
not be appropriate beyond moderate limits. For instance, if the 
metallic yield of the ore be less than 50 per cent, the purchaser may 
have the option of refusing it, for the expenses of fuel, manipulation, 
and carriage may render such ore almost valueless. Or, instead 
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of having the right of absolute rejection, it may be stipulated that 
the rate per unit to be deducted shall increase as the quality be- 
comes poorer. On the other hand, a very rich ore may be worth 
more than is represented by the ordinary unit price, so it may be 
agreed upon that for every unit of contents above 65 per cent 5d. 
shall be the rate of increase in the price per ton instead of 3d. 

A contract of this kind, based on what may be called simple units, 
does not, however, suffice for ores not depending for their value 
merely on their gross metallic yield, and adjustment of price by com- 
pound utiits becomes necessary. Thus, for steel-making, a particular 
ore may be purchased because of the manganese it is supposed to 
contain, in addition to the iron which is primarily necessary. As an 
example, such ore may be purchased at a nominal price of 1 2s. per 
ton, on the basis of 30 per cent iron, and 1 5 per cent, manganese, 
subject to an addition or deduction of 3d. per unit for more or less 
iron, and 9d. per unit for more or less manganese, the purchaser 
having the right of rejection if either of the ingredients or the total 
metallic yield fail to reach certain specified percentages. There may 
be -also the stipulation just referred to, that the unit price may be 
increased when a certain richness is exceeded. 

In contracts for large quantities of ore, on such terms as those 
just described, the correctness of the analysis is of the highest im- 
portance, both to the seller and buyer, and the correctness of the 
sampling is of no less importance, and is a matter of real difficulty 
when the substance is not homogeneous. To take from a cargo of 
five hundred tons a sample of 5 lbs., requires not only honesty and 
care, but skill, only acquired by long practice. Representatives 
of both seller and buyer are generally present to assist at the sam- 
pling, which is effected either at the mine, at some place of transfer 
or shipment, or at the place of delivery. It is usual to agree upon a 
sample as correct before proceeding to the assay, as complicated dis- 
putes would otherwise arise. A sample is generally divided into three 
parts, one each for the seller and buyer, who each employ an analyst, 
and the third, in case of dispute, for the analyst who is appointed as 
umpire. Sometimes, however, the result of one impartial examina- 
tion is agreed upon as the basis of an invoice. 

Disputes sometimes arise in contracts of this sort from an alteration 
in the ore after the sample has been taken. When exposed to change 
in weather or climate, or to the vicissitudes of a sea voyage, ore — 
especially if it be in a loose powder state — will absorb moisture. A 
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Attention after shipowner OF Carrier, whose freight is paid on gross weight, is not 

always disposed to protect his cargo from moisture. Disputes some- 
times arise in regard to the added or deducted units, upon which the 
possible profit to seller or buyer may entirely depend To be quite 
jnit tariff should gafe, a purchaser should assume as likely to occur the worst result 

always serve. i r ^ 

from the analysis which the terms of the bargain allow, for, pre- 
sumably, the unit tariff has been arranged so as to meet fairly any 
results which the analysis may disclose. 

The application of scientific methods to commercial valuation has 
enhanced greatly the necessity for qualified analytical chemists, whose 
services are likely to be in increased request both for this purpose and 
for the processes of manufacture. 
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{i) Paytneni by Results accomplished may be agreed upon, either 
on the basis of a sum of money, or by schedule rates ; but such an 
agreement generally differs from ordinary contracts for the supply of 
commodities or the performance of works, in that the method is left 
entirely to the contractor, who, moreover, may not be entitled to any 
remuneration whatever if he fail in attaining the specified result 
Thus, the pumping-out of a dock or lake, the recovery of simken 
treasure, the raising of a sunken ship, the finding of minerals in a 
doubtful mine, the deepening of an estuary, the removal of a river 
bar, or the navigating some small or peculiar vessel across the sea, 
are speculative works which may be undertaken under this form of 
contract This method of payment is sometimes adopted by public 
bodies and others, who hiLve hot the right or inclination to spend the 
funds entrusted to them on undertakings whose success is doubtful ; 
and as it may be difficult or impossible to make a separate contract 
of insurance to cover the risk, they accept the offer of some speculative 
contractor who takes the risk of failure, but who demands in conse- 
quence, remuneration in the event of success which will leave a more 
than ordinary rate of profit. To the spirit and enterprise of such 
contractors, the carrying out of many important works which would 
not otherwise have been attempted is due. 
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{e) Measure and Value become necessary for arriving at a price 
where no contract has been made ; and even in undertakings for 
which schedule rates have been agreed, goods, or works, or services, 
not contemplated or provided for in the schedule, demand this kind 
of appraisement 
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A buyer may by his own knowledge, or by a trust in the fairness of 
the seller, be so satisfied in regard to the charges as to pay them 
without demur ; or a price may be arrived at by haggling ; or, failing 
agreement, the evidence of experts who measure and value the com- 
modities may become necessary. The buyer sometimes seeks to 
check the changes of the contractor by keeping an account of the 
workmen's time and measuring the materials as they arrive. A seller 
is only entitled to a reasonable price, and in case of dispute must 
prove that his charges are fair. On the other hand, a buyer who has 
taken delivery of goods without previous agreement as to the price, 
cannot return them when he learns the price, but can only require 
that they be impartially valued. Arbitration is generally appealed 
to in disputes concerning value ; and in England, even when a legal 
tribunal b preferred by the litigants, judges are disposed to encourage, 
and sometimes almost to enforce, the reference to an arbitrator 
rather than to a jury. The provisions made in engineering contracts 
for arbitration are often directed specially to disputes in price, and, 
if fairly arranged, afford a convenient mode of settlement But it is 
essential that the appointment of the arbitrator and the conditions 
of hearing shall command the confidence of both sides. 
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CHAPTER XV. 



CONTRACT AND PURCHASE (CONTINUED), 
PURCHASE FOR EXPORT. 



In the conduct of the en- 
gineering trades there are 
involved technical considera- 
tions unusual in ordinary 
mercantile affairs; and diffi- 
culties arising from this 
cause are increased tn the 
case of foreign transactions. 
Where the demand from 
abroad is connected with 
large public works, as, for 
instance, where railvay ma- 
terial or equipment is re- 
quired, it frequently hap- 
pens, especially in connec- 
tion with large and long- 
established undertakings, that tor obtaining what is required a 
Or^^iMiui for complete organisation exists. If England be the country of manu- 
facture, there are engineers ready to design or specify ; Government 
or other officials to buy, inspect, and forward ; bankers to provide 
funds ; and, indeed, every means by which economy and fitness may 
be ensured. But in new and smaller undertakings, and for the mul- 
titude of private enterprises in foreign countries, such a complete 
organisation is obviously impossible, and it is to cases of this sort 
that the following remarks are directed. 

There is an increasing tendency in all trades towards subdivision, 
and factories are confined to the production of a few specialties 
where formerly miscellaneous work was undertaken. Special tools 
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• and processes are continually being introduced, and almost invari- 
ably the manufacturer who by these means does his work best, does 
it cheapest also. It is very difficult for a purchaser in a distant 
country, even if he be an engineer, to keep himself acquainted with 
the changes and improvements that are constantly occurring in the 
country of manufacture \ and if not an engineer, it is almost im- 
possible. To these difficulties must be added the fluctuations in 
prices, which are peculiarly inconvenient when intercommunication 
occupies much time. 

llie prices of all manufactured commodities are, of course, greatly 
dependent on the current prices of material, notably — in the engi- 
neering trades — of iron and coal. In the twenty years ending 1880 
prices have at times been double those at another. The normal 
prices of manufactures are determined by the cost of production and 
the amount of profit which will tempt manufocturers or sellers to 
carry on the trades in question ; but the current prices and fluctua- 
tions depend, not upon the cost, but upon the demand; for if this 
be greater than the supply, sellers have the advantage until time 
enough elapses to allow new factories to be built or the supply to be 
increased. On the other hand, if the demand be slack, the com- 
petition of manufacturers who wish to keep their factories employed, 
or of dealers who must sell their stock, will bring down prices to or 
below cost. 

The prices of plain or of heavy goods, in which the value of the 
material is large in proportion to the labour expended on it, obey 
immediately (when trade is in a normal condition), by rising or fall- 
ing, every alteration in the price of material. But where only a small 
propoftion of the total cost is for material, slight fluctuations in the 
value of the latter have little or no eflect Thus, the prices of rail- 
way chairs or heavy iron pipes will vary from day to day with the 
rates current for pig-iron ; the prices of bar-iron will follow rather 
more slowly, because other outlay — ^such as that for puddling — comes 
between ; while the selling-price of a steam-engime may remain the 
same though pig-iron rise or fall ten shillings per ton. But if any 
great alteration occur in the cost of material, or if even a moderate 
alteration be long maintained, the prices of the finished commodity 
will alter also, not merely because the material has an enhanced 
value, but because a considerable or long-maintained rise usually 
signifies a general briskness of trade. Such fluctuations in the cost 
of material are of special consequence in international transactions, 
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because much time may elapse before a bargain can be concluded. 
Offers kept open. A manufacturer of railway chairs could not, without risk of loss, keep 

an offer open for acceptance for longer time than a week, unless the 
tendency of prices was obviously downwards, or unless he added to the 
price something by way of insurance, thus, in effect, making the offer 
a speculative one. A manufacturer of bars or plates, to whom the 
price of pig-iron is not of such immediate consequence, could venture 
further than the maker of chairs, and would probably, in a similar 
condition of the market, hold the offer open for. a fortnight ; a maker 
of bridges perhaps for a month ; while a locomotive-builder would 
seldom hesitate to leave an offer of price open for acceptance for 
three months, though, in alL these cases, there would be a risk that 
during the interval the factory might become fully occupied with 
other work. If it is desired to avoid these disadvantages of distance 
by the use of the telegraph — and the telegraph is becoming every 
day more used in the transaction of foreign business — care must be 
taken to avoid ambiguity. Where the transaction is one frequently 
occurring between regular correspondents, the conditions and details 
may generally be arranged in advance by letter, leaving only the bare 
statement of price to follow by telegraph. It is unnecessary to 
describe here the elaborate and ingenious codes by which telegraphic 
communications are facilitated and cheapened. But where no pre- 
paration has been made in advance, then the telegraph should, if 
possible, be only used in one direction, full details being given by 
letter in the other. The circumstances of each case must determine 
whether the inquiry or the reply should be by telegraph. 

In choosing engineering material or apparatus of any kind, and for 
any situation, there are always circumstances to be considered other 
than the direct or immediate purpose for which they are required ; 
and when the articles chosen are for export to a foreign country, 
these second or subsidiary incidents become more numerous. The 
weight which any or all of them may have depends, of course, on the 
circumstances of each particular case. It may, however, be con- 
venient to summarise them here as follows : — 
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1. The Cost and Risk of Sea Carriage. 

2. The Import Duties which may be Imposed. 

3. The Difficulties and Cost of Transport Inland. 

4. The EMfiiculties and Expense of Erection, Setting to Work, or 

Treatment at the Destination. 
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5. The Exigencies of Locality, Climate, or Space, 

6. Methods of Payment. 

7. The Rate of Exchange of Money. 
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(i) The Cost and Risk of Sea Carriage. — The prosperity of a 
manufacturing country depends as much upon the facilities for ship- 
ment as upon the facilities for manufacture. The vast number of 
vessels engaged in the general carrying trade to and from English 
ports, afford opportunities for shipment to all parts of the world 
which no other country possesses. The rivalry of continental manu- 
facturers with those of the same trade in England is largely neu- 
tralised by the expenses and inconveniences which attend the carriage 
and transhipment of goods from the continent. The price at the place 
of destination is that which really interests the purchaser, and the 
cost merely at the place of manufacture will, if taken alone, mislead, 
as it is only one of many incidents which must be considered 
together. The price of freight'is determined by a variety of circum- 
stances, some of which, at first sight, appear to have little relation to 
the matter. The primary conditions are the size, shape, and weight 
of the pieces to be carried, and the length of the voyage ; and where 
the export of the goods in question forms a regular staple trade of 
importance, the cost of freight is mainly determined by these con- 
ditions, although the actual price of freight — like that of any other 
commodity — is liable to extreme variations if the demand suddenly 
grow or diminish. But it is seldom that material connected with the 
engineering trades is alone sufficient for complete cargoes, and the 
shipment of such material either only forms in each case part of a 
cargo, or, as in the case of large quantities of rails or other railway 
equipment, is effected by chartering a vessel specially for the voyage. 
Engineering material is generally heavy in proportion to its bulk ; and 
where this is the case, shipowners, while they would be averse to 
taking a shipload of it, are glad to have it with other cargo, because 
of its utility as ballast. Variety in the kindoi merchandise conveyed, 
tends much to cheapen the cost of sea carriage, for both light and 
heavy goods are needed for the advantageous stowage of a ship. It 
is because woven fabrics and other light merchandise are exported 
so abundantly from England, that the products of the engineering 
trades are conveyed so cheaply. The freight for heavy goods is 
charged by the ton of 20 cwt, and for light or bulky goods by the 
measurement ton of 40 cubic feet, the shipowner having the option 
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of choosing the method which gives him the highest freight Some- 
times, however, special contracts are made by which weight only is 
reckoned, this course, for instance, being expedient sometimes in the 
case of bridgework or pipes, where some of the pieces, if strictly 
measured, might be charged at rates unduly high. For very heavy 
or bulky pieces, such as locomotives, boilers, or thrashing-machines, 
ordinary rates do not apply, and a special bargain is made. The 
current rate of freight depends also on the likelihood of a profit- 
able return voyage. As in an inland trade reciprocity cheapens 
transport, so in a foreign trade, low rates of freight outward are 
only possible where imports are encouraged; an unrestricted in- 
tercourse between nations, and the consequent employment of 
ships, being among the benefits which a wise policy of free-trade 
affords. Thus, if there is a heavy crop of tea in China, or of cotton 
in India, so many vessels may in each case start to fetch it, as to 
make outward freights cheap. The profitable return voyage, to have 
this effect, need not even be to the same country. For instance, the 
selling price at Philadelphia of Spanish iron ore (of which large 
quantities have been sent to the United States) will be affected by 
the fluctuations in the price of wheat in London, because high prices 
in England encourage the export of com or flour from America, 
which, as it causes an increased demand for vessels, enables the 
shippers to charge higher freights to England, and the prospect of 
such com cargoes, inducing an increased number of European 
vessels to cross the Atlantic to fetch them, has the effect of reducing 
freights westward. On the other hand, freights sometimes suddenly 
rise because of a demand in another direction. Thus, to take a 
similar example, if much com await shipment in Odessa, vessels will 
be attracted thither instead of westward, and freights to America 
will rise. 

In making contracts for machinery or engineering material, the 
proximity of the factory to the port of shipment must be considered. 
The cost of carriage to the port often amounts to as much as, or more 
than, the freight by sea to a distant country ; and this circumstance, 
of course, is of increased importance for those commodities in which 
the expense of carriage bears ^ considerable proportion to their total 
cost. Where the goods are in large quantities, as is often the case 
with coals or railway material, a vessel may be sent to the nearest 
port to fetch the cargo, instead of the cargo being sent to a port 
which suits the vessel. For instance, in England, steam coals and 
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railway iron are shipped from Newport and Cardiff; coals, pig-iron, 
and pipes from the Tyne, the Tees, and the Clyde ; while the largest 
proportion of machinery and general engineering material is shipped 
at London, Liverpool, and Hull. At whatever port cargoes are 
Ijring, vessels may, as just mentioned, be chartered to go there and. 
take them. But even where the goods offered are not sufficient to 
fill a vessel, they may be enough to induce a shipowner to send his 
vessel to call at a particular port to fetch them, to complete a cargo 
commenced or finished elsewhere. But although vessels to any 
foreign country may sail indifferently from any British port, it has 
become the custom, either because of the exigencies of the home- 
ward trade, or because certain harbours are suitable for the vessels in 
question, or for other economical reasons, that particular trades or 
destinations are associated with particular ports of departure, and 
the larger proportion of machinery shipped from Great Britain has to 
go with other and miscellaneous cargo from these customary ports. 

The strength of the goods to endure the risks of transit ; the order 
or sequence in which shipments shall be made ; the best methods of 
packing ; care in loading ; the security of stowage on deck or in the 
hold, are all matters which demand attention, especially in the case 
of heavy, bulky, or fragile cargo, such as boilers, locomotives, or roof- 
work. 

When cargo is shipped, bills-of-lading are signed, by which the 
owner or agent of the vessel undertakes to deliver the goods at th^r 
port of destination in good order and condition, unless certain acci- 
dents or events which are specified in the bill-of-lading, relieve him 
from his liability. Shipowners frequently seek to reduce their re- 
sponsibility as carriers by introducing into the bill-of-lading special 
clauses, favourable to themselves; and while it is doubtful how far such 
exceptional stipulations can be legally enforced, it is advisable for 
the shippeir to protect himself either by insisting on proper terms 
or by insurance against the loss of or damage to his goods, that may 
occur upon the voyage. For instance, the total cost at a foreign port 
of arrival of a cargo of fragile iron pipes will not be comprised in 
the original purchase:money, with the expenses of freight and 
insurance added, unless the liability for breakage be also allotted. 
The percentage of premium paid for marine insurance is determined 
by various conditions, such as the direction and probable duration of 
the voyage, the age and character of the vessel, the nature of the 
cargo, and in some cases by the season of the year in which the voy- 
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age takes place. Insurance can be effected to include, besides the 
risk of total loss, that of partial damage (if amounting to 3 per cent), 
when it arises from perils of the sea ; and on ordinary merchandise, it 
is generally advantageous to insure in this way, technically called 
" insuring with average." It is usual however to exclude this part of 
the risk when insuring iron or rough cargoes, policies being then 
effected "free of particular average" (f. p. a.), the underwriters being 
then freed from liability for partial damage, unless '' the vessel be 
stranded, sunk, or burnt,*' in either of which cases the underwriter 
has to pay for the damage or expense, whether it arise in consequence 
of this special casualty or not It need hardly be said that, other 
circumstances being equal, the premium is larger in the case first 
mentioned than in the second. In voyages to the East Indies, 
China, or the Australian colonies, premiums hardly vary at all on 
account of the season of the year, but on shipments to the Baltic 
or Black Sea, to North American ports or to the West Indies, the 
rates of premiima are very much higher on vessels sailing in the 
winter. 

Where the expense of freight and insurance is considerable in pro- 
portion to the cost of the goods at the place of manufacture, it is 
obviously unprofitable to obtain a small saving in the original price 
by accepting goods of an inferior quality. Thus, if ten per cent, be 
saved in the cost of the goods with a presumable equal reduction in 
quality, it may be found, when the freight and charges have been 
paid, that the saving when calculated on the total outlay is only five 
per cent., while the reduction in quality still remains ten per cent 



Import duties. (2) Import duties are imposed on machinery and engineering ma- 
terial in almost all countries, either for the purpose of revenue, or for 

Protective duties, protecting home manufactures, or for both these purposes. The 

fallacious reasoning and the false economy by which protective im- 
posts are excused, have long been understood and repudiated in 
England; but such taxes are still maintained in many foreign 
countries, chiefly through the influence of the few who benefit by 
them, the majority of the people not understanding how the taxes 
whidh are apparently paid by foreigners are borne (with the addition 
of many expenses) really by the country which imports. The fact 
that the evil effects of such protective dues on the importing country 
are, directly and indirectly, largely in excess of the apparent gain, is 
gradually being understood by the more intelligent in such countries, 
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and there is a tendency in some towards the removal of these im- 
posts. The burdens inflicted on the community for the supposed 
advantage of particular trades, are so great, as'to hamper them greatly 
in competition with free countries where there is a general liberty of 
purchase. The existing state of things, however, has often to be con- 
sidered in the export of engineering material Sometimes the dues 
are levied ad valorem ; in other cases they are calculated at a fixed 
•rate by measure of weight or quantity, according to the nature of the 
material; and the merchant or importer has to be guided not by 
what is best suited to the purpose in view, but by the necessity of 
entering under a low tariff. Thus, it is possible sometimes, to obtain 
an advantage by substituting one kind of material for another, as, for 
instance, cast for wrought iron. Where customs dues are imposed 
without discrimination according to the kind of material of which the 
goods are made, and not graduated advalorem according to the different 
qualities, it is to the interest of the purchaser to import material of a 
high quality. As an example, if the price pf good tool-steel be 9d. per 
lb., and an inferior quality be only 4d. per lb., and if the duty on 
both be 4d. per lb., it is obviously economical to purchase the best 
In other cases, the goods imported may, by the omission of certain 
workmanship, be brought within the lower tariffs which prevail for raw 
material For instance, in an iron bridge, the bars or plates may be 
sent without any holes punched or drilled in them, and so in some 
countries be admitted at a much lower tariff than would be imposed 
on the finished article. It is true that the addition of such holes, 
and the after fitting together of the structure, may only be effected in 
the importing country at a cost four times as great as the cost would 
have been in the manufacturing country, and the work be done in a 
less effective manner; but though this extra cost may be ;^5 per ton, 
against this perhaps ;^io per ton may be saved in duty; and the real 
loss which this peculiar economy involves, falls actually on the im- 
porting country, and is only one of the manifold ills which such so- 
called protective duties inflict. Where there are imposts of this sort, 
the engineer or manufacturer should be furnished with the tariffs, and 
with a fiill explanation concerning those rates which bear on the case 
in question, so that they may help to determine the choice of com- 
modity to be exported. 

(3) The Difficulties and Cost of Transport Inland. There is sometimes Transport inland, 
great difficulty in transporting heavy ironwork or machinery from the See also page 49^ 
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port of arrival to its destination, and difficulties of this sort should be 

taken into consideration when the machinery is designed. The 

Choice of eviia. question often resolves itself into a choice of evils. It must be es- 

Lar^e pieces with timated whether it will be cheaper to carry at great cost, the large 

or heavy pieces which are best for the ultimate purpose, or to make 
the pieces lighter by the use of high quality material (such as steel), or 
by subdivision, to make them lighter because more numerous. This 
latter course may render necessary the export of machines which 
have not been completely finished and proved, and the expense of 
bolting together or riveting at the site, which would be avoided by 
sending larger pieces. 
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(4 ) The Difficulties and Expenses of Erection, setting to work, or treat- 
ment at the Site, In choosing machinery or engineering material, the 
final cost when complete on the site, and fitness for the purpose in 
view, are the two principal questions which have to be considered , 
and there need be no hesitation to select for use in the country of 
manufacture what best satisfies these conditions. But in foreign 
countries, the intending purchaser has to consider how far he will be 
able to utilize his material when he has imported it, and whether he 
has qualified engineers or workmen to erect, set to work, or otherwise 
complete it The articles in question may be so simple as to need 
no special skill, or may be already in such common use as to have 
afforded experience, and to have created a class of workmen who 
sufficiently understand them. The engineer or. manufacturer, if pro- 
perly informed by the purchaser of the circumstances of the case, can 
often, by slight modifications, facilitate the work which will have to 
be done abroad, or can advise the substitution of some things simpler 
than would be used in the country of manufacture. In machinery 
and apparatus of all kinds, improvements are continually being 
devised which allow economy in maintenance, or in cost of work- 
ing ; and while many such improvements are in the direction 
of simplicity, others, not unfrequently, are of a delicate or com- 
plicated nature, demanding skilled supervision. It is then of course, 
a question for the purchaser and for the engineier who advises 
him, how for it will be prudent to establish such novelties in a 
foreign country; and whether a ruder or simpler kind will not be 
better adapted to the circumstances of the case. On the other 
hand, purchasers, especially when they are not engineers, are apt 
to over-estimate the difficulties of dealing with machinery or engi- 
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neering material in a foreign country. This tendency leads them 
to attach too high a value to those articles which, being complete or 
self-contained when they arrive, need little or no skill for erection or 
setting to work. It is owing to this, that portable engines are used in 
many cases where a fixed engine would be better and more durable ; 
that bridges which can easily be bolted together are chosen in pre- 
ference to those that may with more advantage and safety be riveted ; 
or that wrought-iron tanks (occupying much space for freight) which 
are ready for use when they arrive, are preferred to the stronger and 
more permanent tank composed of cast-iron plates that are more 
easily carried, but which have to be bolted together and caulked at 
the site. 

The question of maintenance or economy in working has also to 
be considered. Thus, a structure or the framework of a machine 
may be better made of iron than wood^ but because skilled workers 
in iron, who can do repairs, are difficult to obtain, the question 
arises whether wood may not, under the circumstances, be preferable 
to iron. Again, there may be used in English workshops a special 
and expensive machine, adapted for one particular kind of service, 
which it performs quickly and cheaply. But in a foreign factory, the 
amount of this particular work may be insufficient to afford constant 
employment to the special machine, and it may be more economical 
to import a tool which can be used for various purposes, even 
though, for the particular duty in question, it may be less effective. 
Or a steam-engine may be required in a country where fuel is very 
expensive, and where, by the use of a certain kind of boiler, 
economy of fuel may be obtained. Such a boiler, however, may 
need more frequent repairs and be less durable than one of a 
simpler form, which consumes more fuel. It is obvious that very 
careful consideration of the different circumstances is needed in such 
cases. To meet exigencies of this kind in a foreign country, dupli- 
cate machines or duplicate parts may be purchased ; and it may be 
expedient to incur expense which may be regarded as a premium of 
insurance against loss, a premium which would be altogether extra- 
vagant and uncalled for in England. The number of such duplicates, 
their cost, and the interest on capital which the keeping them in 
reserve involves, must be weighed against the length of time and 
consequent delay which would be required to import a fresh supply. 

l*he stoppage of machinery, or the failure of material in the im- 
porting country, is a more serious matter than it would be in the 
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manufacturing country, where repairs or renewals can be easily 
effected; and this often applies to the smallest detail. For this 
reason, it is bad policy to import inferior articles, even though they 
be as good as would be used for the purpose at places within easy 
reach of repairs or replacement Thus, in the case of wood-working 
machinery or the engine of a sugar-mill, the consequences of an acci- 
dent might in the manufacturing country be so easily repaired as to 
render undesirable any expenditure of capital to provide duplicate 
parts. But in the importing country, such extra expenditure might 
be more than justified, as a safeguard against what would in effect 
be a serious disaster. This, added to the reasons already adduced 
against the false economy of exporting second-rate goods for en- 
gineering purposes, shows that the example of what obtains in a 
manufacturing country is not necessarily to be followed abroad. 
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(s) The Exigencies of Climate^ Locality^ or Space. — In the estab- 
lishment of a factory, the erection of machinery, and, indeed, in 
almost every kind of engineering work, there are certain lodal cir- 
cumstances which must be studied and satisfied if economy and 
fitness are to be obtained. If buildings are required, not only 
their purpose and a plan of the site, but also the levels, the nature of 
the soil for foundations, and the climate with its effects on material, 
are all incidents that affect the choice of design or the mode of 
arrangement ; and where engineering material or structures have to be 
designed or manufactured in one counby, in order to be erected or 
completed in another, it is obvious that full information should be 
transmitted to all concerned in the design or preliminary stages of 
the work. With such infonnation as a guide, the necessity or expe- 
diency of altering the usual methods may be apparent, while, if such 
information be withheld, and only a bare enumeration of wants be 
supplied, the risks of unfitness or extravagance are very great 

(6) Unless there be somer stipulation to the contrary, Payments for 
works, goods, or services, become due when the obligations are ful- 
filled. Deferred payments, and the speculative combinations of con- 
tractor and capitalist which often arise out of engineering projects 
and public works, have been already consi4.ered, and it is not 
necessary to allude here to the ordinary methods of payment usual 
among merchants. But in the carrying out of works abroad, or the 
manufacture of engineering material for export to a foreign country,. 
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special circumjstances have often to be considered. In some 
countries, payment of a portion of the purchase-money in advance 
is usual, and, as ''hand-money," is, by custom or law, essentialto the 
closing of a bargain. In countries like England, where rules of 
credit properly guarded and limited are established, payments in ad- 
vance are seldom required, except from foreigners or others who are. 
not domiciled. Although, where the purchaser has confidence in 
the seller, this plan is simple, the alternative can be adopted of 
depositing the money with some banker or agent, who need only 
pay in the ordinary way as the contract becomes completed. 

The nature or extent of an undertaking often renders part payments 
necessary as the work proceeds, and should be provided for in the 
conditions of contract. For instance, in the carrying out of a con- 
tract for a railway or other large undertaking, payments during con- 
struction have to be made ; or in the manufacture of a large bridge 
of many spans, as ^ch is delivered to the ship, site, or other place 
agreed upon, a proportionate sum on account has generally to be 
paid. If the works contracted for allow of very exact subdivision, 
each portion being complete and independent of the other, the pay- 
m^ts during the progress may be the full equivalent of what has 
been performed. Thus, if 1 2 steam-engines, or 1 2 bridges, or 1 2 
miles of railway are contracted for, a purchaser may be willing to 
pay a twelfth part as each is complete and in his possession. But in 
the case of a bridge of numerous spans, or of some railways, or of a 
dock, the dififerent parts may be so dependent on each other, as to 
render inexpedient, payments on account to the full extent of the 
part apparently completed. It is usual, therefore, afler calculating 
the money value of the completed work and the proportion it bears 
to the whole contract, to withhold some of it — a specified percentage, 
€.g,^ five or ten per cent., as may be agreed — till the contract is abso- 
lutely completed. *The percentage to be retained is determined by 
various considerations, the natiu-e of the work and the lessened or 
suspended value of the earlier parts if the remainder were not com- 
pleted or were much delayed, being the principal. 

Payments thus withheld are, in effect, caution-money (which will 
be forfeited if the contract be unfulfilled), the accumulation of which 
is, in laige contracts, limited to a prescribed total ; and when the 
percentages withheld reach this maximum, the after payments are 
made in full 

Where a contract is made in one country for the carrying out of 
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works in another, whither material and equipment have to be ex- 
ported, it is often stipulated, where the undertaking is a large 
one, or likely to be protracted, that a portion of the purchase-money 
shall be paid on each shipment, although, till they have arrived and 
been applied at the site to the purpose in view, the material so paid 
for may be of no value to the purchaser. The arrangement before- 
hand of the proportions payable is a matter of great importance to 
the contractor ; and, to avoid disputes, elaborate schedules are often 
appended to an agreement, declaring what proportions shall be pay- 
able at the various stages of shipment, delivery, completion and at the 
end of a term of maintenance. And the same arrangement is often 
made in the case of works undertaken by local contractors in colonies 
or countries where the material has to be imported ; and while the 
obligation and responsibility of obtaining the material remains with 
the contractor, the employer provides money in the manufacturing 
country to make the necessary part payments, taking care, by suit- 
able agents, to ensure that the material so paid for is of the agreed 
kind and quality. Where part payments are made on shipment, the 
payer usually requires possession of the goods; and though they 
may have to be temporarily re-entrusted to the contractor at the 
port of arrival and until completion, the legal possession remains 
with the purchaser. 

There are certain kinds of contracts where part delivery to the 
purchaser is almost impossible, and payments during progress can- 
not be met by giving possession of an equivalent part A steamship 
or a large pumping-engine, where the total outlay may be greater 
than the builder can afford without part repayment, are examples. 
There are certain stages in the progress of such works which indicate 
broadly the proportion accomplished, and it is usual to pay a portion 
of the purchase-money at such periods. For instance, in the case of 
a steamship, it might be agreed to pay one-fourth when the hull- 
frames are set up, the cylinders cast, and the boiler-plates punched ; 
one-fourth when the ship is plated, the cylinders bored, and the 
boilers finished ; one-fourth when the vessel is launched and the 
engines completed and ready for placing on board ; and the final 
foprth part of the payment when the steamship has had a successful 
trial trip. In contracts of this sort, purchasers are naturally anxious 
to have a lien on the property for which they have partly paid, but 
of which they cannot yet get possession ; for in case the factory 
changed hands, or a mortgagee took possession, or the shipbuilder 
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became bankrupt, disputes might arise regarding the ownership of the 

property. If the purchaser happens to be the owner of the building Ownenhip of tit« 

or linCmOry iLnOfcls 

or soil on which the ship is being built, his right to the works in pro- security, 
gress would be clear; and as such ownership of the premises is 
sometimes considered the simplest or only effective security, a legal 
conveyance is effected and retained till the ship is delivered to the 
purchaser. The same result is sometimes sought by the mere Deposit of deeds, 
deposit of title-deeds or lease, with a declaration as to the property. 
But all such methods are inconvenient, and the seller may be un- 
willing, or even unable, to agree to them. It is often, therefore, con- Name of owner 
sidered sufficient to affix some notice or placard to the structure in 
question, so as to declare plainly the ownership. And the minor 
parts may be similarly identified by casting, branding, or marking 
each with the name or sign of the purchaser. Such marking, if ac- 
companied by bon& fide evidence of purchase, and part payment, is 
considered sufficient to protect the property, at any rate to the extent 
of such payments, against the adverse claims above referred to. 

(7) In the exportof engineering material, as of all other commodities. The rate of 
the Rate of foreign exchange does much to determine money values and "" ^° ***^ *°^* 
prices; but to the engineering trades, the question is important in 
other ways than those in which it affects the ordinary merchant. 
Engineers, contractors, and the traders allied with them are, perhaps, often imporunt t 
more than any other classes, interested in foreign undertakings ; and ^co^tracton.^ 
the payments for Public works, the guaranteed interest on invest- 
ments, the tariffs for Railway, Water, or Gas service, and salaries to 
engineers, are frequently made in the currency of the country con- 
cerned. Moreover, as engagements for matters of these kinds are 
often made for much longer periods than contracts for the purchase 
of merchandise, the risk and the effect of extreme fluctuations are 
proportionately extended. 

Only a brief reference to so wide and important a subject as foreign Rate of exchange 
exchanges is, however, necessary or possible here. The rate of ex- **^ *"" °* 
change between any two countries is primarily determined by their 
relative indebtedness, so that persons who want to remit money to a 
foreign country, and who have to buy in the shape of a bill-of-ex- 
change money belonging to, or a debt owing by, some one in that 
country, will have to pay a price which varies according as the de- 
mand for such bills is greater or less than the supply. But in the Countries with 

... • M . i» p similar standard 

case of countries havmg a smiilar system of currency — as, for 
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instance, England and most of her colonies, or England and Ger- 
many, which alike have a gold standard — and where a par bullion 
value is established, a premium in either direction has only a mode- 
rate range, for it is limited by the cost of the alternative plan open to * 
remitters of despatching bullion ; the freight, insurance, and interest 
during transit of the bullion being taken into account. But when 
there is a different monetary basis, much greater fluctuations become 
possible, as is seen in the dealings between a country having a gold 
with one having a silver standard. 

To the ordinary fluctuations just alluded to, arising from an excess 
of the flow of remittances in one or other direction, is added the 
alteration, whose range cannot be defined, of the relative values. An 
example of this is seen in the commerce between England and India 
where a silver currency standard is ( 1 880) flrmly established. Although 
the relative value of the two metals has constantly varied, the tendency 
has, in the course of years, been towards a lowering of the value of 
silver; and the rapid fall in the few years ending 18S0, has caused 
not only inconvenience but loss to many concerned ; for where 
goods have to be exchanged for something which fluctuates in value, 
and which therefore can hardly be called money, the commerce takes 
the form of barter rather than sale^ and upsets all antecedent calcu- 
lations. Without entering upon the much disputed question whether 
a universal gold standard would be possible, it may be safely said that 
a double standard in any country is impracticable, and even where, 
as in France or the United States, a bi-metallic currency is nominally 
established or attempted, the evils which would arise from such a 
system have to be prevented by so limiting the coinage of the inferior 
metal as to render it unavailable for large transactions. 

There is a liability to still greater fluctuations in the rate of ex- 
change where an irredeemable paper currency is established; for 
although a strictly limited issue may maintain a certain level because 
of its purchasing power in the country itself, there is no limit to the 
depreciation which may result from an extended issue. The assignats 
of the French Revolution, and, in a less degree, the greenback issue 
in the United States during the civil war, are cases in point. The 
question is still further complicated between countries which, like 
Austria, have both silver and paper currency, and countries like Eng- 
land, with a fixed gold standard. A reduction in the international 
value of a silver or paper currency, as seen in the rates of exchange, 
is sometimes a great advantage to many concerned, especially in 
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large countries where such a currency has a wide circulation. For instances. 

instance, in India or in Russia, if the value of the silver rupee or 

paper rouble fall, the peasants and others whose rent and taxes are 

fixed in the local currency pay for a time a sum no greater than 

before, while if they have produce to sell for export, they find that the 

price (which is determined. by. outside or international causes) gives 

them more than the usual number of rupees or roubles. But even 

this gain is generally only temporary or apparent, for international 

commerce b too extended not to bring values to their proper level in 

time, and the prices of commodities consumed rise. On the other Losses caused b; 

,,, ,. ^,.,.^. , , Mdlinif exchanifc 

hanq^ those whose mcomes are fixed m the mfenor money, but who 
have to purchase imported commodities, or who wish to remit to a 
country having a currency based upon gold, suffer to the utmost 
from the depreciation. 
If, in a foreign Gas-works, the agreed price or tariff for gas is paid in Tariffs paid in 

• ' . . o * local currency. 

the local money, while coal has to be imported at its market value, 

and paid for in gold or its equivalent, it is evident that a great loss 

results from a depreciation of the currency. Or, a Railway, or Tram- Borrowed monej 

way, or Bridge, made with borrowed money, on which interest has to steriin^. 

be paid in sterling, may have tariffs and tolls fixed by law, which 

cannot be raised as the value of the local currency falls. Engineers, 

contractors, and others concerned in public works, are often of 

necessity obliged to accept payment in local currency; and even 

where British sterling has been the origmal measure of value, some 

fixed ratQ of exchange is often adopted as the basis of computation. 

It is, however, always expedient to provide for possible fluctuations Fluctuations 

. should be provide 

by Stipulating, either in general terms that the local payment shall for. 

be the equivalent of a specified sum in sterling, or with greater 

precision, that the payment shall follow the rates of exchange or be 

subjected to revision if the difference pass a certain moderate limit 

There are various indirect causes which influence the rates of ex- indirect causes < 

cnan^e. 

change between two countries, such as the scantiness of trade, which 
may limit the opportunities for remitting; the commerce of other 
countries with which each of the two may have relations ; the uncer- 
tain credit of individuals or banks ; but on these it is unnecessary 
here to touch. 

British sterling is the best basis for international transactions. British sterling. 
London has become, not only because of her vast commerce, but for 
various other reasons, the clearing-house of the world ; and, even to 
the foreigner, such a basis of computation is, because of its certainty, 
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often convenient and desirable. But the ordinary quotations for rates 
of exchange .are seldom for bills payable at sight, the customary 
usance, which varies with different countries, being generally for bills of 
from one to three months after sight by the acceptor ; and this must be 
borne in mind when a bill on a foreign country is purchased for ready 
money. It is necessary, therefore, in stipulating for payments in a 
foreign country, '' at the current rate of exchange,*' to remember that 
the ultimate payment will only be made after an interval, during which 
Banker's aicbt-bui interest must be reckoned. But a special rate for a sight-bill will 

a safe measure of , '^ . ° 

^^*^uc* generally be quoted by a banker if requued, and the current rate of 

exchange for a banker's bill at sight on London, may be safely 
adopted in any country as the measure of value for international 
transactions. 

Importance of It will be scen from the foregoing pages that the secondary or 

pointa on page 34. o o r o j 

subsidiary incidents enumerated on page 34, deserve much weight in 
the choice of engineering material, and that what may be the best of 
its kind for use in a manufacturing country is not necessarily so 
abroad. It too often happens that a purchaser who has seen or read 
of some new machine or material which has proved successful, desires 
to have the same thing sent to him abroad, without appreciating at 
their proper value the differences in circumstance which these inci- 
'"S^auTtheraf*** dcuts cause. And engineers also or manu&cturers, who may be fully 

competent in the exercise of their profession, do not always give full 
weight to the contingencies of locality and circumstance which have 
been described. But although these contingencies, if known, may be 
provided for, unfortunately in a great number of cases they are not 
known to those immediately concerned, namely, those who have 
Set Pre/ace^ Part L to dcsigu, manufacture, or supply the commodities required. The 

importance of sending full information from abroad, and the in- 
Seepages- frequency with which this importance is appreciated, have already 
been referred to. 
rivinc^M^uiara '^^ thosc in foreign countries who are surrounded by the same con- 
not apprecuted. tinually recurring circumstances or conditions, and to whom the facts 

of locality or purpose are perfectly familiar, it doubtless requires a 
special effort of mind to realise on what apparently simple and rudi- 
mentary points it is necessary to inform the engineer or manu&cturer 
at a distance, to whom is intrusted the fulfilment of their wishes. It 
must be remembered that in a manufacturing country where demands 
centre from all parts of the world, ever-varying conditions have to be 
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satisfied and to meet these differences there is a corresponding variety Choice uid design 
of methods. The choice among these methods depends upon local 
facts of which, for his knowledge, the engineer is generally dependent 
on what is supplied to him by those on the spot. Sometimes impor- 
tant dimensions are omitted : in other cases the purpose which is to 
be satisfied, or the service to be performed, is not sufficientiy de- 
scribed ; or the method of payment, or the conditions of site or climate 
are omitted altogether. Delay is thus caused while the missing facts 
are being ascertained ; and if, to avoid delay, a somewhat hap-hazard 
decision is come to, then, in the desire to be safe as regards strength 
or fitness, an unnecessarily great expense is generally incurred. As 
for example, a bridge of several spans is required, and the bed of the 
river is either not described at all, or merely alluded to as mud or 
sand. Nothing is said further as to the density of the bed or its suita- 
bility for foundations ; and the engineer, assuming that the mud is 
soft, designs his piers accordingly. The foundations may prove to be •$"« Bridges, /»«r//. 
firm, and it b discovered, when the bridge is fixed, that much less ex- 
pensive piers would have been sufficient. Ten pounds have perhaps 
been saved by omitting to examine the river bed, and five hundred 
pounds wasted in unnecessary screw-piles. Again, a powerful engine 
is required, and although the horse-power is specified, no particulars 
are sent as to the space into which it must fit, the service for which it 
is required, or the provision which is to be made for connecting it to 
existing machinery. Or, as regards the boiler, no information is given 
as to the maximum size and weight of the pieces which can be trans- 
ported to the site, or as to the fuel it is to consume. Or, to take 
another case, iron pipes are required, and no information is afforded 
as to the purpose for which they are intended, the pressure to which 
they will be subject, or the sort of place in which they are to be fixed. 
Perhaps there is no grievance upon which engineers in England and 
the manufacturers allied to them would so unanimously agree as in 
regard to this insufficiency of information furnished fi'om abroad. 
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THE BSTABLISHUENT OP FACTORIBS. 



The conditioiis which favour the 
establishment of nunu£u:t<Hies 
might, if they admitted of a rigid 
classification, be divided into 
those which are primarily neces- 
sary to the purpose in view, and 
into those secondary conditions, 
which, though they may determine the cost of 
production and the amount of profit, are not 
essential. Among the first Materials o/manu~ 
] factun. Labour, Fuel, Water might take a 
place; and among the second — Climate, L»- 
\ tality, Site, Transport, Contiguity to the ctM- 
stimer and to subsidiary trades. Outsidethese 
again are the sufficiency of capital, the re> 
straints of law and custom, and the artificial 
support of subsidies, bounties, or protective 
Csuntrin, how to duties. In comparing the respective advantages of different countries in 
' ' r^ard to some branch of manufacture which is carried on in bodi, it is 

necessarytoconsiderseparatelythese various circumstances if any useful 
conclusions are to be arrived at ; and especially is this necessary where 
the peoples who are concerned have much in common. In regard to 
the iron and engineering trades, an example in point would be aflbrded 
by a comparison between England and either France, Germany, Bel- 
gium, or the United States. Between nations such as these, of the 
first rank in manufactures, all the advantages of science and invention 
become common property ; for though one or other nation may be 
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slow to adopt improved methods, the natural process of competition 
will in time lead all to do so. 

For a home trade, local manufacturers may, if the country permits 
ity always have an advantage, for by protective duties such a trade 
may be retained at whatever cost In regard to an outside or foreign 
trade the case is different, and any disadvantages which are peculiar 
to the manufacturing country will show themselves in the long run. 
But the conditions just alluded to so combine or merge into each 
other that an exact classification is impossible, and in the following 
remarks it is only attempted to draw attention to some of the more 
important points which should be considered by those who contem- 
plate such undertakings. Where factories of whatever kind are 
already established in a locality, the conditions of profitable working 
are sufficiently known or may be ascertained by those acquainted with 
the trades in question ; and failure when it occurs generally arises 
from an attempt to compete in supplying an already well-supplied 
demand ; from insufficiency of capital or an expenditure of capital 
excessive for the purpose in view ; from a non-appreciation of the 
examples available for imitation; or from bad management. But 
where a new industry is to be introduced into a country or district 
for the first time, the risk is greatly enhanced by the want of 
precedent 

In new countries with suitable natural resources, there are generally 
enterprising men who desire to establish factories for the manufacture of 
goods which may have been hitherto imported ; and there is a natural 
desire on the part of the community to encourage such a national 
trade. There are some manufactures which should obviously be estab- 
lished. Thus, no people would— if they could help it — remain abso- 
lutely dependent on a foreign supply for food, for bread stuffs, for 
munitions of war or for coining of money ; and arsenals, dockyards 
and factories, whose primary purpose may be for warlike stores or 
repairs, gradually find profitable employment in new work also. It 
may be assumed that in every inhabited country there are natural 
advantages which have caused it to be populated ; fertile lands or 
abtmdant minerals being those on which the early prosperity depends. 
In such countries, a busy people can produce much more than they 
can consume, and an export trade is naturally developed which brings 
back from older countries, manufactured commodities of all kinds for 
the necessities, comfort or luxury of the people ; and to the thrifty 
and successful allows an accumulation of capital which is the basis of 
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all manufactures. Assuming that a demand for certain commodities 
exists or may be reasonably expected, the trades most likely to succeed 
in a new country in competition with imported manufactures are 
those which are simple and self-contained, and are least dependent 
on subsidiary trades. The natural tendency in manufacture is towards 
a subdivision of processes by which workmen, continually engaged on 
repetition-work, and assisted by special tools, can produce well and 
cheaply ; and this tendency finds its greatest development in an old 
country. Attempts to rival such well-organised and minutely-divided 
industries, under less favourable circumstances, will have small 
chance of success. For instance, in a colony or newly-settled country, 
where coal and iron hitherto unworked are found in close contiguity, 
it might appear as if finished iron or steel might be produced more 
cheaply than it could be imported ; and there is a natural desire to 
encourage such local manufacture. These local materials will have 
their value in the future, but government interference to develq)e 
them, except by the granting of facilities or the removal of obstacles, 
may involve considerable risk to the true interests of the community. 
For if a preference be shown to the local industry in order to induce 
the establishment of factories when the ecdhomical conditions are 
against them, the country will find itself saddled with an unprofitable 
undertaking when the real conditions are revealed; and bounties, 
subsidies, or protective duties will be demanded or perpetuated with 
all their attendant evils. In the older country, the processes have 
probably been so cheapened by subdivision and by special appli- 
ances, and the quantities manufactured are so great, that the cost of 
production, even including the expenses of transport to a distance, 
has been brought much lower than the new country can for a long 
time hope to rival. To make steel, steam-engines, or cutlery, in a new 
country would generally be unprofitable, even though raw material oi 
every kind were abundant Rather should the tools and appliances 
which have, by years of accumulated experience, been brought to 
perfection and cheapness in the old country, be utilised in the new for 
those trades and processes which are primary and simple. 

It may be laid down as a general rule that it is against the interest 
of a community to make at home what can be brought more cheaply 
fi'om abroad; and the saving effected by adherence to this principle 
afibrds resources for more legitimate enterprise. Where taxes are 
imposed on imports from abroad, not for the purpose of revenue, but 
as a protection to native industry, such a system, specious as the 
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arguments for it may appear, has, wherever it has been tried, 
hindered the development of the country. For a time, and in the 
immediate neighbourhood of the protected trades (and so long as 
there is a brisk demand for the commodities), there is an apparent 
prosperity, especially where money lent by the old countries, whose 
manufactures are prohibited by import dues, provides ample means 
for home expenditure. But while, owing to the artificial enhance- 
ment in the prices of goods manufactured under these conditions, 
wages may be apparently high, the purchasing power of wages is 
diminished by the high prices of the clothing and various other 
imported commodities which are also taxed. The tendency of a 
protective system is to spread, for it would appear unjust to protect 
one trade and not another. But it is seldom that the price of agri- 
cultural products can be thus artificially raised, for a tax on food is 
resented by the people, and the rentier and farmer have therefore no 
compensation for the taxes imposed on the commodities they buy. 
Manufacturers under such a system are, when they attempt a foreign 
trade, weighted in their competition with countries where liberty 
prevails. For freedom of action is that which most tends to the 
progress of an enterprising people; and freedom to buy in the 
cheapest market is one of the greatest liberties of all. And although 
protective duties are generally excused as merely temporary expedi- 
ents, vested interests are strong; and when capital has been invested, 
and factories have been built on the faith of a national monopoly, 
the reform which must eventually come when the folly of the system 
becomes patent, generally involves loss to those immediately con- 
cerned. The gain to the revenue of a country by protective duties 
imposed on foreign goods which compete with untaxed goods at 
home, is of course at the expense of the importing country, though 
the advocates of the system sometimes maintain the contrary ; and 
the gain to the revenue is limited to the taxes collected on the actual 
import ; while the burden to the general community is measured not 
only by the revenue which they pay, but by the higher prices paid to 
the home manuCsicturers, and by the general loss to the country of 
the goods which are shut out by the duties. But beyond this, there 
is the burden for which there is no satisfactory gain to any one — of the 
profit put upon the import-tax by the merchants, factors, and retailers 
through whose hands the commodities pass ; by the cost of customs 
collection ; by the demoralising evils of smuggling ; and the general 
restraint of trade which Government interference always involves. 
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Native industry is somedme^ encouraged by bounties on produc- 
tion instead of by taxes on imports, and this is really a cheaper and 
more logical application of the protective principle ; for such bounties 
being paid directly out of national funds, instead of, as in customs 
revenue, by indirect taxes not so palpable to the consumer, the 
amount expended may be exactly calculated ; and the indirect losses 
to the community above referred to are not incurred. There is also 
FaiiAcj ciridciit. this great advantage under the bounty system, that the Edlacy of pro- 

tectiou is sooner recognised when a money subsidy is thus openly paid. 
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There are other ways than those just described by which the 
natural course of trade is hindered. The protective system, erroneous 
as it may be, is, at any rate, intended to encourage national manu- 
factures; but in some countries new enterprises are actually and 
sometimes even directly discouraged by the laws and customs which 
prevail ; and especially so when such enterprises are introduced by 
foreigners. Very often, opposition arises from jealousy — none the 
less because it may be unavowed — on the part of the ruling class 
concerning all undertakings introduced by foreigners, or which tend 
to alter existing methods. In some cases, peculiar laws or customs 
concerning the tenure of land hinder the exploration for minerals or 
their economical treatment In other cases, taxes directed specially 
at the new enterprise may be imposed without warning ; or, where 
permission to utilise the products of the country depends upon the 
will of some sovereign ruler, a sudden or new decree may have the 
effect of confiscating the capital already embarked. Even in countries 
where there is a semblance of justice in these respects, government 
interference often acts as a restraint. For instance, the right to trade 
or manufacture, sometimes depends on licenses or concessions, the 
price for which is — all or part — a source of revenue to dishonest 
officials or persons of influence. The price thus paid for what may 
really be a mere permission to benefit the country, loads the under- 
taking from the commencement, and leaves still the risk of com- 
petition when another permission is bought; while, on the other 
hand, if not only permission, but monopoly is granted, the community 
is taxed. There are of course undertakings — such as tramways, 
waterworks, gasworks — which must to some extent be monopolies, 
and in the profit of which it is right that the community should share; 
though it would generally be better if such a share lay in the con- 
veniences afforded, low tariffs, or the reversion of the property after 
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a tenn of years, rather than in a money contribution to the public 
revenue. In some cases, trade is much hindered by vexatious re- 
strictions, even though these may be of a petty kind. For instance, 
onerous laws as to master and workmen, undue responsibility on the 
master's part for accidents, taxes on materials or on revenue may exist 
— these terms being often secured by heavy sureties or money-deposits. 
Hindrances such as these may harm the community for the advantage 
of a few ; and though experience has proved that, in regard to in- 
dustrial undertakings, a government acts best by interfering as little 
as possible^ in England there are laws which are none the less in 
restraint of trade because enacted for the puSHc good. The Mines 
Regulations Acts, the Compensation for Accidents Act, laws as to 
hours of labour for children or for the enforcement of education, all, 
in the first instance, increase the expenses of production. But it can- 
not be doubted that such laws, wisely applied, will so increase the 
comfort or intelligence of the workmen as to fully balance the ap- 
parent loss. 

Obstacles sometimes arise from the method rather than from the 
amount of taxation. Thus, manufacturers are greatly hindered in 
some countries by taxes so imposed as to require, to prevent evasion, 
constant inspection and regulation of processes. In England, the 
numerous taxes of this kind which formerly existed, and which re- 
quired a cosdy and complex administration, have been almost all 
abolished, with a gain to the community far outweighing the taxes 
sacrificed. Paper and glass afford conspicuous instances, for these 
industries, when relieved from the inspection and interference of the 
excise officers, become greatly ep^tended, and better, more numerous, 
and cheaper commodities are manufactured. And, although excise 
limitations on malt, beer, and spirits still exist, they are recognised 
as evils which are minimised by the nature of the articles taxed, and 
by that need of revenue which forbids their abolition. 

Engineering factories in countries where such industries are new, 
and especially factories in seaports, are generally first established for 
doing repairs, which must be performed locally ; and there are few 
foreign cities where Englishmen are not concerned in such trades. 
Railways, docks, gasworks and other undertakings which are neces- 
sarily localbed, as well as the steam-ships frequenting the port, 
require constantly the services of the engineering trades; and factories 
whose primary purpose is to satisfy such wants, find employment also 
in new work on a small scale. When the natural resources of material 
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and an industrious people are available, manufactures may so in- 
crease as at last to entirely supersede the necessity for importation. 
Trade so established on a natural basis is more likely to prosper than 
that dependent on subsidies or protection. Manufactures are en- 
couraged in some countries by the granting of a monopoly to whoever 
will inaugurate a new industry ; and a justification of such monopolies 
may to some extent be based on the same grounds as justify the 
patent rights granted to inventors ; for to the community an entirely 
new industry has somewhat of this character. But though expediency 
may in some cases excuse the granting of monopolies to encourage 
the investment of capital, trades so fostered are seldom of real ad- 
vantage, and the evils of the system outweigh the supposed benefits. 
Government aid may be granted also by guaranteeing for a few years 
a revenue to some new industry which is obviously needed, but 
which, because of its novelty, may not without some such guarantee 
tempt capitalists to ventiu^e. But, as already stated, that legislation 
is of the best kind which, avoiding all positive interference, is directed 
only to the removal of obstacles, thus giving greater freedom for 
enterprise. 

Climate has to be considered in certain trades, as extreme heat or 
cold or moisture may render difficult or expensive or unprofitable, 
processes carried on successfully elsewhere. An iron or steel industry 
situated in a country where the hours of labour are lessened by 
seasons of extreme heat is obviously at a disadvantage with others 
not so hindered. On the other hand, in countries subject to intense 
frost, all operations depending on a water supply or the flow of water 
through pipes are liable to stoppage. Extremes of climate tell in- 
juriously where workmen are brought from a distance into surround- 
ings to which they are unaccustomed. As climate largely deter- 
mines the kind of buildings and the provision which may be neces- 
sary for heating, lighting, and ventilating, a factory should be designed 
to meet the exigencies of the seasons, such as the heat, cold, rain, 
and winds that prevail Any precautions which are usual in the 
locality to meet these conditions should be investigated, and, if ex- 
pedient, imitated. Too often it does not occur to those on the site 
who are familiar with these circumstances to describe them to the 
engineers at a distance whose aid they may seek for designs and 
projects. Sometimes the climate may render artificial warming or 
special ventilating arrangements necessary, and in all matters of this 
kind the comfort of the workmen is in the true interests of the master. 
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In a climate where extremes of temperature or — as in England — 
frequent rains hinder out-of-door work, the covering in of open spaces 
may prove a remunerative investment of capital. Workmen will 
obviously work better when protected from the weather; and the 
saving must not be measured merely by the hours saved in which 
work would otherwise be hindered, but by much indirect gain. The 
current charges of a factory continue, even though the work be 
stopped ; and afler a stoppage, much time is often lost in starting 
again. If all the men do not return together, groups of men 
dependent on each other may be rendered useless by the absence 
of one or two. Outlay may be better bestowed to avoid such losses 
than on showy buildings or expensive offices. Unless in a retail 
trade, purchasers are little influenced by such supposed attractions, 
and simple offices suitable for their immediate purpose are in better 
keeping with the object of a manufactory. The design for a factory 
obviously depends largely on the building materials available in the 
locality, and the reasons for or against importing particular kinds 
should be carefully considered. 

The choice of Locality depends mainly on the contiguity to 
material, on the cost of transport, on the abundance of labour, and 
on contiguity to the consumer. . Taxation and other public burdens 
have also to be considered ; for these vary in different localities, and 
in some cases it is cheaper to establish a factory outside a certain 
district or town. The importance of contiguity to suitable materials 
depends on their weight or bulk, the cost of carriage, and the pro- 
portion which this bears to the whole cost of production. Thus, in 
the ruder operations of the iron trade, such as smelting, if the coal 
and ore do not lie together, the necessity for carrying one or both 
long distances to the furnaces might entirely forbid the trade, unless 
the carriage was, by means of water communication, cheap, or unless 
still greater difficulties intervened to prevent a delivery of iron from 
abroad. 

Materials must be of the kind exactly suitable, the application of 
scientific processes to manufacture which is constantly going on 
prescribing standards of comparison which cannot be ignored. Thus, 
in the manufacture of steel, not only coal and iron ore are needed, 
but special kinds of each ; and even in countries where coal and 
iron abound, some part of the materials may have to be brought from 
long distances. All the countries which make steel by the modem 
processes have to seek far and wide far suitable ore, and the cost of 
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carriage from the mines of Spain and other Mediterranean countries 

which furnish supplies to Europe and America is an important item 

in the cost of production. 

:ontiguity to In trades where the material bears a small proportion to the total 

■ometimet cost, distance matters little, if other circumstances are suitable ; and 

"*'*** ' a maker of cutlery and firearms is not — other circumstances being 

favourable — weighted much even if the iron and steel are imported 

from a distant country. The folly of taxing raw or half-advanced 

materials is recognised generally, even in countries where the fallacies 

of protection prevail 

Facility of Facility of transport is an important incident in most manufactures, 

not only for the raw material, but for the finished products ; and as 

has just been seen, an industry otherwise feasible and. desirable may, 

^bridm"** ^'^^ "^fzXiX. of such facilities, be entirely hindered. Except in the most 

See in Part I Aw primitive couutries, where each district provides for its own wants, 

^, a/10 Bridges, inter-commuuicatiou is a necessity; and next to the maintenance 

of law and order, it is the first duty of a government to promote the 
construction of roads, bridges, and harbours. Instances are numerous 
of countries highly favoured by nature, having abundant minerals, fuel, 
and water-power, which are entirely useless for want of means of 
communication. When such countries border on the sea, manu<* 
factured goods which might be produced at home are brought from 
foreign countries and delivered within a short distance: of the inacces- 
sible native products. A government will do more real good to a 
country in removing such disabilities than by giving to native in- 
dustries so hindered the artificial stimulus of protective duties on 
imports, a course which perpetuates the very evils which need a cure. 
^ dSeapSi.*'* Water carriage is the cheapest and best, and navigable rivers are 

one of the greatest natural advantages in any country. Goods once 

embarked may be carried long distances for a tithe of the cost of road 

or railway carriage ; and in the case of bulky, heavy, or fragile goods, 

SeeZxfowrT,page36, the risks of Carriage are generally less. For however much comper 

tition or other causes may reduce rates of railway freight, the bare 

^«r LocoMOTtvBs. cost of haulage must at least be paid. Even for an inland trade> 

CanaU. canals can compete with railways in the cheapness of carriage, except 

where a very prompt delivery is of great importance. Canals can, 

however, seldom be constructed profitably except in level countries, 

Somatimet costly, for numerous locks not only involve large capital expenditure, but 

increase the cost of maintenance and working. 

It is obvious, that for any but a local trade, factories should 
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be situated on lines of communication ; and even where the manufac- 
tured goods are for local use only, the raw materials may have to be 
brought from a distance. The cost of carriage by land or water depends 
greatly on there beii^ goods to carry in both directions, this being one 
of the numerous advantages of the free exchange of commodities. 
Thus, when iron ore and coal are loo miles apart, the vessels or rail- 
way waggons taking ore to the coal may bring back coal to the ore. 
Trades utterly dissimilar may assist each other in this way, and, indeed, 
allow an otherwise impossible profit by reducing the cost of carriage. 

Cartage may be saved by building a factory immediately on the 
railway, canal, or river which serves for transport ; but while, for 
engineers or others dealing in heavy merchandise or materials, the 
point b of importance, in other cases the convenience offered should 
not be over-estimated and allowed too great a weight against the 
opposing advantages of another site. The proportion which the ex- 
pense of cartage bears to the total cost of production and delivery 
differs, of course, with the nature of the trade, and while an iron- 
maker and a bridge-builder may economise by bringing in coal and 
iron, and loading up goods directly on to a railway truck, canal-boat, oi 
ship, a manufacturer of machine-tools or small steam-engines, if there 
be the general advantages of the railway or canal carriage into the 
town or district, might find no sufficient inducements in a saving of 
cartage to draw him from an otherwise desirable site. A railway 
siding at a factory often enables a manufacturer to load and pack his 
goods more carefully or systematically than would be feasible at 
a common railway station, and, in the case of heavy goods, to utilise 
special cranes of the factory which do not exist at the station. Rail- 
way companies, however, do not always allow a reduction of charges 
corresponding to the duties of which they may be so relieved. 

For a foreign trade, contiguity to the sea and means of transport 
are of great importance; and it is to advantages in this respect, 
as well as to the possession of iron, coal, and skilled labour, that 
England owes her success against foreign rivals. Frequent transfer 
and transhipment are not only expensive, but involve risk of damage ; 
the minor charges in these respects often exceeding the actual cost 
of transport The vast outlay on docks, quays, sidings, cranes, and 
other Polities for shipment, reduces greatly the expenses of the 
manufacturer and the merchant. These advantages, to the countries 
which possess them, do much in the competition of traders to balance 
even superior natural resources in other countries. 
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Contiguity to the consumer is sometimes of greater importance than 
contiguous material, for the couvenience to the purchaser of ready 
conference with the manufacturer, of speedy delivery, and the facilities 
afforded by local factories for after repairs, may outweigh the mere 
saving in money which purchasing from the more distant manufac- 
turer might allow. This is illustrated by the example of agricultural 
implements, the manufacture of which is carried on in districts not 
generally favourable to engineering trades, but amongst a population 
of farmers who purchase. So, also, shipbuilding may prosper at com- 
mercial ports not so well favoured in regard to contiguous materials as 
other and more remote places. In great cities, or centres of popula- 
tion, trades may generally be found which, though not &voured by 
circumstances generally deemed essential, have grown up to satisfy 
a local want Trade in second-hand or waste material generally 
flourishes in a large city; and among the trades which thus arise that 
of rolling high-quality iron from scrap-iron may be instanced. 

Labour is a primary necessity in all manufactures, and in the en- 
gineering trades, skilled workmen may generally be best obtained in 
localities where there is a congregation of similar or kindred trades, 
as numerous factories create a good labour market, and induce work- 
men to seek employment there. Such a congregation of factories 
also brings purchasers to the locality. New countries are at a dis- 
advantage in this respect. , 

Contiguity to subsidiary trades is sometimes of more consequence 
than at first appears. Thus if a Birmingham gun-factory, a Sheffield 
steel-works, or a Nottingham lace-mill, could be transported with all 
its workmen to a country where materials were plentiful and a demand 
brisk for the commodities, they might fail to compete with imported 
goods for want of the preliminary trades which perform cheaply, because 
exclusively, the earlier processes with the raw material ; for want of 
the adjunct or contributory trades for repairs and renewals ; and for 
want of the various minor purveyors who surround the numerous 
similar factories in England, but which a single factory could not 
alone support In other words, this subdivision of labour requires a 
large trade and a busy population : thus industries needing such con- 
tributory trades are difficult to transplant 

Contiguity to fuel or to power may be absolutely necessary to allow 
of competition with rivals similarly favoured. Fuel for steam boilers 
may be of such primary importance as to be classed as a material of 
manufacture ; and factories which have been established in or near a 



Part II.] The Establishment of Factories. 



6i 



Stt Engines and 
Boilers. 



Ste Steel. 



Water supply. 



Quantity and 
quality. 

See Water Work 
in Part L 



Special boilen 
may be necesaar 



forest because of the fuel it affords become worthless when the timber 
is exhausted. The kind of fuel which can be obtained in the locality The kind of iiiei. 
is one of the numerous circumstances which determine its suitability 
for a factory ; the importance of this condition depending of course 
on the nature of the trade contemplated. In an iron-foundry or roll- 
ing-mill, an abundant supply of fuel is of consequence ; while in a 
steel-works, the kind,, quite as much as the abundance, is a condition 
of success. The proper choice or design of boilers and furnaces 
depends not only on whether coal, coke, or wood, is to be used, but ' 
partly also on the particular sort. 

Water is necessary to most trades, quantity being important in 
some cases, as for washing ores or making paper ; quality in others, 
as for brewing, bleaching, and dyeing ; while in .others, the pressure 
from elevated reservoirs or from rapid streams, is valuable as power. 
The durability of steam boilers depends greatly on the kind of water 
which is used ; and if it be very hard, or impregnated strongly with 
lime, the iron plates deteriorate much more rapidly than with good 
water. But it is possible to minimise the evil by a special construc- 
tion of boiler, and therefore the facts should be known to the en- 
gineer who designs the machinery. In some cases, in the vicinity ot 
the sea-shore, or of tidal rivers, only salt water is obtainable, and the 
arrangements usual with marine boilers become necessary. Water is 
needed for condensing-engines, and if the supply be limited, it may 
be expedient to store that discharged from the air-pump in a pond or 
tank, and to re-use it ; while if only salt water be obtainable, surface- 
condensers are preferable. A supply of pure and cool drinking water 
for the workmen not only adds to their comfort, but tends to their 
sobriety. On the source of the supply the necessity for wells and 
pumps depends ; on the abundance of the supply and the liability to 
drought or scarcity, the kind, number, and position of stomge tanks. 
If the water is to be derived from public works, the head or force in 
the mains, the price and terms at which the water is sold, and any 
limitation to its free use, should be fully known and considered at 
the outset The position of contiguous water mains, or other existing 
source of supply, should be ascertained and delineated on the building 
plans. 

The supply of Gas or other material for lighting should be de- 
scribed ; and if there be no public gas supply it may be expedient to 
construct gas-works, and the arrangement of these must be embodied 
in the design. Advantage may be taken of the motive-power of a 
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factory to apply other systems of lighting. Thus, the apparatus for 
an electric light may be set in motion; or the blast provided for 
melting-furnaces or smiths' fires may be applied to crude-oil lamps, 
this latter system affording a cheap and brilliant light for out- door 
operations. 

The choice of a Site must be determined partly by local circum- 
stances, and partly by the nature of the trade ; and great care is 
requisite not to exaggerate too much the importance of one set of 
incidents to the exclusion of the others. The value of land for a 
factory depends, of course, on its position in regard to a town and to 
lines of communication, on the soil, and on the tenure. A freehold 
is esteemed everywhere; and there are few countries where the 
peculiar conditions which are common in England in connection with 
leases, titles, and restricting covenants, apply with equal force. The 
agricultural value is generally the primary measure of price, and land 
of low value in this respect may frequently be obtained cheaply for 
building on. Suitability of the soil for foundations is a matter whose 
consequence depends on the kind of buildings and on the nature of 
the trade. The condition of the site in these respects should be 
known to the designer, and whether it is already cleared, levelled^ or 
drained. If the site is drained, or if there be any system of drainage 
established in the neighbourhood, information concerning it should 
be furnished, and noted on the plan. A loose soil may involve great 
cost in foundations, a damp soil may be unsuitable for furnaces, 
boilers, or foundry pits, and need expensive adaptation. On the other 
hand, considerable expenses for adaptation may be justified by special 
causes ; as, for instance, where the advantages of a river frontage 
may warrant considerable outlay for pile-driving or cofferdams for em- 
bankments or wharfs. The placing of a factory on marshy or un- 
drained soil, or on a river bank, may render certain operations of 
manufacture difficult or impossible. Certain kinds of castings require 
pits below the ground level, and if these are liable to be flooded, ex- 
pensive iron lining to the pits may become necessary. 

A site otherwise desirable may be rendered useless for lack of 
workmen's houses; and if these have to be built specially, the capital 
expenditure becomes greatly increased. It is expedient sometimes 
in the case of certain trades to choose a locality remote from a town, 
so that labour, or materials, or power, or other necessary commodi- 
ties may be obtained cheaply ; but skilled workmen not unfrequently 
dislike factories remote from large towns, and prefer places where 
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comforts and amusements are more abundant. An expenditure for 
workmen's houses often proves a profitable investment of capital ; but 
if the houses depend entirely on the new industry for tenants, a heavy 
pledge for its continuance is added to the general risks. Not only 
houses, but cheap food and clothing reduce the cost of labour, and 
these advantages are best obtained by allowing freedom of commerce 
to the various purveyors who will arise to supply a demand. Too 
often, taxes on commodities hinder manufacturers by so enhancing 
the cost of subsistence as to render high wages unavoidable. 
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In establishing a &ctory, one of the primary considerations which 
must be kept in view throughout the design is the Capital outlay 
and the proportion it will bear to the probable revenue. Many of 
the most profitable industries have grown up piecemeal from very 
small beginnings, every fresh extension being justified by a pressing 
need and guided by a preceding experience. A manufacture so 
established is, however, oflen greatly hindered by the want of order 
and arrangement in the various parts or processes ; and a succession 
of additions and attempted improvements sometimes culminate in 
an entire rebuilding of the factory. It is not unnatural, therefore, 
that capitalists, in establishing a new factory, estimate their profits 
highly because of the improved plans they are adopting, and on the 
fact that they benefit by an accumulated experience available for 
their information. The ingenuity which suggests all these arrange- 
ments may, however, be a cause of positive loss instead of profit. 
So much money may be laid out on railway-sidings, special machinery, 
and other facilities, that, unless a large output can be maintained, the 
load of capital swamps the entire undertaking. For in the desire to 
have every arrangement perfect, there is risk of incurring an expendi- 
ture which may really prove unremunerative, even though the outlay 
has been for labour-saving processes. Factories so established may 
eventually repay those who can afford to wait ; but without^ a large 
trade the burden of capital, especially if some of it be borrowed, is a 
frequent cause of failure. Ultimately the profit is reaped by those 
who take advantage of the failure to buy the factory for much less 
than it has cost ; and instances are not uncommon of a second or 
even a third change of ownership before the capital can be brought 
down to a sum on which the earnings will allow a profit Cases of 
this sort mostly arise when a period of prosperous trade encourages 
the extension of ^u:tories, which attain completion only when a re- 
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action has taken place and trade has become dull The current rate 
of interest is the primary standard by which the sufficiency of profit 
must be measured, the greater rate of interest or profit necessary to 
induce an investment of capital in manufactures being determined 
by the risks and trouble of the particular trade in question. In new 
countries .the current rate of interest is much higher than in England^ 
where spare capital is abundant for those who have security to offer ; 
and this high rate of interest for money is as much a disadvantage in 
international competition as deamess of material, labour, or any other 
necessary commodity. 

In preparing the plan of a factory, the Order of procedure in the 
processes of manufacture, and provision for after-extension, are two 
circumstances not always easily reconciled. The first may be con- 
sidered as of the more immediate importance. In dealing with heavy 
materials which have to be treated in many departments, the cost of 
manufacture and the general economy of the factory greatly depend 
on the arrangement of the various workshops, so that the proper 
sequence of operations may be observed. It is thus desirable to 
avoid, not only unnecessary carriage, but unnecessary lifting also. 
Goods from factories on high ground can be despatched down -hill to 
a railway or port very cheaply, while if on low ground, the material 
may be brought down-hill to the factory. In favourable cases, the 
empty waggons can be drawn up by the descending loaded waggons. 
In some factories it is sought to bring in the materials on an upper 
story, and to let them descend through the various workshops and 
processes to the ground, so that the materials may be taken in at the 
higher level and carted out at the basement Hoisting may, how*- 
ever, be so cheaply and expeditiously performed by the various 
modem appliances, that too much importance should not be given 
to plans for avoiding it ; and the same consideration applies in esti- 
mating the advantages of a two or many-storied factory, as compared 
with those of one where all the processes are carried on on a ground 
floor. Although in special cases, such as an iron-foundiy or smelting- 
works, a ground floor is alone suitable, there are often positive 
advantages in working on an upper floor. Light and air may be 
better obtained ; the workmen are less disturbed by other operations, 
and may be kept under better control ; and there is also the obvious 
saving in the area of land required. Travelling-cranes and hoists, as 
usually applied in England, allow of plans and workshop arrange- 
ments of a kind formeriy impracticable or expensive. On the other 
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hand, where land is abundant, and there appear advantages for the 
trade in question in working upon the ground floor, the cost of 
handling and moving materials and goods must not be measured by 
the distance, but by the facilities obtainable for carriage. Tramways 
allow heavy or bulky articles to be moved easily and cheaply ; and, 
unless there be some special advantages obtainable by connecting to 
lines of railway outside, narrow gauges are best. From lo inches to 
15 inches gauge will suffice for a warehouse, and 18 inches to 30 
inches gauge for an engineer's factory, these latter dimensions allow- 
ing the use of locomotives. For the purposes of a factory, such a 
line may even be laid with advantage between the rails of a standard- 
gauge railway already established for outside communication. On 
the whole, however, for convenience in, a factory, hoisting is cheaper 
than horizontal carriage, but in both the cost depends, not merely on the 
* distance traversed, or even on the bulk or weight of the articles, but 
on the number of times they have to be handled or attached to the 
moving power. 

The design of a factory depends, of course, on the nature and 
extent of the proposed industry. The preparation of the raw material, 
and the after manufacture of it into articles of utility by other persons 
who purchase it, are a main division which prevails in almost all 
manufacturing trades. Thus, for instance, the smelting of iron and 
the rolling of plate-iron are generally maintained as trades quite 
separate from those of the founder or bridge-builder. But even where 
by general rule or custom such a separation of work prevails, there is 
often a tendency towards a combination of the two manufactures ; 
and though the expediency of such a combination must obviously be 
determined by the merits of each particular case, there are certain 
main principles which — in varying degree — apply to almost all cases. 
The subject has to be considered from the point of view of the 
manufacturers of the finished article, who wish to produce also the 
material which they have hitherto purchased ; and from another side 
in the interest of those who have confined their attention to the pro- 
duction of such material, and who wish to enter upon the final 
manufacture also. 

In the struggle of competition, and in the desire to economise at 
each stage of production, the manufacturer may be led to undertake 
the earlier processes with the idea of saving an intermediate profit 
which may allow a sale of the finished commodity at lower prices 
than rivals can afford ; but this is, to a great extent, fallacious, for 
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the capital employed in a really distinct function should earn its own 
profit ; and it can hardly be expected that the earlier processes will 
be cheapened under inexperienced or deputed management. Some- 
times, even where the need and the cost of the additional capital are 
fully recognised, a larger or more easily earned total profit is the 
object still in view. The vicissitudes, risks, and difficulties of an 
accustomed trade are perfectly well known; but the earnings of 
another's trade are more apparent than the dangers or the drawbacks 
which belong to it. The maker of the raw material, which has to be 
sold at exactly regulated market rates, sees that the finished com- 
modity is sold at prices not so strictly defined, and which, in ignorance 
of the actual conditions of manufacture, he may consider very 
profitable ; while the second maker, who has generally more varied 
difficulties to encounter in his proper business than the first from 
whom he buys his material, is tempted to enter upon a trade which * 
appears to be simple, easy and profitable. A maker of the first 
material is sometimes reluctantly compelled to enter upon the 
secondary or finished trade to find an outlet for his products ; but if 
these cannot otherwise be disposed of, the fact generally implies a 
slack or fluctuating demand for the finished commodity also. One 
of the best justifications for establishing a factory to furnish the 
material which it would be more usual to purchase, is where there 
are actual circumstances, such as distance, or lack of competi- 
tive sellers, rendering a regular supply doubtfiil; or where it is 
important to have materials of high or peculiar quality which cannot 
otherwise be ensured. 

There is often the disadvantage in the dependence of manufactures 
upon each other, that in dull times, the trade in the final products 
may not be sufficient to absorb the materials prepared for it ; and if, 
to dispose of these, an outside sale is attempted, successful competi- 
tion with established traders is doubtful. Again, the trade in finished 
products requiring a variety of material, may often be greatly hampered 
by the necessity of purchasing from one source, and may be at a 
disadvantage with those which are free to select from numerous 
purveyors, and which can make available a cheap supply fix>m any 
quarter. 

Sometimes a subordinate trade is established for the utilisation of 
refuse products, which would otherwise be entirely wasted ; but it 
would often be preferable if possible, to induce or even assist others 
to establish such a trade as a separate undertaking. In any case, 
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where two or more trades are carried on together, the costs of the 
different departments should be so recorded as to show distinctly 
the burden and profit of each ; for if only the general result be known, 
those branches of the business may be encouraged or extended in 
which actual loss is accruing. 

The tendency of trades is to subdivision into specialties. Thus, 
for use in an engineering factory, not only the material, but all cast- 
ings, and heavy forgings, may be purchased, and neither a foundry 
nor a steam-hammer be established. Although possibly some profit 
may be lost in this way, a less amount of capital is needed for plant 
and appliances ; and a manufacturer with limited means, but with a 
knowledge of his own particular trade, may wisely confine himself to 
it ; at any rate, till he has acquired means and experience to go 
fJEirther. 

The arrangement of a factory depends also on the particular kind 
or class of commodities to be manufactured. Thus in an engineer- 
ing works, the kind of machinery to be made (which will itself be 
determined by the wants of the local and other trades employing it), 
or, in an iron foundry, the kind, size, and weight of the castings, will 
do much to determine the kind of buildings, the thickness of walls, 
the strength of cranes, the width of doors, and other points of import- 
ance. In most cases there are accustomed measures of quantity by 
which the extent or capacity of a factory can be described. Thus, in 
an iron foundry, there is the tonnage of castings of a specified kind 
per week ; in a bridge-building factory the annual weight of struc- 
tures; in a locomotive or marine-engine factory the number of engines 
of a certain size that can be erected at the same time, and the total 
capacity of output per year. This information should be furnished 
to whoever is consulted about any part of the factory, for the kind 
^ quantity being thus stated, the various processes and depart- 
inents of manufacture, with the suitable apparatus and machinery, 
<^ be designed in due proportion. 

Where a large trade is expected, it is generally sought, in the ar- 
rangement of the site and buildings, to provide for future extensions, 
but it is generally prudent to confine the first expenditure to what 
^U be immediately remunerative. Sometimes it may be sufficient 
^nerely to take care in the design that nothing shall hinder such an 
^ter-extension ; whilst in other cases it may be expedient even from 
the first to provide for certain departments or processes of manufac- 
^ui€ in excess of the immediate demand upon them. Thus in an 
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engineering workshop, space for a foundry may be provided or en- 
closed, although its immediate use may not be contemplated ; or an 
erecting-shop may be made large enough, and the overhead crane 
strong enough, for a heavier class of goods than are at first to be 
made; for while stronger machine-tools may be easily purchased 
when the need arises, the alteration of the premises might prove dif- 
ficult or expensive. If land be cheap, it may be expedient to pur- 
chase at the outset sufficient for the probable extensions, although 
sometimes the cheaper plan may be feasible of acquiring with one 
plot of land the right of purchase for a certain number of years of 
adjoining plots. If purchased, the surplus portion may either be let 
out to tenants on short terms till wanted or fenced in. Sometimes it 
is deemed expedient to carry further the preparations for an extended 
trade. The buildings may be erected, but not furnished with plant 
Thus in an engineering factory, shop-space for additional work- 
benches or machines may be provided at the outset, and utilised 
merely as storage-room. In such a case, the walls and columns may 
with advantage be made of suitable form and strength for carrjring 
lines of shafting; columns turned for the ready attachment afterwards 
of cranes or drilling-machines ; and in various other ways prepara- 
tions made which add little to the immediate cost, but which will 
save much expenditure in the future. 

In deciding upon the expediency of any extension which a sudden 
increase of trade may suggest, or on the purchase of new plant or 
machinery for manufacturing some new class of goods for which a 
demand has arisen, the probability of permanency in the new demand 
must be carefully considered ; for capital once invested in such a way 
is not easily recovered, and a too hasty expenditure to meet an ex- 
pected augmentation of trade is one of the most frequent causes of 
disaster. Foresight is necessary in the arrangement of the buildings 
to ensure symmetry and due accord between the various processes ^ 
and to this end, the plans should be decided upon only after the/ 
have been considered with reference to each department of manufac- 
ture. If it be attempted to prepare the plans piecemeal — for instance, 
to design the building and then consider what machinery shall be 
used and where it shall be placed, and then only to arrange the order 
of procedure — trouble and loss are almost certain to occiu". For 
example, in an engineering factory it maybe found that the buttresses 
of walls do not accord with the positions of shafting brackets ; that 
roof beams are not strong enough or properly spaced for shafHng 
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hangers ; that the light does not enter in the most advantageous way ; 
that doors are inconveniently placed or too small \ that the columns 
are suited only for their primary purpose of supporting the roof, and 
that they require, for want of suitable brackets or projections, uncouth 
additions to accommodate cranes, shafting, or drilling-machines. The 
positions of important machines, and especially of engines and boilers 
which may require excavations or foundations, should be considered 
before the building is commenced. 

Where parallel blocks of workshops are erected, land may be left 
for extending any or all of the blocks endways. Lines of shafting or 
pipes in the original workshops may be made of size or transmission- 
capacity sufficient for the ultimate needs. 

In discussing the scheme of a new factory, a plan of the proposed 
site, with neighbouring roads, railways, and canals marked upon it, 
should be considered ; as the shape of the site, its levels, and posi- 
tion in regard to these circumstances, determine the arrangement ot 
the buildings. The direction from which materials will be brought, 
that in which the finished commodity will be taken out, and the 
means of conveyance, should also all be borne in mind. 
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The foregoing remarks have been directed mainly to the establish- 
ment of engineering works, and a due regard to the points alluded 
to is necessary to the proper designing of a factory. But engineers 
are concerned in the establishment of almost all kinds of factories, 
where also considerations of a similar kind arise. A proper scheme 
can only be propounded and a design made, on the basis of full in- 
foraiation on every point ; and though the varieties of purpose and 
circumstance in diflferent trades are too many to be enumerated, the 
nature of the points to which attention is necessary, may to some 
extent be gathered from those which have been given in this chapter 
for one important industry. 

\^t also Transmission of Power : Steam-Engines : Cranes : 
Machine-Tools : Roofs and Buildings.] 
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The generation or de- 
velopment, the trans- 
mission, and the appli- 
cation of power are three 
distinct processes which 
have occupied engineers 
in all ages. OT these 
three, however, the in-, 
termediate link — the 
transmission of power — 
has not received so 
much attention as the 
othur iwo ha\e, or as it deserves. In- 
' deed, while motors of every conceivable 
kind have been the subject of innumerable inventions, and while 
machine-toots and labour-saving processes have been applied to all 
branches of the aits and manufactures, the transmission of power 
from the motor to the machine has, either because it is less interest- 
ing, or because it has appeared to be of less importance, been com- 
paratively neglected. Not only is there frequently an unnecessary 
loss in transmission, but natural sources of power have been entirely 
neglected because they are situated in remote or inconvenient places, 
the means really available for transmitting such forces having been 
insufficiently appreciated. More attention is, however, now being 
directed to the vaHous transmission systems, both in Europe and 
America. 
> In comparing the respective advantages of the different means ot 
transmitting power, the circumstances to which regard must be had. 
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and which will, indeed, determine the choice to be made, are various. 
First, there is the nature, situation, and amount of the motive power, 
with which one system of transmission rather than another may 
accord; secondly, there is the distance to be traversed and the 
obstacles that intervene, which may render certain methods of trans- 
mission unsuitable or impossible ; thirdly, the power may either have 
to be transmitted in the gross or distributed; and fourthly, there is 
the nature, situation, and extent of the machine or process to which 
the power is to be ultimately applied, and to which one system of 
transmission may lend itself more readily than another. 

Before attempting to apply these considerations, the various methods 
of transmitting power may be briefly enumerated as follows : — 

Fuel is the only fonn in which even potential force can be trans- 
mitted long distances, 1.^., from one country to another. 

SUaMy as the most convenient form of developed heat-force, finds 
its best application in the place where it is generated ; but if need 
be, it can be conveyed considerable distances. 

Water is used for transmitting power in two distinct ways : one, 
where from a high-level source it conveys the force of gravity ; and 
another, where as a transmitter only, it conveys force given to it by 
some other motor. 

Qmtpressed Air is used for transmitting force produced by some 
original or secondary motor. It is available for considerable distances, 
but it is costly, and finds its chief application where the power- 
xeceiving machine is so situated as to render other and more usual 
methods inconvenient. 

EUctridtyy though capable of conveying force, has been hitherto 
rarely employed to transmit more than the minute energy necessary 
for telegraph signalling; but in new and cheaper forms it is becoming 
available for transmitting much greater forces, under circumstances 
and in situations where all other means of transmission would be 
impossible. 

ConnecHng-rods are used for conveying power to considerable dis- 
tances, and for many simple purposes, where merely a reciprocating, 
and not a circular, motion is required, they are cheap and effective. 

Shafting is seldom used for transmitting gross power for more than 
shcnt distances, but for distributing power it is more often employed 
than any other means. 

Beltings though it may be regarded merely as an adjunct to shaft- 
ing, needs separate consideration as a transmitter, for it is used, not 
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only for distributing power, but— to an increasing extent — for trans- 
mitting gross power. 

Wire Rope is used, not only for distributing power, but for trans- 
mitting power for considerable distances in the gross. Since the 
comparatively recent dates at which wire-ropes were introduced, 
their uses h^ive been greatly extended; and there are many situa- 
tions for which they are better suited than any other means. 
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Fueiy as the portable embodiment of potential heat-force, in that it 
allows the energy stored up at one place to be utilised for giving 
motion to machines at a distance, may be legitimately classed 
among transmitters. So conveniently are the collieries of Great Britain 
situated for shipment of the coal, and so great are the facilities for 
sea-carriage, that coal may be transported with advantage to distant 
countries as a source of power. So cheaply is this effected, that rail- 
way traffic in India or South America can be worked almost as 
cheaply as in England by means of coal carried 10,000 miles. Thus, 
to transmit force to the best advantage, it is obvious that high- 
quality coal should be chosen, and of a kind that deteriorates the 
least in stowage and transit, so as best to repay the expenses of 
carriage common to all qualities. The work of the steam-engine 
may be included as the last part in the transmitting process, and a 
steam-engine that consumes only 3 lbs. of coal per horse-power per 
hour can be worked more cheaply with coal carried half round the 
world than can a steam-engine in the vicinity of a colliery, where — 
perhaps because of its abundance — 10 lbs. of coal per hour are con- 
sumed. 

Peat, as a less concentrated form of fuel, can seldom compete with 
coal, even in the immediate vicinity of the place where it is found, 
except where fretdom from some of the ingredients found in coal is 
essential for a special purpose, the numerous plans that have been 
attempted for compressing or otherwise preparing it not having 
rendered it valuable enough to bear the expenses of preparation and 
carriage. If, however, the new methods of transmitting power, to a 
distance prove successful, peat-beds may, like collieries, oil-wells, 
waterfalls, or other local sources of power, be transmuted into other 
kinds of force which can be profitably conveyed. 

Coal-gas is a transmitter of heat-force useful in many situations 
where furnaces and steam-boilers would be inconvenient. Gas- 
engines may even be profitably enployed for giving power to dynamo- 
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electric machines, for electric lighting, or for power, if transmission by 
electricity be expedient The original heat-force in the coal is thus 
transmuted four times : into gas, mechanical force, electricity, and 
once more into mechanical force, before it is applied to the ultimate 
purpose in view. 

Zinc and other metals having a potential heat-force, which may be Heat force in sine 
developed by combustion, might be included in the present category ; Seepag«Qs. 
but, except that zinc is alluded to under the head of electric trans- 
mission, such substances do not come within the scope of the present 
article. 



The transmission of power by Steam is, in the great majority ot 
cases, confined to the few feet distance between a boiler and the 
cylinder of a* steam-engine ; and it is obviously advantageous for 
many reasons thus to utilise the power as near to the generator as 
possible. But there are, occasionally, situations where this contiguity 
is unattainable ; and experience shows that steam can be effectively 
conveyed long distances. At mines, for instance, boilers above 
ground supply pumping and other engines more than i,ooo feet 
below ; and though the loss by condensation in transit is a difficulty 
which may render other systems of transmission preferable, this can 
be met to a large extent. The envelopment of steam-pipes in felt or 
other non-conductors of beat, is effective in proportion to the care 
with which it is performed ; and, for long distances, elaborate pre- 
cautions are sometimes taken, by which steam may be conducted 
2,000 feet with a diminution of not more than 5 lbs. pressure. The 
preservation of ice from melting or of hot food from cooling when 
protected in a similar way, are analogous cases. Steam for the warm- 
ing of buildings is frequently conveyed long distances in pipes ; but 
though this may afford an example of transmission, it is, of course, the 
very purpose of such pipes to give out, and not to retain, the heat. 

It often happens in a factory that small steam-engines are required 
in situations where steam-boilers would be inconvenient, or where 
their presence would increase greatly the rate of fire insurance. More- 
over, a special attendant who would not be required for an engine is 
needed for a boiler. Machine-tools, whose distance from the main 
shafting of a factory or whose great size renders transmission of 
power by shafting inconvenient, are often fitted with a separate steam- 
engine which may, under certain circumstances, be advantageously 
supplied with steam from a distance ; especially where the machines 
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are only occasionally worked, and where, therefore, die mabtenance 
of pressure in a contiguous boiler or die time occupied in raising 
steam would be wasteful. But the intermittent nature of the service 
required, which may render the maintenance of heat or high pressure 
in a contiguous boiler inconvenient, is, on the other hand, a direct 
cause of loss when steam is brought from a distance. For, however 
well the pipes may be enveloped, they become in a short time, when 
the connection with the boiler is cut off, as cold as the surrounding 
atmosphere ; and therefore, though the pipes, when once thoroughly 
heated, may conduct the steam with but little loss, there must neces- 
sarily be considerable condensation, and therefore unremunerative 
consumption of fuel, each time the steam is admitted to them after 
a stoppage. 

The distance tO'Which steam may be effectively conveyed in pipes 
is a subject on which there is some controversy among engineers, 
arising probably from the different experiences on which opinions are 
based ; for though, as above stated, steam may be conducted 2,000 
feet with a loss of only 5 lbs. pressure, a much greater waste, even in 
shorter distances, occurs in the majority of cases, owing to the insuf- 
ficiency of the precautions taken. There are instances in England 
and elsewhere of one large boiler supplying steam to numerous 
tenants of adjoining workshops, whose rent to the proprietor for the 
room they occupy is made to include payment for steam also. This 
distribution of steam for power purposes b, however, generally limited 
to moderate distances, in one block or closely contiguous blocks of 
buildings. So effectual, however, is the plan of enveloping the pipes 
in non-conducting material, when properly applied, that it has been 
proposed to distribute heat and power in towns to distances as great 
as a mile from one central group of boilers. The difficulties which 
are likely to arise are, however, so great as to render the general 
adoption of such a system unlikely. Steam-pipes should be kept 
under cover, and be protected from risk of damage or interference ; 
and it is, ot course, necessary to provide suitable traps and outlets 
for condensed steam, and expansion joints ; though the latter need 
not be so frequent if there happen to be numerous bends in the 
piping which allow of some play or yielding. If situated on private 
property, troughs or trenches below ground may serve, if there be no 
convenient roof shelter ; but if the pipes would have to cross streets 
or pass along public highwajrs, the attendant risks or inconveniences 
generally forbid their use. With regard, therefore, to the trans- 
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mission of steam considerable distances in towns for distribution and 
sale to users, although such a system might be feasible where streets 
are made in the modem manner (as in London and elsewhere), with 
subways specially contrived for water, gas, and other pipes, the local 
difficulties and conflict of authorities in towns not so provided would 
almost certainly be prohibitory. 

The expediency of transmitting power by steam depends a good 
deal on the manner in which the power is to be utilised. If a rotary 
motion is desired, an engine will generally be more effectually worked 
by steam than by water, if a boiler be available within i,ooo feet and 
there be no obstacles in the way of the steam-pipes ; for, th9ugh 
water is often used for transmitting power long distances, it is, 
if applied to rotary engines, generally confined to those of small 
capacity. If, however, power is required for direct-acting machines, 
such as cranes, presses, punching-machines, or riveting-machines, 
then water would compare more favourably with transmitted steam. 
In large engineering factories, it is becoming the custom to have a 
separate steam-engine for each of several machine shops, or at the 
end of each line of main shading, instead of driving everything from 
one large engine; so that while, on the one hand, if an accident 
happen to the engine, only one workshop or department is affected ; 
on the other, if one or more departments be idle, long lines of shaft- 
ing or the large steam-engine may not have to work unnecessarily. 
It may be convenient to use such numerous engines where numerous 
boilers would be inconvenient ; and long lines of steam-piping from 
a central boiler might, in such cases, be usefully applied. 

The modem tendency towards higher pressure of steam than for- 
merly allows more margin for a reduction in pressure during transit ; 
but the unremunerative consumption of fuel which a reduction implies 
is none the less. There is always the inconvenience, that the loss in 
transit reduces the dryness of the steam, and increases the liability 
to priming. The superheating of steam by a second process after it 
leaves the boiler is directed towards this evil, and neutralises some of 
the effects of long transit. The question of conveying steam long 
distances is simplified if, by care in the arrangements, it can be 
resolved into one merely of expenditure of fuel, against which can be 
set the conveniences which in any particular case are obtained. 
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by any other means ; some or all of these separate functions being 
combined according to the purpose in view. For the mere transmis- 
sion of power, water may be regarded as a long column or rod, which, 
if force be applied to it at one end, will give out a similar force at the 
other. Thus, if it be desired to convey the force exerted by steam on 
a piston, to another piston loo yards or i,ooo yards distant, a pipe 
laid underground from one to the other will perform this effectually. 
For instance, there may be in or about a factory a hoist too remote 
from the nearest steam-engine, or the requirements may be too inter- 
mittent to utilise its force economically by means of shafting or steam- 
pipe. The hoist used for lifting pig-iron and fuel to a cupola-furnace 
is an example. If a ram or piston-rod working in a cylinder. A, be 
placed beneath the platform of the hoist, C, and this cylinder be con- 
nected by a pipe to a steam cylinder, B, conveniently placed in a 
boiler-house at a distance, and the pipe filled with water, the platform 
of the hoist may be made to rise by admitting steam above the piston 
in the boiler-house; and the water in the pipe being pushed forward, 
in its turn pushes up the ram of the hoist and holds it in position as 
long as the steam pressure is maintained. By allowing the steam to 
escape, the hoist falls by its own weight, the water flowing backwards or 
forwards at each of these operations. Water, though it may be thus 
compared to a column or rod, has the great advantage over them 
that it can be conducted by tortuous routes without requiring moving 
mechanism of any kind. The simple method above described was 
in use in England about 1855 (Femie^s patent), and since that time 
" hydraulic rods,** '* water bars," or " water spears," as they are called 
in different districts, have been substituted in several instances, both 
in England and abroad, for the long reciprocating rods so often used 
for transmitting power in mines. 

There is practically no limit to the distance which power can be 
transmitted by water, but as a misapprehension frequently arises in 
regard to hydraulic apparatus, even among those acquainted with 
other mechanical processes, — such hydraulic machines being some- 
times regarded as generators or creators of power, or as capable of 
evading natural laws by producing great results without either a 
corresponding exertion or a consumption of already existing force — it 
may not be superfluous to elucidate shortly the principles involved. 
A column of water of i square inch sectional area weighs nearly 
\ lb. for each foot in height, a column 100 feet high weighing 43^ lbs. ; 
and if such a column of water were applied to a pair of scales, or to 
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the end of a lever, it would have neither more nor less effect than the 
same weight of iron, or sand, or quicksilver. The force or power 
which can be obtained from any head of water, is simply the product 
of its weight per foot (which depends as above said, on the sectional 
area of the conduit), multiplied by the number of feet in height ; and 
if there be also taken into account, as in a waterfall or rapid, the 
abundance of the supply or speed of flow, the number of foot-pound 
units, affording a measure of horse-power will be arrived at. While, 
however, a large reservoir or supply pipe will serve for large or nume- 
rous machines, it is fallacious to suppose that the power of any one 
water motor of given size will be increased by enlarging the reservoir 
or pipe. Such an enlargement would have no more effect than 
would the increase of boiler and steam pipe on the power of a steam- 
engine with a cylinder of given dimensions. It is the head or height 
of column and not the area of the supply which determines the power, 
as will be further elucidated presently in the description of the Bramah 
press. It is, however, desirable and usual to have the supply pipes 
of hydraulic machines of ample size so as to minimize the loss by 
friction. « 

The extreme fluidity of water, which enables it to pass by tortuous 
routes into the narrowest or smallest place, allows the weight or force 
of gravity which a column or head of water expresses, to be applied 
in a variety of ways, and to a degree which is impossible by any 
other means. Accordingly, engines contrived with cylinder and 
piston similar to those in steam-engines can be worked by water ; but 
a natural head of water is seldom attainable, and to produce it artifi- 
cially a steam or other motor for pumping up the water would be 
required, which, in most cases, would be better applied directly to the 
ultimate purpose in view. The want of elasticity in water also renders 
it less suitable than steam for giving rapid piston motion, and water 
pistons are used only at slow speeds. Water engines, therefore, are 
seldom used except where there is a natural head of water, or one — 
as in connection with a town supply — provided for other purposes ; 
or where it is desired to utilise power from a distance, or where 
for some secondary reason it is undesirable to use steam. 

By means of water the smallest forces may be so accumulated and 
transmitted as to bring them, with the aid of other transmission- 
systems, into practical use. An instance of such a combination 
would be afibrded where, some considerable mechanical force being 
needed and neither water-power nor fuel being obtainable, wind was 
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the only kind of force available. Windmills may be usefully applied 
to pumping-up water ; and, as is often seen in Holland, diey work 
without attention, whatever be the direction in which the wind is 
blowing. By such a means, therefore, water could be pumped up 
to an elevated reservoir ; small pumps worked nearly continuously, 
accumulating a large quantity. The water from the reservoir could 
be brought down in pipes and applied through the medium of a tur- 
bine or hydraulic engine, and thence by means of compressed-air, 
high-pressure water, wire-rope, shafting, belting or connecting-rods to 
the ultimate object in view. Probably by no other means could the 
fluctuating action of the wind be so well transmuted, accumulated, 
and applied. 

The main pipes by which water is supplied to towns may be and 
frequently are utilised for transmitting power, the force of course de- 
pending on the height of the reservoir from which the water flows. 
There are cases in which water-engines, cranes, and oth^ machines 
are worked even so far as twenty miles from the reservoir, without the 
intervention of any other apparatus ; and the advantages of a system 
by which power may be transmitted over hills and valleys, and even 
across rivers, by simple pipes, are obvious. Whether it be remuner- 
ative to use water which has been pumped up by steam-power to the 
reservoir, depends on the cost of fuel for the engines, on the facili- 
ties for obtaining power in some other way along the line of pipes, 
and on other local circumstances. A more favourable case occurs 
where there is a high-level lake or other natural source, or where 
a waterfall or rapid stream is available for working the pumps with- 
out any expenditure for fuel In such cases, power necessarily 
localised can be conveyed to a distance, and profitably distributed. 
The rapid rivers in Switzerland have in this way been utilised by 
means of wheels or turbines, which pump up water to high-level 
reservoirs, from whence it descends in pipes, and is supplied for 
working small water-engines in factories or workshops. There are 
numerous trades where moderate power is alone required, and where 
small water-engines of from \ to 5-horse power are very useful, 
as they can be worked at any hour at the will of the user, who pays 
only according to the water consumed, as measured and regis- 
tered by a meter on the engine. In Zurich, for instance, power so 
provided is sold at a rate of sd. per horse-power per hour, which is 
less than \d, for 100 foot-tons of power. Such a charge, though 
high if compared with the cost of obtaining power from a steam- 
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engine by the expenditure of fuel, is cheap if the convenience of 

having power alwajrs at hand be also reckoned. Moreover, it roust Compared with 

be taken into account, in estimating the cost, that as the tariff is ** * **"' 

according to quantity and not according to time only, the net power 

utilised has alone to be paid for. Not only, however, is the water water power for 

from the public mains available in the manner above described, ^"^ cenirinca. 

but it is used for portable engines also, water-engines on wheeled 

carriages moving from place to place, being instantaneously con- Power taken from 

nected by hose to a street hydrant, the exhaust-water being allowed ■*"** hydrant.. 

to flow into the gutter. In this way, sawing-engines perambulate the 

town for sawing wood for fuel ; and durbg building operations, small 

water-engines, attached to winches or hoists, are fbced at the foot of 

the scaffolding for hoisting building materials, the waste water being 

useful for mortar-mixing or other purposes. 

Small water-engines are driven by water from the public mains in Power firom street 
many English towns. In Newcastle-on-Tyne, for instance, small "* ■ n ngan . 
motors, hoists, and cranes are worked in this way, the pressure vary- 
ing from 60 to 90 lbs. per square inch, according to the locality, the 
abstraction of water for other purposes, and leakage. In Newcastle, Accumulator 

- , ,. , 1 . , , ^ eyetem preferred. 

however, the system compares disadvantageously with the more effec- 
tive accumulator pressure which is there so widely adopted. " 

The amount of power which the public mains afford depends, of Pressure in main, 
course, upon the height of the reservoir which supplies them, and the ^^ * *"" 
consequent pressure of the water ; but in arranging the water supply st Watbk-wosks 
of a town, an engineer will be guided by consideration of the pressure '* ^"^ '' 
which will take the water to the top of the highest houses, or which 
will afford sufficient force for the jet of a fire-engine, and not that s^ ^^l^x^^^' 
which will permit the conveyance of power for general purposes. A 
head of water of 50 feet, giving a pressure of 22 lbs. per inch, is the ^^ *flub?e* 
least which would render water-engines profitable ; for, with a small 
pressure, the friction of the machine, leakage, and other disturbing 
incidents, tell with great effect A higher pressure is therefore much Limit of pressure 
to be preferred ; but it is seldom that a head of more than 300 feet 
is provided in the public mains. A higher pressure is inconvenient 
for domestic water-supply, as special fittings become necessary, and 
the risk of loss by leakage or waste is increased. So far do these Zones of altitude 
considerations prevail, that where the reservoir is more than 200 feet stt^ 174. 
above the town, or where there is great difference of level in different *"* 

district, it is usual to divide the town into different zones of altitude, 
and to provide service-reservoirs at the moderate height considered 
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necessary for each. Where, however, the source or first reservoir is 
at a greater height than that needed for the domestic supply, and it 
there be surplus or spare water, it is inexpedient to waste the store of 
power which gravity affords ; and if there be trades which can utilise 
it, a special main, from the higher level, for water-motors and fire- 
extinction would be generally advantageous. Pipes strong enough to 
convey water of 300 feet pressure cost little or no more than those 
for 100 feet, and even pipes for a head of 500 feet are scarcely more 
expensive. 

The selling price of water depends on various circumstances, 
principally on the abundance of the supply and the cost of obtain- 
ing and distributing it. Degrees of softness for washing or manu- 
facturing, purity for domestic use, and pressure for fire-extinction, are 
the incidents on which the value of water depends \ and it is obviously 
the last-named by which the value of a supply for power- machines is 
determined. Water is generally sold to large consumers by meter, 
4d. and 2s. per 1,000 gallons being, with few exceptions, the extreme 
rates which prevail in England : and, unless the capital expenditure 
has been very large, it will generally be found that even the minimum 
affords a sufficient return. Where water is scarce, the authorities may 
refuse to sell it as power; and even if the supply be liable to stoppage 
in dry seasons, this application of it may, in a manufacturing com- 
munity, be rendered useless. But where an abundant rainfall affords 
a more than sufficient supply for most seasons of the year, the ex- 
pediency of constructing storage reservoirs is worth consideration. 
Water is used most profitably in those trades — such as paper-making 
and dyeing — where the exhaust-water from the motor can be utilised 
for a second purpose. Although a head of more than 200 feet is 
seldom afforded by town mains, and a natural head of more than 
500 feet is generally unattainable, even by special pipes, except in 
mountainous countries, forces which such a height expresses are much 
below those which are best suited to hydraulic machines other than 
prime-movers. And as, with a low pressure, large quantities of water 
would be required to afford great power, this application of gravity- 
fdrce is limited in its application. But the use of water merely as a 
transmitter of power derived from some other motor needs separate 
consideration. The low pressure may, however, by a simple apparatus, 
be multiplied for special machines; but it can then only be con- 
venientiy applied for a direct action and a short stroke. 

In a description of power- transmission by water, the Bramah press 
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almost necessarily finds a place, as it was the first in a series of in- 
ventions by which the peculiar properties of water were rendered 
available. Just as water finds its level by the natural law of gravity, ^*w« of pressure 
so will water confined in a close vessel, or in a series of vessels com- 
municating by pipes, press equally in all directions ; and if to such 
a close vessel or series of vessels a vertical pipe be attached and filled 
with water to the top, there will be a pressure on every square inch 
on all the sides of the vessel of nearly \ lb. for each foot of height, 
or, for example, if the height be i,ooo feet, the pressure per inch will 
^435 ll>s. The diameter or sectional area of the pipe or column is See also pa^trj. 
of no consequence ; it may be i inch or i foot with equal effect : 
although, of course, if the sides of the vessel or any movable ram or 
piston within it begin to yield, so as to give out this concentrated 
pressure, the smaller pipe will, if not kept replenished, be exhausted 
sooner than would the larger one. As it is practically impossible. High column of 
except in mountainous countries (where sometimes water from an unattainable. 
elevated source is brought down to the valley for scouring out the 
soil under the appellation of hydraulic mining, or for other purposes), 
to obtain a column of water i.ooo feet high, the same effect is arti- Pressure produced 

^ . „ J , , , ,. , , . artificially. 

ncially produced by loading a plunger or ram or piston so that it 
presses upon the water in the small pipe connected with the vessel 
in which the power is required. Bramah effected this by a small ®y piunger-pump. 
plunger-pump, and the power was concentrated in the larger vessel — see Pumfs, chap, 
a cylinder with a moving piston — with which the pump was connected 
by a pipe. This is the principle of the hydraulic press, which is "^howappiSS**** 
seldom now called a Bramah press ; and such machines are generally 
used for giving out great power for a small distance, as for expressing 
oil from seeds, packmg bales of cotton or hay, or for working << lifting- 
jacks." For such purposes, pressures of from 2,000 lbs. to 6,000 lbs. u*"** pressure. 
per inch are most usual The apparent paradox thus presented, of small Paradox explained. 
force transformed into great force, is the cause of the misapprehension See /age 76, 
of hydraulic machines before alluded to. But the apparent multi- 
plication of power — as it is sometimes erroneously considered — should Power transmuted 

,,, . r / J/. not multipUed. 

rather be termed a transmutation, for no more foot-pounds of energy 
are given out than are applied. Thus, if the piston of a hydraulic 
cylinder have an area 100 times as large as the pump- plunger which Concentration of 
supplies it, the force produced, though 100 times as great, will be 
exhausted when the piston has moved only y^ of the distance 
traversed by the plunger; or, stated in another way, 2,240 foot- 
pounds on a pump-plunger will give out only i foot^ton on the 

a 
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piston. Thus, it is easy in a hydraulic lifting-jack, where perhaps it 
may be desired to lift lo tons i inch high, to exert by a succession 
of strokes by a lever on a plunger \ inch diameter, the i,866 foot- 
pounds which is the equivalent. Bramah was hindered for a long 
time in bringing his invention to success by the difficulty of making 
his piston or ram watertight when moving under great pressure ; for 
the ordinary hemp packing used in steam-cylinders, where the pressure 
is much less, was quite inadequate ; and he succeeded, through the 
happy discovery made by another engineer, that leather packing, 
arranged in a peculiar way, would allow freedom of motion and yet 
prevent the passing or escape of water. 

Hydraulic pressure was, for many years after Bramah's time, con- 
fined to presses where great force was only required to be concen- 
trated slowly ; the process of pumping to accumulate the small units 
of force, occupying too long a time for general purposes, unless steam- 
engines and pumps of great magnitude were provided, the expense ot 
which would outweigh the benefits sought. Armstrong's invention of 
the accumulator, however, overcame this difficulty and opened out a 
wide field for the application of power concentrated and transmitted 
by water. By the accumulator system, the pumps, A, instead of forcing 
water directly into a press cylinder, C, are applied to the forcing up 
of a loaded plunger, B, which, in pressing upon the water pumped 
against it, acts as a substitute for an elevated reservoir. The accumu- 
lator is connected also with the machine in which the force is to be 
utilised, and when communication is open between them, pressure 
from the falling accumulator is instantaneously conveyed to the 
machine, and so far as its own stored-up energy will allow, completes 
the desired operation. If for instance, a certain operation lasting 
halfammute, has to be performed twenty times per hour, which 
would require to efiect it in that short time a pumping-engine of 60- 
horse power, an engine of lo-horse power continuously employed in 
raising an accumulator, will store up the total energy required ; or if 
only ten times per hour, an engine of 6-horse power will suffice. Or, 
if instead of services requiring great power, numerous small operations 
^ave to be performed at irregular intervals, the accumulator has always 
in readiness a force which can be instantaneously applied. The ad- 
ditional convenience that the power can be conveyed long distances 
— ^for the accumulator and pumping-engine may be situated a mile or 
more from the power-receiving machine — greatly increases the use- 
fulness of the system, as is exemplified by its application to the work- 
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ing of cranes, the opening of dock-gates, and the lifting of swing- 
bridges. The accumulator pressure which has been found most 
convenient for these services is about 700 lbs. per square inch ; equal 
to a head of water 1,600 feet high ; this pressure affording sufficient 
power through the medium of moderate-sized machines, and yet not 
requiring various special arrangements which pressures above 1,000 lbs. 
would involve. 

It has been proposed to combine the accumulator system with that 
adopted in Switzerland, of conducting high-pressure water through 
the public streets for sale as power. If the public water-supply in any 
town were already available as power, it would probably not be ex- 
pedient to establish another set of pipes for this purpose, but if the 
public supply were not sufficient, the high-pressure which an accu- 
mulator service affords, would offer great conveniences in the smaller 
and cheaper water-engines required, as compared with such engines 
worked with low-pressure water. This application of the accumulator 
system has been already tried with success in Hull, where water 
of 600 lbs. pressure is transmitted in pipes, the power being sold 
to users at annual rates varying according to the quantity bought, and 
equivalent to from id. to i^d. for every 100 foot-tons. 

For working machine-tools, and more especially portable or movable 
machine-tools, according to TweddelFs system (principally applied to 
riveting) where a great concentration of force is necessary, a higher 
pressure than that usual with the Armstrong apparatus is needed to 
allow power-receiving machines of moderate size to be used; and 
accumulators exerting a pressure of 1,500 lbs. to 2,000 lbs. per inch are 
generally employed. For many of the purposes for which hydraulic 
machines are used, pressures of from 3,000 to 8,000 lbs. are customary ; 
but as power and not speed is the object in view, the pressure is 
generally obtained directly from the pumps without the intervention 
of an accumulator. Where a low-pressure system is established for 
general purposes, the force can be concentrated for special machines ; 
the wonderful facilities which water affords, allowing this to be done 
very simply. A pressure of 1,000 lbs. per square inch in one cylinder, 
A, on a piston having an area of 100 square inches, transmitted 
by the piston rod to a second cylinder, B, called an intensifier, or 
differential-accumulator (the piston-rod acting as a plunger) having 
only 20 inches area, will be multiplied five times, and water of 5,000 
lbs. pressure per square inch can then be conveyed to the machine 
that needs it. Of course the supply, though thus greater in intensity. 
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will be only one-fifth in quantity of that in tlie first cylinder, but for 
such operations as punching iron or for giving a final squeeze of a few 
inches to a bale, power and not distance is the object in view. * 

The non-compressibility of water, by which many of the more 
important operations of hydraulic machines are rendered possible, 
and which allows pressure applied to one end of a column of water or 
hydraulic rod, to be given out at the other and distant end, with but 
little diminution, is a cause of inconvenience in some, respects. 
Directly the pressure from the original source — gravity, force-pumps 
or other — is withdrawn, the water is powerless, for it has no self- 
contained or elastic force of its own like steam or compressed air. 
In a steam-engine or compressed-air engine, the supply may be so 
cut off or adjusted that the steam or air will expand till its pressure is 
but little greater than that of the surrounding atmosphere ; and ac- 
cording as the work to be performed is great or small, the supply is 
cut off early or late, so that as little as possible of the force may be 
wasted ; but in a hydraulic machine the pressure must be maintained 
to the end, and if applied to a less purpose than its maximum capacity, 
the balance of power is wasted. Thus, if a hydraulic-crane, capable 
of lifting I ton, is used for lifting 5 cwt., three-fourths of the power is 
wasted ; while in a steam-crane, by cutting off the supply of steam at 
the proper moment, the expansive force can be more nearly pro- 
portioned to the end in view. Improvements have, however, been 
introduced into hydraulic machines, which to some extent meet this 
disadvantage. On the other hand, the non-compressibility of water 
allows a pressure, once given, to be maintained, provided the 
machine is in good order so as to prevent leakage. 

In theory, the pressure which may be conveyed by water, would 
seem unlimited, but in practice, the limit is reached at a point much 
below that at which metals would be actually compressed. Hydraulic 
machines in all cases require good material and workmanship, but 
where the pressure exceeds 6,000 lbs. to the inch, the liability to 
derangement of parts rapidly increases ; and although by using spe- 
cially-made machmes, higher pressures than 6,000 lbs. per inch maybe 
attained, the risk of packing-leathers failing, or of cylinders, pumps, 
and valves bursting, increases. The cylinders of hydraulic machines 
subject to these high pressures are necessarily made of great strength, 
but little or nothing is gained by increasing the thickness of metal 
beyond 4 inches, as the metal becomes coarse and allows the water 
to pass through. The area exposed, and the consequent total strain 
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upon the cylinder, increase with the diameter, and therefore small 

cylinders can endure greater pressure per inch than large ones. For 

this reason, where great force is needed, numerous small cylinders are 

employed instead of a single large one; Steel cylinders are frequently ®**** cylinders. 

used for hydraulic presses, but though stronger than iron cylinders 

there is even more difficulty in making sound castings. Steel, com- Compre«»cd steel. 

pressed when in a semi-molten condition by Whitworth^s modem See aUo page ts4, 

invention, is the strongest material yet discovered. But to utilise a 

strong cylinder to the utmost, it is desirable to avoid as far as possible 

applying the maximum pressure to the valves, pumps, and other 

small parts most liable to derangement. This can be effected in a High pressure on 

, ... valves avoided. 

very simple way by the intensifier previously described, as a pipe may 

be taken directly from the high-pressure end of the apparatus to the 

press cylinder, without the intervention of valves of any kind ; the 

pumps and regulating valves being all at the low-pressure end of the 

apparatus. This method has been used with good results for the As in cotton 

final compression of cotton bales, where great density is desired. ?«■■«■• 

The great majority of hydraulic machines are, however, worked 

at moderate pressures, and are not subject to the above risks. 

One difficulty connected with the transmission of power by water Free«ing of water. 
is the risk of the pipes freezing up during frost. This may be prevented 
by keeping the water in circulation or, where the quantity is small 
and little is lost, by mixing glycerine or spirits with the water. Oil on used instead. 
is under special circumstances and in small machines used instead of 
water : it works equally well and has the advantage of lubricating the 
parts with which it comes in contact. 

In conclusion, it inay be said summarily that power may be con- opportunities for 
veniently transmitted by water— "^'sTrSSSJued!*"*" 

(i) Where the power is needed at long or irregular intervals. 

(2) Where the distance is too great for steam-pipes. 

(3) Where power, centrally situated, is to be distributed to distances 
and places inconvenient for shafting. 

(4) Where some of the water-power already provided for other 
purposes is available. 

(5) Where very small forces can only be utilised by accumulating 

them — as is instanced by wind applied to the pumping water into a Seepage 7s. 
reservoir for use afterwards as hydraulic power. 

(6) Where great power is to be concentrated, either for such pur- .9« machine-tools. 
poses as the packing of bales or for application at different points, as 

in Tweddeirs system of riveting. 
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Compressed Air may be either used as a transmitter for ^i 
directly at one end of a tube the force applied to it at the ott 
may be used for storing up and transmitting concentrated force 
pneumatic bell is an example oi the first or simplest method- 
compression of the air at one end of a tube giving out at the 
similar force. The column of air (like the " hydraulic rod " d 
under the head of water-transmission) may be compared to a < 
ing-rod, with the advantage over the solid rod, that the poi» 
be transmitted by tortuous routes and for longer distances, 
intermediate mechanism of any kind. Another instance o 
transmission of power by compressed air is afforded by the pn 
" liquid-ejector/' in which air, forced into a dosed vessel and ] 
upon the surface of the liquid, forces it up a discharge pipe 
method has, for instance, been applied to the lifting of sei 
low-lying districts. Apparatus of this kind is used instead of 
sometimes at chemical works, for raising liquids or semi 
which would injuriously affect the parts of ordinary pump 
sugar-refineries, also, the machine known as a ^^ Monte-jus 
application of the same principle. This method of forcing i 
by a surface-pressure is perhaps shown most clearly in suba 
pier-sinking ; for when it is desired in a submerged diving 
caissoon resting upon the ground, to raise the excavated ] 
gravel, it is only necessary to establish by a vertical pipe oper 
and bottom, communication with the free air above, and th< 
loose substance heaped up round the lower orifice of the p 
rush upwards ; for the air-pressure from the pumps above iw 
sufficient to keep back the water from the bell, will force sane 
or gravel up the pipe. 

The pneumatic tubes used in connection with the postal tel< 
afford another example of the simpler method ; but in these 
the power, instead of being transmitted to a fixed apparatus, 
pneumatic bell, is utilised for conveying objects from one end 
tube to the other. It has been found more convenient in large 
to transmit messages in writing firom the various receiving of 
the central station than by electric-wire signalling. Tubes ( 
about 2^ inches internal diameter, encased in iron pipes, a 
beneath the foot pavements, and within these tubes cylindrical < 
or pellets of gutta-percha covered with drugget, containing 
messages, are propelled by pneumatic pressure. The disti 
seldom more than one mile, although this could be exceeded if 
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sary. The system has hitherto been chiefly applied in London, Paris, 
Vienna, and Berlin ; in the latter city, the tubes being utilised also for 
a special express postal service of letters, which, though less speedy 
than the electric telegraph, is quicker than the ordinary post On a 
laiger scale, the same system was a few years ago applied in London 
to the conveyance of large packages from a central office to one of the 
railway stations. In this case, the tube was of iron, in shape like a 
tunnel or horse-shoe, 4 feet high and 4 feet 6 inches wide, and within 
the tube, running upon rails, was a carrier or waggon, provided with a 
disc or shield, fitting with enough tightness to the tube to act as 
a piston. A pressure of 4 or 5 oz. per square inch on the piston was 
sufficient to propel the truck. The system worked successfully, but 
has not been extended as was expected ; the want of concord and co- 
operation among the various local authorities, and difficulties con- 
nected with the laying of the tubes in the public streets, being the 
chief retarding causes. Atmospheric pressure was tried in the earlier 
days of railway working, as a substitute for steam in the propelling of 
trains, but was f6und to cost more and to be less effective. 

The most important application of air for conveying power, is that 
by which force is first concentrated, and then conveyed to the power- 
receiving machine. By special machines known as air-compressors, 
to which power is applied from a steam-engine or other motor, air is 
compressed to a density considerably greater than that of the atmo- 
sphere ; it can then be stored in close reservoirs or portable vessels, or 
conveyed long distances in pipes, and applied to motors or machines 
of various kinds very much in the same way as steam, for, like steam, 
it is by the expansion or the release of elastic force that the power is 
given out. Considerable loss of power is incurred in the compression 
of air and in its application ; and it is obvious that there must be 
grave reasons to justify such a transmutation of already existing 
motive force : these will be presently referred to. 

In the compression of air, much of the force applied is absorbed 
in the production of heat, which not only cannot be utilised, but 
increases the resistance, and if not counteracted, renders an unprofit- 
ably slow speed necessary ; involving a larger proportion of piston 
leakage than would accompany a greater speed. The attention 
given to the subject, as the usefulness of compressed air became 
apparent, and the greater knowledge acquired of all the working 
parts, have led to improvements which have greatly lessened the heat 
and leakage, and the proportion of useful effect obtained from a given 
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expenditure of power has been greatly increased. The exact pro- 
portion ranges from lo to 80 per cent, according to various circum- 
stances which will be presently referred to. The passage of the com- 
pressed air through pipes involves very little loss if the pipes are of 
sufficient diameter and properly jointed, and not too high a velocity is 
attempted ; for though much air may be wasted by leakage through 
imperfect jointing, the friction of air in pipes is much less than that 
of water. For mere transmission of gross power in a direct line, the 
loss need not be more than 3 per cent per mile (in some notable 
cases it has been less), and though the friction increases somewhat 
if numerous bends or regulating-valves occur at the places of dis- 
tribution, the loss when it occurs, arises principally from leakage, 
which is preventible by proper care. Leakage of air is not so apparent 
as is the escape of steam, water, or gas, and therefore more watch- 
fulness is necessary to detect it ; but by applying soap and water to 
suspected places, the leakage will be evident from the bubbles. A 
further and more serious loss has to be incurred • when the com- 
pressed air reaches the machine in which it is to be applied ; for, like 
steam, compressed air cannot within the compass of an ordinary 
machine, be allowed space to expand to the atmospheric rarity which 
alone would enable it to give back all its accumulated force ; but, after 
having bestowed its high pressure on the piston of the machine, it 
escapes, and so wastes the remainder of its force. Just, however, as 
high-pressure steam has been found profitable because of the margin 
for expansion which it affords, so high-pressure air — if the diflUculties in 
providing it be overcome — would allow economy by expansive working. 
But the expansion of the air is attended with intense cold, and the 
freezing-up of the exhaust ports and other orifices, are contingencies 
which attend the use of compressed air expansively. (So intense is 
the cold that compressed air, if properly regulated, may be utilised 
for refrigerating, or even for freezing liquids ; the cost of fuel for 
compressing the air having to be set against the cost of ice or 
chemicals in the more usual machines.) Not only, however, is it 
thus impossible to give to the machine all the power which was 
originally needed to compress the air, but the mechanism of the 
machine can only utilise, according to its kind and construction, from 
60 per cent, to 80 per cent of the force it receives. Or— to use the 
expression common in steam-engines — there is from 20 to 40 per 
cent loss between the indicated and effective power. Assuming that 
ordinary care be used in the arrangement and use of the apparatus, 
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the final expression of force or work done in the machines usually 
worked by air pressure would be found, owing to the losses which . 
occur in compression, transmission, and application above described, 
only to equal from 25 per cent to 40 per cent of the original power, 
/.^, the power which would be needed once more to recompress the 
air which has been used. 

But the loss in working depends mainly on the purpose to which 
the compressed air is applied For instance, applied as in the ejectors 
before referred to directly on the surface of a liquid to be lifted, or even 
if used for giving power to a slowly-moving pumping-engine, arrange- 
ments are possible for regulating the supply and expansion of the 
air which would not be feasible in a small, quickly-working rock- 
drill. In this respect, the conditions and the comparison to be 
made would much resemble those which apply when steam is used 
for such dissimilar purposes. It must be borne in mind, however, 
that loss is always incurred in the distribution and application of 
power, and it has to be seen in each case whether the conveniences 
obtained outweigh the loss. For instance, small steam-engines 
worked intermittently, are extremely useful and remunerative, even 
though they consume 10 lbs. or even 15 lbs. of coal per effective 
horse-power per hour, as against the 3 lbs. per hour which a large, 
well-managed, and constantly-working engine will consume. And, if 
such an economical steam-engine be applied to the compression of air, 
which is then distributed in various directions to numerous small 
machines, even the great loss above described will express only a 
consumption of 12 lbs. for each effective horse-power. This will 
still leave an enormous gain in fkvour of the compressed air as com- 
pared with the cost of hand-labour, or even with steam-power con- 
veyed and distributed considerable distances by shafting and belting. 

From the above point of view, the transmission of power derived 
from some natural or gratuitous source, such as a waterfall or rapid, 
or from water prnnped up by a windmill, affords a favourable oppor- 
tunity for using compressed air, especially when transmission by water 
is unsuitable ; and in many such cases where the power is abundant, 
the loss in transmutation which has been referred to is of little or no 

• 

consequence. Water-power is often situated near mines or places 
where compressed air is needed ; and such power, developed at its 
source by a water-wheel or turbine, may be cheaply conveyed for 
many miles in pipes. Notable instances of such transmission are 
afforded by the works of the Mount Cenis, St. Gothard, and Hoosac 
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(Massachusetts) tunnels, where power has been transmitted from twd 
Gravity force of to four miles by compressed air. In hilly countries having an 

water utilised by ' , , . . 

compreaaed air. abundant rainfall, much gravity force is wasted in the water which 

flows downwards to the sea, but which, by compressed air, might 
be utilised within a considerable range of distance. But the 
profitable application of this method depends much on the con- 
tinuousness of the supply, and — if the supply be intermittent — 
o?com*r!eMed*air*^ ^^ ^^ facilities for Storing the water and even on the possibility 

of storing the compressed air. Opportunities may even occur, in 
connection with the water-supply of towns, for the utilisation, through 
the medium of compressed air, of forces which are generally en- 

water-worka. tirely wasted. Where water is brought from a source elevated more 

than 300 feet above a town, it is usual to reduce the pressure to 
that convenient for domestic supply, by storing it in service-reservoirs, 

Gravity force at less altitude; and if the water flow idly into such reservoirs, a force 
^'tiiiaed for air- of gravity is wasted, which could be utilised by passing the water 

compreaa on. through a turbine or other engine, and applying the power so pro- 
duced to the compression of air ; which could be conveyed to the 
town in pipes and distributed to users. As compared with the trans- 
mission by water, previously described, the use of air so compressed 
would be advantageous in cases where the water-supply was limited ; 
Without leaaening since the quantity of water would not be diminished if used at an in- 

town aupply. . . 

termediate level, as it would be if used in water-engines at the level 
of the town ; the exhaust water in the latter case being wasted* Even 
when a mine or factory is situated at the higher level where the water 
aflfords no power, yet — if the water be sufficiently abundant, and be 
conducted by piping to the valley, and the force it has then acquired 
Gravity force be Utilised for compressing air — the power can be brought back up the 
brought uphiu. hill In an air-pipe (though with rather more loss than attends transmis- 
sion on the level) ; the very small weight of the transmitting column 
of air as compared with the weight of the column of water, allowing this 
Improved methoda to be accomplished. Now that the advantages of air-transmission are 

probable in futuxe. , . 

becoming widely known, and air-compressors are better constructed, 
it is probable that these methods will be employed more extensively, 
minea Iwilif ^Mia° '^^^ transmission of power by compressed air finds its chief appli- 
cation in mining and tunnelling operations ; in mining, for under- 
ground hauling-engines, pumps, and coal-getting machines ; in tunnel- 
ling, for rock-drills and locomotives. The work of a rock-drill is 
performed by a rapid succession of blows, for which a highly-elastic 
See Rock-drills, force like Steam or compresscd air is well suited. Steam is generally 
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used where the drills work in an open quarry or cutting to which 
a boiler can be brought sufficiently near, and in a tunnel also, if within 
20 feet of the open face ; for in such situations the exhaust steam 
need cause no inconvenience. But steam is almost unendurable in 
mines and tunnels ; water if used as power has generally to be pumped 
up again ; while air besides conveying power, has the great advantage 
of ventilating and cooling the place where it is used* This would 
alone justify its use in mines, even if circumstances did not there for- 
bid other methods. In tunnelling, where holes are drilled for insert- 
ing the blasting charge, the atmosphere is so foul after each explosion 
of gunpowder or dynamite that the workmen cannot enter sometimes 
for one or two hours. Where, however, the rock-drills are worked 
by compressed air, the atmosphere can be purified and cooled in a 
few minutes. In badly-ventilated mines, the air-compressors are 
often kept at work for ventilating purposes only ; the air so applied 
having more local effect than that from ordinary ventilating fans. 
The air in deep or imperfectly- ventilated mines is often hot and op- 
pressive, and the miners cannot work to advantage. In such circum- 
stances, a supply of cool and dry air from the compressors will greatly 
increase their enexgy and capacity. In cases where air, compressed 
on the surface, is taken down into a deep mine, the weight of the 
column of compressed air (which is heavier than the outer air), and 
the expansive force added to the air by the higher temperature of the 
mine, not only compensates for the loss by friction, but renders the 
pressure at the place of discharge greater than that at the compressor. 
In some cases where compressed air has been introduced into a mine, 
it has even been applied to winding or pumping engines previously 
worked by steam; the boiler being utilised as an air-container or 
reservoir. 

Compressed air is sometimes used for working portable riveting 
machines, to which the power may be conveyed considerable distances 
in pipes and flexible tubes. Compressed air is also used for working 
the brakes of railway trains, the power of the locomotive being utilised 
for compressing the air, which is then transmitted along the train in 
tubes to successive carriages, under each of which is fixed a container 
or store vessel for supplying as needed a cylinder with moving piston 
connected with the brake. The vacuum brake is an inversion of this 
plan, a pump on the engine exhausting the air in the pipes and brake 
cylinders, the pistons then being moved by the direct pressure of the 
atmosphere. 
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The expansive torce of compressed air may be increased by heat- 
ing it, this being the method adopted in air-engine motors. 

Compressed air is used in subaqueous operations for supplying air 
to a diver in helmet and dress, or to a rock-drill which the diver 
works ; for the diving-bell ; for the sinking of pier cylinders ; for 
supplying submerged caissoons; and for raising sunken vessels; 
the air-pump or air-compressor in these cases being indispensable. 
Compressed air has the advantage over either steam or water, that it 
is portable and can be conveyed in a detached vessel long distances 
from the source of power. It is in this way that compressed air can 
be utilised for propelling tram-cars, where steam and fire and smoke 
might be forbidden ; or for continuous brakes on railway trains ; or 
for submerged torpedo missiles ; and if successful for such services, 
there is no reason why the same motive power should not be applied 
to the engines of launches or boats in harbour service, where a few 
hours* work only is needed ; so as to avoid the nuisance of fire and 
smoke. It is obvious that high-pressure water is useless in cases of 
this sort, for, having no self-contained elasticity or force, its power is 
at an end directly it begins to work, if communication with the source 
be cut off. One of the difficulties in working engines with compressed 
air stored in a detached container, arises from the continuous dilation 
which goes on as the air expands or diminishes; special arrange- 
ments being necessary to maintain in the machine a constant power 
like that which is aflforded by the continually-replenished supply of 
steam from a boiler. The difficulty is generally met by interposing 
what is called a diminishing or reducing valve between the air reser- 
voir and the cylinder, so as to bring the air to a uniform pressure 
before it is applied, or by variable cut-off valves. 

Air-compressors are of various kinds, and with the extension of this 
system of power-transmission, the manufacture of such apparatus has 
become a special branch of trade. Air-compressors are sometimes 
made separate from the motor and worked by toothed wheels or 
belting ; or, like steam-pumps, are provided with one or more steam- 
cylinders to render them complete machines. The lever air-pump of 
the laboratory or the ordinary two or three-throw pump used for 
supplying submerged divers, were the forms of air-compressors first 
commonly known; and the latter arrangement of vertical pump- 
barrels and crank shaft is applied to large machines also. Horizontal 
machines are now more common, the piston-rod from the steam- 
cylinder being sometimes continued as the pump-rod of the air- 
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cylinder. Rocking-beam engines with the cylinder below one end 
of the beam and the air-cylinder at the Qther end, are sometimes 
employed; this form being most common in blowing-engines for 
supplying air to blast-furnaces. One cause of difference in air- 
compressors, is the variety of methods adopted by different manu- 
facturers for overcoming the great heat which accompanies the act 
of compression ; the heat tending to hinder the proper working of 
the machine. The simplest plan (adopted, for instance, in divers* 
pumps), is to place the working-barrels in a tank which is constantly 
kept supplied with cold water. Another plan is to have pump- 
cylinders with a double skin like the jacket of a steam-cylinder, the 
annular space being filled with water. Sometimes cold water is 
ejected into the cylinder while the compression is going on ; in others, 
water is made to circulate within the piston. The boldest plan is 
that of interposing a layer of water in the pistons and valves, so that 
these no longer come directly into contact with the air ; the layer on 
the piston being really in some cases a column of considerable length 
which receives the pressure of the plunger at one end and gives it to 
the air at the other. This plan, however, has the disadvantage of 
allowing only a slow piston-speed, and, moreover, the air becomes 
charged with moisture, which increases the risk previously alluded to 
of freezing at the exhaust of the air-driven machine. The " trunk '' 
air-compressor, in which the ends of the cylinders are left open to the 
atmosphere, is probably the best that has yet been contrived. In it, 
the inflow of air is facilitated with advantage, and the heating reduced 
to a minimum. 

Air-compressors for working by belt or gearing, and therefore with- 
out steam-cylinder, cost from ;^ioo to ;^3oo, and, if fitted with steam- 
cylinder, about one-fourth more ; the boilers necessary for machines of 
these sizes ranging from 5 to 25 horse-power. Air-compressors of this 
kind are suitable for working one or numerous rock-drills, and for 
pumping-engines of small size ; but for permanent pumping- engines 
or work on a large scale, compressors complete with steam-cylinder 
and boilers cost from ;^ 1,000 to ;^2,ooo. 

The measure usually adopted for stating the air-pressure, is that of 
the atmosphere ; compression to two atmospheres (about 30 lbs. per 
inch) or three atmospheres denoting the density. But the effective 
or working pressure is one atmosphere less than the gross force so 
stated, as there must of course be deducted the ordinary pressure of 
the outer air which is opposed to an advancing piston (unless a 
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vacuum be artificially created) and, if working under water, a still 
greater resisting pressure. In blowing-engines for blast-furnaces, the 
pressure is generally from 3 lbs. to 5 lbs. per inch ; the blast for a 
Bessemer steel-converter is about 30 lbs.; for small riveting machines 
15 to 30 lbs. ; for rock-drills and coal-getting machines 30 to 50 lbs. ; 
and for air-brakes 50 to 70 lbs. Where compressed air has to be 
stored in a detached or portable vessel, as, for instance, for use in a 
tram-car, underground locomotive, or torpedo, much higher pressures 
are attained; from 500 to 2,000 lbs. per inch being usual limits for 
these purposes. Air-compressors and accessories of a special kind are 
then needed, which up to the present date (1880), are not adapted for 
supplying advantageously air of such density through pipes for long 
distances. The higher pressures are usually attained by a succession 
of operations : thus, if a pressure of 1,500 lbs. to the square inch be 
required, a first operation might compress the air into one-tenth of 
its ordinary volume, or to 150 lbs. to the inch, and a second com- 
pression again multiply the density ten times. For supplying divers 
either in the helmet or in the bell, the air-pressure is not regulated as 
in the rock-drill, by the force which it is necessary to give to a 
machine-tool, but has to be exactly proportioned to the depth or 
head or pressure of water to be overcome. A depth of 100 feet is 
seldom exceeded by the divers, and therefore an air-pressure of 50 
lbs. is about the maximum; but the greater proportion of diving-work 
is done at depths less than 100 feet and therefore a proportionately 
lower pressure only is required. Diving-bells seldom are available at 
more than 70 feet, and for this maximum depth air of about 35 lbs. 
pressure is sufficient 

An ordinary portable engine will give power to a detached com- 
pressor by a belt from the flywheel; while, if the compressor be complete 
with steam-cylinder, the power may be obtained by a steam-pipe from 
the engine-boiler. The steam can be taken directly to the rock-drills 
so long as their situation allows it (though it is inexpedient to trans- 
mit steam through the air rubber tubing if it can be avoided); the 
compressed air being applied as intermediary only where the machine 
has advanced so far into the mine or tunnel as to render the use of 
steam inconvenient. The pipes for transmitting compressed air may 
be of cast iron for the principal mains, but for distribution, wrought 
iron tubing is preferable ; while if the power-receiving machine be 
movable, vulcanised india-rubber becomes necessary. Where life is 
at stake, as in subaqueous work, it is of the greatest importance not 
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to run any risk by using ill-made rubber tubing, and' good tubing 
will safely withstand much higher pressure than that usual in air- 
transmission. 

In comparing the respective merits of different transmission- 
systems it will be found that the difficulties which have limited the 
use of compressed air arise in the transmutation and application, and 
that the mere transmission is easily effected. The minimum of loss 
is obtainable by working at a low pressure ; but as this involves 
cylinders of proportionately large diameter, the advantage afforded 
by this condition is limited In this respect air-engines differ from 
steam-engines, in which heat force is most economically generated at 
a high pressure. In fixed air-engines there is not much difficulty in 
having laige cylinders ; and a pressure of 20 lbs. to 30 lbs. is not un- 
usual ; but in a por^ble machine like a rock-drill, where powerful 
and rapid strokes are generally wanted, the machine would be too 
heavy and cumbersome if made for low pressure. For conveying 
power a considerable distance, 70 lbs. per inch may be taken as the 
maximum of modem practice. 
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Electric force is in most cases evolved by the combustion of zinc 
in a galvanic battery; and for telegraph signalling — for which, in 
general, batteries are used — the very small power required and the 
simplicity of the S3rstem render such a use of zinc cheap and effective. 
But although electricians have long been aware that much greater 
power could be produced in this way, and transmitted by a con- 
ductor wire or rod, the cost of the process has forbidden its practical 
adoption. Zinc— owing to the incidents of smelting and preparation 
—is an expensive metal, and the cost of the zinc from which a certain 
amount of heat-force can be liberated during combustion is so 
enormously in excess of the cost incurred for fuel in other motors 
as to put it out of the field altogether. But the discovery of Faraday 
that electricity could be produced by an expenditure of mechanical 
force, and the application of this discovery by the Drs. Siemens and 
others, have presented the case in a new aspect with regard to the 
proportionate cost of electricity and fuel, and bid fair to bring the 
new system within the category of useful and economical power 
transmiuers. 

If by a belt from the fly-wheel of a steam-engine, or by other 
means, force be applied to turn the cylinder of a dynamo-electric 
machine sufficient to overcome the resistance of electro magnets 
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placed in juxtaposition, the original energy of the motor is transmuted 
into electric force, which can be conveyed long distances by a con- 
ductor-wire or rod, and through the medium of a second electric 
machine, be given out again in mechanical force by a belt or gearing. 
The knowledge already (1880) available on the subject is chiefly the 
result of experiments made by the Drs. Siemens in England and 
Germany, and by other electricians on the Continent ; and although 
the system has been applied more in connection with lighting than 
for power-transmission, the latter is really involved in the former. 
Street lighting by electricity, and the illumination of the vicinity of 
war ships, have exemplified to the public the new discovery, but the 
most conspicuous success has been obtained in lighthouses, of which 
those at the Lizard and the South Foreland are the immediate 
examples on the English coast By means of a small steam-engine 
(one of about 3i-horse power, weighing 4 cwt, is used at the 
Lizard) in the vicinity of the beacon, a light is obtained in the 
lantern immensely more powerful and brilliant than that afforded by 
any other means, and at a lower cost per hour than that which 
previous systems permitted. 

The loss in each process of transmutation is about 30 per cent, of 
the force employed ; that is to say, at the giving the force and 
recovering it at the power-receiving end ; but these losses, if com- 
pared with those in other systems of transmission, are not prohibitory. 
There need be no loss in the mere intermediate transmission of 
electric power, if conductor rods of sufficient capacity be employed ; 
but if they are of insufficient size, some of the electric energy is 
developed into heat, which is wasted by radiation from the con- 
ductor ; and, if the disproportion be excessive the rod would at last 
be fused. There must, of course, be special reasons to justify in any 
particular case the use of an intermediate process like that here 
described, instead of the direct application of the original motor. 
Just as in the case of compressed air or pumped-up water which are 
used for conveying power, a justification is found in the convenience 
afforded in certain situations for transmission or distribution. The 
total loss need not be greater than 60 per cent (/>., 30 at each end) if 
rods of sufficient size be employed ; but it is an incident of this system 
that the conductor to work under favourable conditions must be in- 
creased greatly in size or sectional area as the distance increases. But 
being thus increased, it is capable of transmitting a proportionately 
larger force, and therefore, while small powers could only be conveyed 
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cheaply for short distances, greater forces which would repay the cost 
of a large conductor rod could — if the theory based on recent in- 
vestigations proves correct — be transmitted long distances with 
advantage. Thus, for instance, to transmit 5-horse power a distance 
of half a mile, a copper conductor rod t inch in diameter would be 
required; while for one mile the sectional area of the conductor 
must be doubled ; and for five miles a diameter of nearly 2 inches 
would be required. But, as such a conductor of 2 inches in dia- 
meter could as well transmit 50-horse power for a distance of five 
miles, the conditions then become more favourable. Dr. C. W. 
Siemens considers that further investigation will show the feasibility 
of employing smaller conductors; and carrying his theory to a 
logical conclusion, is of opinion that 1,000-horse power could be 
transmitted thirty miles on a copper conductor rod 2 inches diameter ; 
although, to effect this, some of the electric energy would be absorbed 
in the heating of the conductor, occasioning, therefore, a loss in 
addition to that incurred in transmutation. The whole question of 
electric transmission is still (1880) too new to allow of any but 
approximate statements on this point 

The circumstances which would favour the use of electricity as a 
power-transmitter appear to be : — 

(i) Where it is desired to distribute or retail power to numerous 
machines far apart, where small steam-engines for each would be 
inconvenient or expensive. 

(2) Where there are obstacles to transmission by other and more 
usual means. 

(3) Where power from natural sources must — if it is to be of use — 
be transmitted. 

(4) Where the two purposes of power and illumination can be 
combined. 

In the first case — that of distribution — the loss in transmutation 
may, as in the case of air-compressors already described, be neutral- 
ised by the economy in fuel which a large steam-engine allows, as 
compared with numerous small ones ; a large central engine affording 
at each place to which its force is retailed, after allowing for loss in 
transmission, as cheap a power as would a small steam-engine on the 
spot • 

In the second case assumed, there are frequently occasions where 
local obstacles or peculiarities of site render transmission by other 
means difficult or impossible, but where an electric conductor cable 

H 
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could be conveniently applied. Thus, even for small distances, a 
street, or river, or ravine might so interpose between a motor and a 
machine as to hinder the use of shafting, or even of wire rope, but 
which would not prevent communication by a conductor cable if the 
object in view were sufficiently important to justify the cost of the 
electric machines. There are already instances of this use of elec- 
tricity. 

The third case — that where there is some natural local source of 
power — presents entirely diflferent conditions. A waterfall or rapid, 
situated within a few miles of a town might, if applied by means of a 
turbine or wheel to one or more dynamo-electric machines, give light 
to all the streets, or aflford motive power to factories, without any 
expenditure whatever for fuel, although for cases such as these, there 
is not as yet much experience available. 

In the fourth case, there might be occasions, as in a harbour or 
municipal workshops, where the power transmitted by the conductor 
might be used in the day for working cranes or other machines, and 
at night time for illumination. 

If however, the utilisation by electric transmission of fuel-force de- 
rived from a colliery or petroleum oil-well situated at some difficult or 
inaccessible place were the object in view, the cost of conductor rods 
(a copper rod 2 inches diameter properly insulated costs about ;;^2,ooo 
per mile) would go far to pay for the construction of a road or rail- 
way for the carriage of the fuel itself ; and moreover, transmission by 
pressure-water in pipes might in many cases be more suitable Other 
electricians are quite as sanguine as Dr. Siemens in the anticipations 
concerning electric transmission, and foretell the time when cheap 
or waste fuel will be utilised at collieries for driving dynamo-electric 
machines, and that the power will be transmitted long distances 
to towns, from whence boilers and furnaces might thereafter be 
banished. 

As one difficulty arises from the heating of the conductor, while 
conveying the electric power, it has been suggested that in order to 
keep cool the copper conductors they be made hollow and filled with 
water. If copper tubes be used in this way, it might even be possible 
that they serve at the same time the second purpose of transmitting 
high-pressure water for use as power. It is (1880) top soon to specu- 
late on the exact methods by which electric transmission is likely to 
be utilised, but it can hardly be doubted that it ^nll be developed with 
advantage in the immediate future. If such methods prove feasible,^ 
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the utilisation of large waterfalls, even of Niagara itself, may be ac- 
complished. 



The transmission of power by Connecting Rods is, for general pur- 
poses, limited to very short distances ; for in most kinds of machinery, 
a rotary motion is required ; and the crank by which this is obtained 
from the reciprocating movement of a connecting rod, requires, for 
its effective working, an alternate push and pull, for which long 
connecting rods without intermediate supports are quite unsuited. 
Even in a steam-engine, the connecting rod which transmits power a 
few feet from the piston-rod to the crank, is made of form and strength 
£Eir in excess of what the tension requires, to resist the transverse 
strains incurred in pushing the crank ; and the rod, if its length were 
increased, would soon become unwieldy and impracticable. Rotary 
motion can, of course, by the use of a fly-wheel, be obtained by 
pulling only, as for instance, in a lathe where a chain connects the 
treadle to the crank \ but in any but simple cases this is neither 
equable nor effective. By means of a ratchet and pawl, a slow rotary 
motion may be obtained from the tension of a connecting rod, but 
except for such purposes as a ratchet drilling-brace, or for some 
minor movement in a larger machine, this system of transmission is 
seldom suitable. 

Long connecting rods have found their chief application in pumping 
from mines, and, in recent times, for the working of railway signals 
and points. Pumping machinery is often erected with a view to its 
temporary use only ; and, whether temporary or permanent, advantage 
is frequently taken of a steam-engine or water-wheel situated at a con- 
siderable distance from the pump-gear ; and in England, connecting 
rods are found to transmit the necessary force without inordinate fric- 
tion for distances up to 3,000 feet. Not only on the surface, but in the 
underground workings of a mine, power is thus transmitted, the rods 
working horizontally or at any inclined angle ; the total distance of 
rod-transmission from the original motor on the surface being some- 
times as much as one mile. The power is generally applied by means 
of a bell-crank or quadrant ' at the top of the mine-shaft, the crank 
being pulled and the vertical pump-rod lifted at each stroke of the 
connecting rod ; the weight of the vertical rods being sufficient (they 
sometimes weigh more than 50 tons) to ensure the downward move- 
ment of the pump-bucket or plunger, and therefore the return stroke 
of the connecting rod. The distance to which it may be profitable 
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or expedient thus to transmit power, depends on many considei- 
ations : the cost of the rods with their supports ; the intervening 
obstacles, such as the inequality of the ground to be traversed ; the 
loss of power by friction ; the right-of-way for the rods ; and the pro- 
portion which these circumstances bear to the comparative expense 
and the convenience of motive power placed nearer to the point 
where it is to operate. Such considerations have, in England, limited 
the transmission-distance above ground to about 3,000 feet as just 
stated, but under more favourable circumstances much greater dis- 
tances may be traversed. Thus, in Sweden, there are instances of 
power derived from a waterfall or rapid being conveyed by connecting 
rods even as far as four miles, for use at mines ; the transmission 
rods having ofren to traverse irregular and hilly country. Such a 
gnCtuitous source of power justifies a much greater loss by friction, 
than could be afforded if the power had to be obtained by the expen- 
diture of fuel. The cheapness of timber for the rods, and a free 
right-of-way, also tend to render such long transmission feasible. 

New methods of conveying power long distances by steam, water,, 
compressed air, or wire rope, and the various modem inventions of 
steam-pumps, have done much to render long connecting rods un- 
necessary ; but they are still used in the mining districts, and in the 
opinion of experienced engineers may very ofren be rightly preferred 
to any other system. The rods are generally of wood, strapped with 
iron, and are supported on rollers or rocking-posts placed at intervals 
of about 50 feet Iron rods are sometimes used where the work is 
light ; but for transmitting considerable power, stability against trans- 
verse and compressive strains is better obtained by the use of wood \ 
and iron rods are seldom employed except for short distances. 

Where chain is used for pulling over a wheel, or wire rope for 
pulling a crank, the return-motion is obtained either by a second 
chain or rope, or by means of a balance-weight or spring. The two 
chains, which, from the steering wheel in the fore part of a ship, pull 
on each side of the tiller at the stem, are an example of the former 
method : and the wire rope and balance-weights by which railway 
signals are worked are examples of the latter. As chains can only 
act in tension, there is always a risk, where the return-motion 
depends on a balance-weight — that derangement in the return-motion 
may occur without giving any immediate indication to the operator, 
for the actuating lever may be duly pulled back by the local weight 
attached to it, even though the chain wheel at the further end may 
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not have responded, or the chain may have buckled or kinked. The 
use of stiff rods instead of a flexible conductor greatly reduces these 
risks, because although the effective service may still be performed 
by tension, the resistance which a rod will — if properly guided — 
offer to compression, goes far to ensure the return movement. On 
modem ships and steamers, the steering wheels are sometimes as 
much as 200 feet from the rudder, and, although the force is con- 
veyed entirely by tension, yet rods or stiff wire rope have been 
generally substituted for chain except at the immediate connection 
with the wheel and tiller. Till about 1870, railway signals within 
stations were almost invariably worked by wires or wire cable, and 
switches also, if at more than a few yards distance from the operating 
lever. Such a method of transmission proved quite inadequate for 
the safe working of a railway, under the conditions of busy traffic 
usual in England, and the occurrence of numerous accidents rendered 
improved systems necessary. Where wire or wire rope is used, and 
when therefore, the return of a signal to danger or the closing of 
rail-points at a junction depends entirely upon the action of balance- 
weights, there may be no immediate sign given to the signalman, if, 
because of dirt or snow or frost, the cranks and pulleys stick fast, 
for, as just explained, the actuating lever still goes back, and has 
apparently done its duty. But if, instead of wire rope, rods properly 
guided are used, they will either exert a compressive strength suffi- 
cient to overcome the obstacle, or, if insufficient, will, by preventing 
the return movement of the actuating lever, notify the derangement. 
Wrought-iron tubes, which combine much strength and stifThess 
with moderate weight, are found most effective for transmitting the 
force which actuates signals and switches. The tubes employed have 
generally a diameter of from i inch to i^ inch, and are carried on 
guide-rollers placed at intervals of from 6 feet to 8 feet, and as these 
cause considerable fnction, the force required to pull over the lever 
increases rapidly with the length of transmission. The stroke or 
travel of the rod seldom exceeds 8 inches, and where the transmis- 
sion distance is great, variations in the length of the rods by expansion 
and contraction in a varying temperature, have an appreciable effect. 
The Board of Trade regulations forbid a greater distance for the 
working of facing-points than 450 feet, but, for trailing-points and 
for signals, power may be transmitted 1,000 feet. This distance may 
be considered the limit of transmission by connecting rods for these 
purposes, and for longer transmissions — such as for distant signals 
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which are sometimes placed as far as 4,500 feet from the operator- 
wire rope is used 

The constantly increasing traffic, the high speeds, and the general 
adoption of the block and inteiiocking systems on English railways, 
have greatly enhanced the importance of adopting the best trans- 
mission methods ; and the constant attention of railway engineers 
has brought the various kinds of apparatus to a high degree of per- 
fection. With regard to the connecting rods or tubes, further im- 
provement is still sought in the methods adopted for meeting 
alterations in temperature; the various systems now in use not 
always proving effective. It is generally sought, by dividing the total 
length into sections, to make an expansion in one section compen- 
sate exactly for an opposite expansion in another; but even this 
precaution sometimes proves insufficient where the variations in 
temperature are irregular — as for instance, where part of the rods are 
situated in a tunnel or deep cutting, and the remainder on an ex- 
posed embankment 
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For distributing power to numerous machines,, .SA^/Vi^ is almost 
invariably employed; but for conveying gross power, it is only 
expedient to use shafting for short distances, an engineer's factory or 
a cotton mill being an example of the former, and the fly-wheel shaft 
of a land engine, or the screw-shaft of a marine engine, examples of 
the latter. The engine or other motor is placed as near the point of 
distribution as possible, as the cost of the machinery and the friction 
in working, increase rapidly with the distance of transmission. In 
England, it is the general practice to take the power from the main 
shafts of large fixed engines by toothed wheels to one or more 
secondary shafts, from which the power is distributed by pullejrs and 
belts to the various machines. Where the power has to be conveyed 
in numerous directions or to many different workshops, the principal 
transmissions are either effected by toothed wheels or by belting, the 
former plan being the most frequent in England But the use of 
toothed wheels greatly limits the speed of the shafts, and it is on the 
principle that quickly-running shafts are the most economical for 
transmitting a given power, that belting is preferred more often than 
formerly. 

The primary consideration in laying out shafting, is to have the 
supports at proper distances apart, so that while, on the one hand, 
there may be no unnecessary bearings (as each adds to first cost and 
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•to the fiiction of working, as well as being an obstruction) there may, 
on the other hand, be no risk of flexure with shafts of moderate 
diameter. Some distance between 8 and 12 feet is generally adopted 
where there is free scope for choice ; the lighter the shafting the 
nearer the bearing required. In cases where it is impossible or incon- 
venient to have bearings so near — ^as for instance where a shaft spans 
an open yard or public street — it may become necessary to truss the 
shaft to enable it to resist flexure. Another important consideration 
is the arrangement of bearings, couplings, and power-transmitting 
pulleys in relation to each other, for it is expedient to have couplings 
as near the bearings as possible, and it is even more important that 
the power-transmitting pulleys should also be arranged near bearings, 
for they impose great strains upon the shaft. Shafting which conveys 
power in the gross, that is to say, which transmits to one end the 
entire power it receives at the other, must be of uniform diameter ; 
but the general use of shafting is to distribute power, and in such 
cases it is made to diminish in diameter with the distance from the 
motor, as the power becomes less by that abstracted. For any but 
moderate distances, it is expedient to place the steam-engine or 
other motor in the middle of the line, and to take the shafts right and 
left from it, so as to diminish the length of each. In this way, shaft- 
ing is taken as far as 1,000 feet in either direction from an engine, but 
although, by careful arrangement and workmanship, the friction can be 
minimised, the loss is considerable, and such long linq^ of shafting 
are only expedient when the necessities of distribution along the line 
are such as to justify a considerable expenditure of power in convey- 
ing it Where there is but one or few machines, a separate motor 
dose to the machine, or transmission by wire rope or water would 
generally be preferable. 

The details of shafting, and its various accessories, have been 
brought to great perfection. The shafts themselves, for diameters 
not exceeding 4 or 5 inches, are turned from solid rolled bars of 
wrought-iron^ but it is sought in some cases to avoid the expense of 
turning, by using bars so planished by cold-rolling as to have a bright 
smooth surface. Large-diameter shafts are forged under the steam- 
hammer and then turned in the lathe, though sometimes only the 
journals or bearings are turned. The exact form which turning alone 
gives, is, however, very useful in allowing free scope for bearings or 
pulleys at any point, and every wheel, pulley, or coupling should be 
balanced. The importance of these precautions increases with the 
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velocity, for as any irregularity in form, or want of balance in the shafts 
or pulleys, gives, at each revolution, a blow to the fixed parts, the 
vibration from these causes will, at high speed, shake loose or destroy 
the entire apparatus; while rough or seamed journals cut or wear 
away the bearings. For high-velocity shafts conveying considerable 
power, or where the distance between the bearings is necessarily 
great, hollow tubes have in some cases been used, so that while 
retaining a diameter sufficiently large for the bearings and to resist 
torsion or flexure, the weight may be as little as possible. There 
are great differences of opinion as to the methods of coupling shafts 
— ^flanges, sockets, bolts, and keys being applied in various ways. 
The coupling should be so designed that the shaft is at least as 
strong at the coupling as anywhere else, and it may be said generally 
that standard sizes should be adopted, so that couplings of the same 
nominal size may be interchangeable and fit accurately on shafts of 
given diameter : and the shafts should be so regulated in size as to 
allow the free passage over them of any wheel or pulley which it 
may be desired to attach. 

Bearings or supports for shafting are needed in a very great variety 
of form and size ; wall-brackets, column-brackets, hangers, and pillow- 
blocks of varying dimensions being necessary for the different situa- 
tions that present themselves. And when belts are substituted for 
geared wheels, the exigencies of position or angle firequently require 
swivelled or«adjustable bearings of various kinds. The frequent bear- 
ings for shafting of course require beams, columns, or walls for support, 
and it is best to have all these under cover. Sometimes, these 
necessities may be modified by laying the shafting in a trench in the 
ground, a plan frequently adopted, for instance, in a saw-mill, where 
overhead belts would hinder the fi*ee moving of timber, and where, 
because of the high speed of the shafting, the solid support of the 
ground is advantageous, as affording a steadier bearing than the ele- 
vated or side supports of columns or brackets. Where the machines 
are so placed that the belts from below form no obstruction, the plan 
may be best, but it has certain inconveniences. 

The shafting of z. factory with its numerous bearings, couplings, 
wheels and pulleys should be considered, not only in relation to its 
ultimate purpose of transmitting power, but as itself a machine. On 
the proper proportioning of the various parts, on the balancing of 
quickly-revolving wheels and pulleys, on the accuracy of the bearings, 
and on the methods of lubrication, depend not only the cost ot 
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repairs, but the daily cost of keeping the whole in motion. Many * 
iactory-owners are quite ignorant of the power absorbed in doing this, G«*t lou of 
and the measurement of the force expended in turning the whole tranamiBBioiu 
while all the machines are idle, would oflen be very useful. The 
power thus absorbed frequendy exceeds 25 pet cent, and in some 
cases amounts to 50 per cent, of the gross force of the motor ; and 
where the work of the machines is intermittent and much shafting is 
kept running without doing useful work, the proportion of unre- 
munerative expenditure will be greatly increased. In large factories. One central engine 
where the work to be done is constant and uniform, one central shafting, 
engine of considerable power generally proves cheapest, as space, 
fuel, and attendance are economised; but where, as in an engineering 
foctory, one or few machines may, at times, alone be wanted, it is be- 
coming usual to have numerous small engines and less transmission JJSrSifand u!«l 
shafting. For, in regard to the first cost of the apparatus itself, of the shafting. 
{reparations for supporting it, and the force expended in moving it, 
shafting is an expensive mode of transmitting power long distances or ^^^smau. engines, 
to isolated machines ; and in such cases the question arises whether a chapter xix. 
separate motor would not be better, and, if a local boiler for a steam- 
engine be inconvenient, the transmission of the necessary power 
by steam, water, wire-rope, or electricity from a distance. The choice ^ho^deter^^Jd.' 
among these methods depends not only on the local circumstances 
which make the course to be traversed convenient to one more than See aUe^agtji, 
to the other, but on the nature of the operation to be effected — re- 
volving or only reciprocating, constant or intermittent, slow or quick 
in its movement, whether requiring much or little force. 

Power is in some cases distributed by shafting to different users, Power by shafting 

, , , , Bold to users. 

who pay rent for it, this custom prevailing in many manufacturing 
towns where craftsmen of various kinds require from i to 10 horse- 
power for driving their machines. Sometimes, the power alone is 
hiredy but generally it is provided by the landlord of the tenements — 
often a &ctory-owner, who has spare rooms to let — the tenants who Power leased and 

... „ 1 • .. #. 1 included in rent, 

thus hire power as well as room, having, of course, to conform to the 
prescribed hours of working, or to pay at a higher rate for extra hours 
if the steam-engine be kept running for them alone. 

BMng may be said to find its principal use in the distribution ''^'•"JJftf ■***" **^ 
lather than in the transmission of power, and even those engineers 
who prefer geared wheels to belting for conveying gross power from a 
steam-engine or other motor, generally agree that belts are best 
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Belts preferred for* Suited for distributing or retailing power to numerous machines. 

There are, however, great differences of opinion as to the compara- 
tive advantages of belting and geared wheels, and lengthy treatises 
have been written on both sides without settling the question* But 
although there are some occasions in which the choice between the 
two methods may be difficult, the circumstances which favour one 
to the exclusion of the other are in the majority of cases easily 
distinguishable. 
Belt* not prefe^ Belt-transmission does not compare fevourably with gearing for 

slow speeds, and when it is so used it is because of the supposed cheap- 
ness or simplicity allowed in the construction of the apparatus, or 
because of special difficulties in the way of gearing. Belting is not 

Nor for exact suited for transmitting exact speeds, for there is a liability to slip, 
spee 8. ^hich varies according to tension, temperature, tightness of the belt, 

smoothness of the pulleys, and other circumstances. Thus, it is un- 
fitted for a clock or indicator, for the screw-cutting apparatus of a lathe, 
or for giving motion to the governor of a steam-engine ; although it 
is frequently used for the latter purpose where great exactitude is not 

Pitch-chains. required. Pitch-chains used as belts meet, to some extent, this diffi- 
culty. The slip, or "creeping," of a belt varies according to its grip, and 
Slipping of belts, to the Strains put upon it, and it is evident that where there are several 

successive transmissions, the aggregate slip may alter greatly the pro- 
portionate revolutions of the power-receiving machine and the motor. 
Grip, how The grip of a belt can be increased by covering the pulley ¥rith 
buff-leather, paper, or other material which increases the friction ; but 
such methods are seldom adopted except for special purposes and 
small machines. For wire-rope transmission the pulley grooves are 
always covered, but as much to prevent damage from the rubbing of 
two metallic substances as for giving grip to the rope. Chalk or 
resin is often applied to belting to increase the grip on the pulleys. 
Slipping The liability of a belt to slip, while incompatible with exactitude of 

"aSSmSSe*** Speed, is, however, the veiy circumstance which renders this kind of 

transmission preferable to gearing for certain operations. Thus, for 
instance, in driving a circular-saw, if the timber be pushed forward 
too rapidly, or a hard knot be encountered by the saw, some part of 
the apparatus must yield or break ; and the belt, slipping on the pulley, 
nstancet. aflfords the necessary relief. So, also, in starting machinery — if toothed 
wheels, running at a considerable speed, be thrown into gear with a 
heavy machine, the inertia of the latter cannot immediately be over- 
come, and there is a liability to fracture. A belt transferred in the usual 
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way from a loose to a fast pulley acts in such a case the part of a 
friction clutch, and slips sufficiently, during the first few revolutions, 
to give time to the power-receiving machine to attain its proper 
speed. 

Belting is obviously more convenient than gearing for temporary 
transmission, or where the distance from the motor to the machine 
or the relative level of their positions is liable to variation, as a belt 
can be readily applied and adjusted without the preparation and 
exactitude which geared wheels and their supports involve. Thus, 
from a portable engine to a thrashing-machine, stone-crusher or 
mortar-mill, the gross power of a steam-engine is always taken by 
belting. 

Belting has generally been considered by English engineers as 
unsuitable for transmitting the gross power of large engines, but the 
example set in the United States, of using belts instead of toothed 
wheels for such purposes, has been followed by many engineers in 
England. And though in confined spaces, or where it is necessary 
from the nature of the apparatus that the transmitting parts shall be 
compact and unobtrusive, gearing would appear to be more con- 
venient than belting, in America the custom is extending of designing 
machinery with a special view to the use of belts. Even for purposes 
so £Eur beyond its hitherto - considered - legitimate function as the 
giving motion to bar-iron rolling-mills, belting has been applied with 
success. 

The whole subject of belt-transmission has been thoroughly in- 
vestigated, and elaborate tables, based on numerous experiments, 
are available for reference. Opinions differ not so much in regard to 
the theory of calculation — for there is a general concurrence as to 
the principles involved — as in regard 'to the deductions drawn and 
in the working rules recommended. The power which a belt can 
transmit is measured by the strain or tension imposed on it (depending 
on its sectional area and the quality of the leather) multiplied by the 
velocity, the foot-poimds of energy per minute thus transmitted being 
equal to a certain horse-power. The ultimate breaking strain of 
leather belts varies, according to their kind, from 3,000 lbs. to 5,000 lbs. 
per square inch of sectional area, but there are wide differences of 
quality. The effective strength is limited by that of the lacing or rivet- 
ing by which it is joined, and the leather becomes worn and weakened 
by use. It is considered expedient, therefore, to have a considerable 
loaigin of strength, and a working strain of from 300 lbs. to 350 lbs. per 
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tension on a belt i inch wide ^ thick being an example. From the 
gross tension given to the belt, has to be deducted, to obtain the net 
result, a certain proportion which serves only to overcome friction on 
the pulleys, and though there are variations in friction arising from 
different causes, one- fourth is generally considered a fair allowance. 
As an approximate rule, a belt-surface velocity of 55 feet square per 
minute may be taken as required for each horse-power transmitted, 
but as belts vary in thickness, such a rule may need qualification, 
belts of double or treble thickness affording increased strength in pro- 
Ljw JJvins:- portion to their greater sectional area. In the United States, where — 

as has been said — belting is used for transmitting much greater power 
than is usual in England, main driving-belts are made of all widths up 
to 36 inches, and 4,000 to 5,000 lineal feet per minute is considered 
a proper speed, this speed being obtained more by the use of large 
diameter pulleys than of high-speed shafting. 

Belting works most effectually when the pulleys are at such a dis- 
tance apart, that the weight of the upper belt affords considerable ad- 
hesion on the pulley, and the belts should be of such width and have 
such a contact with the metal as to transmit the desired power when 
thus running slack ; for if the adhesion has to be obtained by extreme 
tightness of the belt, the shafting is too much strained. Belts always 
incline to the greatest diameter of a pulley : hence the rounding of 
the rim prevents the belts slipping off. If however, the distance 
between the pulleys is too great, the belts — slacker as their length in- 
creases — ^work unsteadily, especially at high speeds, and become 
cumbersome and dangerous. Between main- driving pulleys, the dis- 
tance seldom exceeds 40 feet, and between minor distributing pulle}^ 
25 feet, while in the majority of cases, shorter distances are usual. 
For longer spans, in exceptional cases, intermediate pulleys or rollers 
both for guiding and tightening the belts, become necessary. More- 
over the belting can then be enclosed in wood casing. 

Power can be transmitted by belting from one shaft to another not 
parallel to it by twisting the belt, and the belt has then a greater grip- 
surface on the pulley ; but unless carefully effected, excessive side 
strains may be imposed on the shafting or machines. Difficulties of 
this sort are overcome by having intermediate pulleys for altering the 
direction of the belting ; and where so guided, power can be trans- 
mitted round comers, although the loss by friction is by such a method 
much increased. Where the direction or line of transmission is sub- 
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ject to variation, swivelled pulleys allow the necessary latitude to the 
belting. 

Although leather is the most usual material for flat belting, other 
materials are also employed ; canvas, vulcanised indiarubber, or both 
combined, and gutta-percha, being the most common substitutes. 
These materials are considered preferable sometimes when the belting 
is to be exposed to damp or steam, but they are also used where no 
such conditions prevail, because they may be at a particular time and 
place cheaper than leather. The quality of leather differs very much 
in different countries, and the superiority generally conceded to 
English leather lies rather in the mode of manufacture than in the 
original quality of the hides. Bark-tanning produces the best leather 
for general purposes, and the English climate favours the growth of 
the best oak bark. A variety of other materials — hemlock bark, 
gambia, valonea (oak-apples), myrabolams— are employed for tan- 
ning where oak bark is scarce, but the average quality of leather so 
produced is less. In England, moreover, more discrimination is 
exercised in dividing the hides into various parts for different 
treatment; so that even though the same average of quality may 
be produced by foreign tanning, the better parts of the hide receive 
in England more attention, and afford for those who are willing to 
pay, the best leather. 

But although leather of the best quality for general purposes may 
be produced by oak-bark tanning according to the English system, it is 
a much-disputed point whether leather so manufactured is the best for 
all purposes. For instance, hemlock-tanned leather, though not of 
such good appearance, is extremely hard and durable for boot soles ; 
and similarly, in the opinion of some engineers, the oak-tanning pro- 
cess, carried out in the manner usual in England for high-priced 
leather, is not the best suited for belting, in that it reduces the origi- 
nal tenacity of the hide. A lasso rope of dried hide is, for instance, 
stronger than a similar rope of leather, and the tedious manipulating 
process by which, in the preparation of such lasso ropes, the flexibility 
of the hide is retained, has been imitated by a machine process for 
making what is called '' fulled raw-hide leather " for belting. The quali- 
ties of leather so made have not, however, been sufficiently tested to 
justify its general adoption in preference to bark-tanned leather, and 
except where it is important to obtain a maximum tensible strength, 
the latter would probably be preferable. 
Round ropes are frequendy used instead of belts, partly because of 
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the direct advantages tliey are supposed to afford, and partly because 
where good leather is scarce, they facilitate the substitution of other 
materials. Belting ropes are made of leather, raw or half-tanned hide, 
hemp, manilla, or cotton. Leather of inferior quality, which would 
fray or break if used in the form of a flat belt, may be twisted into a 
very strong rope. One effective method of doing this is to lay a flat 
belt upon another of double the width, unite them by on6 row of 
stitches down the centre, and then to twist the belt, thus doubled, 
into a rope. Raw or half-tanned hide has, when twisted into a rope, 
a tenacity i\ times that of flat leather belts of the same sectional 
area. Ropes are often more convenient than flat belts, and in some 
factories— mostly in the United States— have entirely superseded them. 
A flat belt k often inconvenient, its edges are obtrusive, it requires 
wide pulleys, and, if the transmission be not in a direct line, elaborate 
arrangements for directing it. But even where there are no such 
special circumstances, ropes are preferred by some engineers. Single 
ropes are used for distributing power to small machines, but the 
system is characterised by the use of numerous ropes running on the 
same pulley in a series of grooves side by side. Thus — ^to take one 
instance — in a jute factory at Calcutta the entire force of an engine 
of I, coo-horse power is taken by i8 cotton ropes from the fly-wheel, 
which is made of a drum form, 6 feet 7 inches wide, to receive the 
necessary grooves. The fly-wheel is ?8 feet in diameter, making 43 
revolutions per minute, the ropes being each 2 inches diameter, 1 1 of 
the ropes taking the power in one direction and 7 ropes in the other. 
The subsequent transmissions for distributing the power are made 
also in a similar way, smaller and fewer ropes being used as the power 
becomes less. But to work this system effectively the pulleys and 
grooves should be acurately turned, so as to ensure that the working 
diameter at each groove is exactly similar. And as, to carry out this, 
the ropes should be of the same diameter, no new rope should be 
inserted till by stretching, or otherwise, it is the same as the ropes 
that have been strained in working. 

There is said to be less risk of stoppage with cotton or hempen 
ropes than with the usual flat-leather belting, as the ropes, which are 
worked at strains very much below their ultimate strength, give early 
warning of deterioration or coming fracture ; and even the breaking 
of one out of numerous ropes does not involve the stoppage of the 
machinery, a new rope being substituted after working hours. 

There is the disadvantage in rope-transmission of this kind that the 
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arrangement usual with belting, of fast-and-Ioose pulleys for starting 
and stopping the machinery cannot be adopted, and other means have 
to be used instead. 

Another method of power-transmission which may be included in 
this category is that by pitch-chains, which, though not suitable for 
the usual purposes to which belts are applied, can, under certain cir- 
cumstances, work effectively at low speeds. Such chains have no slip, 
for each link of the chain fits upon a tooth of the pulley-wheel, and 
the driving and receiving wheels maintain a similar or exactly pro- 
portionate speed according to the number of teeth on each. Indeed, 
transmission by pitch-chains may be considered as an elongated or 
extended system of spur-wheels. Pitch-chains are sometimes used, 
not because they are without slip, but because in the open air they 
are more durable than leather or rope belts, or because they can be 
used for longer distances ; in this latter respect performing somewhat 
the same function as a wire-rope transmitter, presently to be de- 
scribed. Pitch-chains are often used in England in brick-fields or 
other situations where the work is rough. 

Transmission of power by belting, including in this term the rope 
substitutes above described, is, as has been already stated, limited to 
very short spaces ; and for longer distances rope-transmission of a 
different kind becomes necessary. 
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The opportunities for ,the transmission of power by Wire Rope 
may be said to begin where those for belting end ; but for distances 
up to loo feet, or even 150 feet, shafting is generally to be preferred. 
The teledynamic cables — as the endless, transmitting ropes are 
called — are of comparatively recent introduction (few were in opera- 
tion before i860) and have been only rendered possible by the modem 
invention of wire ropes ; but on a much smaller scale, and with hemp 
or cotton ropes, somewhat the same system was at an earlier date 
cnaployed for short distances. Transmission by hemp or cotton 
'^opes is in this way found convenient where the power-receiving 
machine is at a varying distance from the motor. Thus, in a 
^velling-crane, a rope running from end to end of the staging or 
8^tiy may be passed round a wheel on the travelling-bridge, and with- 
<^ut any alteration in length may draw the bridge backwards and for- 
^^'^'ds at will. In cranes of this sort, it is sometimes undesirable or 
"^convenient to have workmen on the crane itself; and the entire 
working of the winch, and the various travelling motions, may be 
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performed from below by the rope, more conveniendy than by shaft- 
ing. Where the travelling-crane is protected from the weather, cotton 
or .hempen ropes will suffice, and a rope f in. diameter will propel 
the travelling-bridge, the traversing winch upon it, and lift weights up 
to lo tons easily and quickly. 

Another example is that of a railway traverser for conveying loco- 
motives or carriages across a railway station, or a still longer distance 
across many lines of rails in a station-yard. A hempen rope \ inch 
diameter, laid in an open trough a few inches below the ground and 
passing at one end round a drum on a motor shaft, and, in its course, 
round a wheel on the traverser, will draw or propel heavy loads 
smoothly and quickly. On a still larger scale, and with wire rope, 
the same principle has been carried out for propelling tramcars ; the 
system being particularly useful where the gradients are too steep for 
horse traction, and steam-power is forbidden. In San Francisco, a 
tramway having some steep inclines is successfully worked by wire 
rope laid in a covered trough below the track. By running at a high 
speed, considerable power can in this way be transmitted by small 
ropes, but the power is of course much less with hempen rope than 
that which wire rope will transmit, and any other than wire ropes 
would, if made strong enough to resist as great a tension, be large and 
cumbrous. Moreover, hemp and cotton deteriorate rapidly if exposed 
to grit, damp, or steam ; and, unless protected from these contingen- 
cies, frequent repairs and renewals become necessary. Wire ropes, 
because of their superiority in these respects, are generally preferred, 
and are rapidly superseding hemp and cotton ropes. On the other 
hand, unless the wire rope be of good quality, twisted in the manner 
suited to the purpose in view, and the pulleys properly constructed, 
the ropes will fray or kink. 

The introduction of wire rope and its adoption for the standing 
rigging of ships, for hauling wagons up inclines, and for drawing 
from mines, sufficiently proved its strength and endurance ; and the 
application of it for power-transmission is the logical outcome of this 
experience. Iron and steel are at their strongest in the form of wire, 
which in proportion to its diameter or sectional area, has a tensile 
strength twice as great as the bar from which it has been drawn. The 
breaking strain of iron wire is at the rate of from 80,000 lbs. to 
110,000 lbs. per square inch of section. Several wires being twisted 
into a strand, the rope is generally formed by twisting several strands 
round a hemp core \ ropes or cables so made, having the aggregate 
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strength of all the wires, less a diminution calculated at from 5 to 10 
per cent, for loss by twisting. The exact strength and flexibility of ?i 
wire rope depend upon the quality and temper of the wire, and the 
manner in which it is twisted ; and as several varieties of wire rope 
are made, the manufacturer should be informed of the purpose for 
which the rope is required, the diameter and kind of pulleys, and the 
tension at which it is to be worked An iron rope \ inch diameter 
will bear from 3 to 4 tons tension, and an iron rope i inch diameter 
10 to 15 tons before breaking ; a i-inch steel rope, if hard, as for ships' 
rigging, will bear 28 tons, and if flexible, for moving round pulleys, 
about 20 tons ; one-sixth being considered a fair working strain. 

The amount of force or energy which a rope will transmit in a 
given time, depends upon its tension multiplied by its velocity, the 
foot-pound units so ascertained corresponding to a certain horse- 
power. It is the application of this principle which forms the basis 
of the teledynamic cable system. Ropes of small diameter are 
utilbed by running them quickly, the desired speed being obtained by 
making the transmitting pulleys on the motor shafts of large diameter. 
In practice, the pulleys are of all sizes to 1 5 feet, and cables of from 
\ inch to } inch diameter, with speeds of from 3,000 to 5,000 feet per 
minute (about 30 to 50 miles per hour) transmit any required force up 
to 400-horse power. As the rope is subjected to a strain from flexure 
as it passes round pulleys, and as it has, moreover, to sustain the 
weight of its own catenary when suspended, the tension from these 
causes must be deducted before the eflective strains can be arrived at. 
The amount of non-effective tension depends on the diameter of the 
rope and that of the pulley, and on the length of the spans. The 
power is taken by the rope passing round a grooved pulley of large 
diameter on the motor shaft, and, like a belt, transmitting the force to 
another pulley at a distance. The pulley to which the force is thus 
transmitted has a second groove upon it from which another rope 
conveys the power onwards to a third shaft, and soon by a succession 
of stages for a mile or more. In the most notable examples of this 
system, the total distance varies from a quarter-mile to one mile ; but 
It has been calculated on the basis of experience already acquired, 
Aat i2o^horse power could be transmitted twelve miles with a loss 
only of one- fourth in the process. Difficulties connected with right- 
of-way, and the protecting and keeping in repair so many moving 
P^rts extended so far, render the opportunities for such long trans- 
niission rare, and two miles would be generally the practicable limit. 

I 
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The iseparate spans vary from 300 to 500 feet, and though it is not 
easy to determine the maximum space which would be practicable, 
it would certainly not be less than 600 feet But, while long spans 
like these are feasible, there is necessarily a considerable deflection or 
sag, and if the rope be not high enough to clear the ground, idle 
pulleys or rollers must be placed as intermediate supports. Power is 
thus conveyed long distances, not only horizontally, but up and down 
hill (though the weight of the cable limits the ascent), across rivers 
and ravines, and even through water. Cases arise where the power 
of a steam-engine may with advantage be thus transmitted to a 
distance, but the system finds its chief application in utilising the 
natural force of water, by transmitting it to a convenient place. 
Power from a water-fall or rapid is sometimes conducted down stream 
by conduits or pipes laid parallel to the river; but by wire ropes the 
power can if necessary be taken up stream or across it 

Wheels or turbines having been first employed to develope the 
power, wire rope, compressed air, and high-pressure water are all 
utilised for transmission, according to the purpose for which the 
power is to be applied and other local circumstances. Thus, for 
saw-mills or factories needing rotary motion, it is wire-rope which will 
generally best convey the power ; for mining operations below groimd 
or subaqueous work, compressed air; for cranes and very small 
motors, water or gas-fiiel ; while, if the distance be great, or if there 
be serious difficulties in the way of pipes or ropes, the power may be 
transmuted into electric force and transmitted by conductor-cables or 
rods of copper. 

The whole question of power - transmission has attracted most 
attention in Switzerland, where waterfalls and rapid rivers abound ; 
but where, in most cases, the site and immediate vicinity of the fall 
are not suitable for factories. At Oberusel near Frankfort, the motive 
power of a waterfall 263 feet high is utilised ; and about loo-horse 
power is transmitted by wire ropes more than 3,000 feet horizontally 
and 145 feet downwards, in spans of about 400 feet. At Schafiliausen, 
the current of the river Rhine is utilised by turbines of more than 
700-horse power, and the pK)wer is transmitted by wire ropes to nu- 
merous factories. At Fribourg, situated on the Saone (a branch ot 
the Air) ; at Bellegarde, where the PerU du Rhdne represents prob- 
ably a force of 2,000-horse power; and at Zurich, where the lake 
discharges by the river Limath, the natural forces of the water- 
flow are utilised and transmitted by wire ropes ; the system having 
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in these cases a particular value owing to the dearness of fuel for 
steam-engines. 

Power is also distributed from one part of a factory to another by 
wire rope. Thus, in Zurich, a large ironworks on the river front has 
its two principal departments separated by a large block of municipal 
buildings ; and as all the power is obtained from water-wheels at the 
one department which was first established, a portion of the power is 
transmitted by wire ropes along the river front, past the municipal 
building to the second department. So again, at a factory situated 
some distance below Schaffliausen, part of the power, collected and 
chiefly utilised on the left shore, is transmitted across the river Rhine 
to premises which have been built on the right shore. Wire-rope 
transmission is useful also for collecting power from different sources 
to one common centre, an inversion of the distributing principle de- 
scribed above. Thus at Kehlhof in the Toess Valley, a cotton- 
spinning factory derives power from an adjoining waterfall ; but this 
being insufficient, the force developed by a turbine from another fall 

nearly a mile lower down on the same river, is brought back to the 

fiaLctoiy by wire rope to supplement the local power. 
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As various plans for the transmission, distribution, and sale of 
power are receiving a wider attention than formerly, some reference 
to the commercial conditions of any such undertakings may not be 
out of place. In Switzerland, power-transmission by the wire-rope 
system is undertaken by private persons — or, if it be the purpose to 
distribute power to numerous users, by a joint-stock company^^; and 
sometimes— especially when allied with a water-supply scheme — by 
the municipal authorities. The power is leased or sold to factory 
owners and craftsmen of various sorts ; and, as the force transmitted 
by the various ropes depends on the tension and speed, the pro- 
pnetors of the transmitters can control the distribution and measure 
^e power they supply. The various Swiss associations which have 
^en established for the transmission of power by wire rope, have 
°ot, hitherto (1880) reaped the anticipated profit; but the reasons 
for this, though they may for a time postpone, are not such as to 
"^der, the further development of the system. At Fribourg and 
^egarde, the wire-rope undertakings have been financially un- 
^ccessful, not on account of engineering errors either in the water- 
motors or rope-tiansmissions, but from economical mistakes in the 
extent of the works, the capital outlay, and the expected earnings. 
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The mere creation of powerful motors and the distribution of power 
at low prices will not at once transform an isolated locality into an 
industrial centre ; and it has been found, in the two instances named, 
that there are not at once forthcoming enough enterprising manu- 
facturers and suitable workmen, to utilise and pay for the power so 
cheaply and conveniently provided The depressed condition of 
business all over Europe in the years following the starting of the 
apparatus, checked the improvement in these respects which was hoped 
for. The commercial arrangements of the transmitting associations 
at SchafThausen and Zurich may, however, be examined with more 
advantage. 

At SchafThausen, where the Rhine separates the Canton of that 
name from the Canton Zurich, three large turbines, of 200, 250, and 
250 horse-power respectively, are fixed on the left or Zurich shore. 
Of the total 700-horse power thus produced, 200-horse power is taken 
immediately by shafting to a large thread and canvas-hose ^tory 
close by, and the remainder is transmitted by wire ropes, across the 
river, to pulleys on a strong pillar or framing erected on the SchafT- 
hausen side. Here, by gearing, the transmission is diverted at a 
right-angle to a line of wire ropes, conducting the power along the 
bank of the river, in spans varying from 380 to 440 feet ; the trans- 
mission extending (in 1878) for four spans, thus involving five relay 
stations or pillars. At each of these stations, power is taken away 
and distributed over a considerable tract — nearly half of the town — 
and is utilised for various manufacturing purposes. Thus, from 
station No. i, whither the power is first brought across the river, 
three factories derive 11, 2, and 4 horse-power respectively. From 
station No. 2, three small factories take i, 2, and 2 horse-power; 
from station No. 3, a line of shafting running underground for 406 
feet up one of the streets at right angles to the river, takes power 
eight factories, using from 2 to 6 horse-power each. The aggregate 
power abstracted up to this point is comparatively small, and it 'g« 
at Station No. 4 that the most important distribution commence 
One large worsted-spinning factory takes 265-horse power; an 
dustrial dwellings association 80-horse power ; and three other 
tories take 14, 6, and 2 horse-power ; the last of these obtaining tHc 
power direct from No. 4 station by a light wire-rope transmission 
The industrial dwellings association has been formed especially for 
giving workmen and others manufacturing on a small scale, power 
as well as room at one inclusive rent. The wire-rope transmission 
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up to No. 4 station has been working since 1866, and it was only in 
1875 ^^ i^ ^^ continued to its next terminus at No. 5, from whence 
three factories take 3, 3, and 38 horse-power respectively. At the 
commencement of the year 1879, a ^otal of 664-horse power had been 
contracted for, it having grown to this amount from a total of 121- 
horse power taken in the year 1866. It is interesting to note how a 
small community (the population of the town has fluctuated since 
1857 between 10,000 and 13,000) has utilbed so largely, and in such 
a variety of undertakings, the water-power within its reach. In ad- 
dition to the distributing system above described, there are numerous 
water-wheels and steam-engines belonging to independent proprietors. 

The price paid for power from the wire-rope stations ranges from 
120 fr. to 150 fr. per horse-power per annum; and, in some cases 
where local transmission-shafting for bringing the power to the out- 
side of the factory of the hirer is supplied, an additional charge of 
about 30 fr. per horse-power per annum is made. The turbines and 
wire rope run twelve working hours per day, and are stopped during 
the night, on Sundays, and on four holidays in the year, to afford 
opportunities for repair. If necessary, for important alterations or 
repairs, stoppage to the extent of twenty working days per annum, 
may be made without compensation to the hirers ; but beyond this, 
a rebate in the rent may be claimed by them. 

The company which owns the transmission system at Schaffhausen 
was formed with a capital of 800,000 fr., of which the town contri- 
buted 300,000 fir. ; but a much larger sum has been expended on the 
works by the principal promoter of the enterprise. The dividends 
have, in some years, been nil ; in 1877 they had reached 3 per cent; 
but the low profits were mainly owing to the very low tariff; the whole 
undertaking having been carried on rather as a work of public utility 
than for gain. It can, however, hardly be doubted that on the expir- 
ation of the original leases with the factory owners, if the system has 
then become thoroughly established, the tariffs may be considerably 
raised while still affording cheap power to the users. In estimating 
the value of power provided in the manner here described, and in 
comparing it with that afforded by a steam-engine, it must be noted, 
on the one hand, that the capital necessary for independent motors 
'is saved to the hirers, as well as the fuel which a steam-engine would 
consume ; while, on the other hand, the terms of the contract do 
not allow any diminution in rent, if, for any reason, the power is not 
made use of. 
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At Zurich, the utilisation of the river current has been undertaken 
by the municipality, who had already, for some yfears, carried on for 
the advantage of the town the transmission of power by water as al- 
ready described ; but new works on an extended scale have since 
been constructed which embrace a considerable system of wire-rope 
transmission. Dikes and dams have been built to regulate the flow 
of water to ten turbines, of force together equal to 900-horse power. 
Of this, the principal part is applied directly to the pumping of water 
to elevated reservoirs for an extension of the high-pressure water- 
transmission system just mentioned, which has been very successful, 
and which required considerable additions to meet the demands upon 
it. The power from two turbines is taken across the river by wire 
ropes and transmitted to three already existing factories, which were 
disturbed by the new works and had a first claim for power. The 
same pillar or station which receives this power from the turbines 
receives from 200 to 300 horse-power for transmission along the river- 
bank to industrial dwellings : the ground for these fronting the river 
having been secured by the municipality, who let out to tenants work- 
shops and power at an inclusive rent, somewhat in the manner adopted 
at Schaffhausen, but at a higher tariff. The tariff is, however, much 
less than that for pressure-water power for the hydraulic engines. 

As the wire-rope and water systems work together in the same 
town, the different conditions must be taken into account if a com- 
parison be made between them. Where the force is derived fixnn the 
weight or gravity of stored-up water, the expenditure of energy in 
producing it, is regulated exactly by the water consumed by the users; 
and as the water unconsumed on one day is left available for use on a 
future occasion, payment need only be made for the precise quantity 
used ; while in the wire-rope transmission, the power of the motor 
and the expenses of managing it cannot be exactly regulated to meet 
a fluctuating demand ; and users must pay a rent, measured, not by 
what they actually use, but by what they have the option of using if 
they please, and which in any case is provided. 



Choice of method, 
how determined. 



The various means of transmitting power which were summa.— 
rised on pages 71-2 having now been described, it may again be said 
in conclusion, that a choice between them in any particular case c3JC% 
only be made after consideration of all the circumstances enumerate<3 
on page 71, full information about which should be furnished 
those concerned. 
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THE COUMERCB IN COAL, IRON, AND STEEL. 




Engineers are coocemed in The vuiaui dim 

thCUSCSOfCi'fl/m various ways, encincm 

but mainly for the evaporarion ouimBimui. 
of watei in steam-boilers ; the 
smelting of ores; the melting, 
puddling, and other processes 
of iron-making ; the making 
of steel ; and the production 
of illuminating gas. For these 
very different purposes, each 
kind of coal has its particular 
value. The comparative Coaifor 

powers of the different kinds ""*" "■ "*"" 
consumed in generating steam 
tte generally expressed by the number of pounds of water which are 
en^rated by the combustion of one pound of coal, and the power 
and value of coal in this respect mainly depend upon the amount of 
carbon and hydrogen it possesses. One pound of English coal will CMivarimin 
napoiate from 6 lbs. to i r lbs. of water, and with limits so wide, the '"Jm^!?."' 
proper choice of coal is evidently a subject of great importance. 

For the melting of ores and metals, the comparative values of coaiundfor 
different kinds of coals cannot be so easily defined as in either water "" n^uiT * 
evaporation or gas-making. Although the strength and other quali- 
ties of iron and steel which determine their value vary greatly, the 
chemical differences which produce these qualities are minute, and 
depend to a considerable extent on the qualities of the fuel with 
which the metals are brought into contact. Coal has usually to be coked cokins of coai. 
before it can be used with advantage in a blast furnace or foundry snMzr "* 
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cupola, and its suitability for this process, as well as its calorific or 
melting power, goes far to determine its value. All coal and coke 
contain sulphur, and for most metallurgic processes the degree of 
purity in this respect is of great importance. The suitability of the 
coal depends also on the exact nature of the melting process, the 
kind of furnace, and the strength of the blast 

For the production of illuminating gas, the calorific power of coal 
is not of primary consequence ; the volatile matter contained by the 
coal, and which is given out in a profitable form as gas, being the 
measure of value. English coals yield firom 7,000 to 14,000 feet of 
gas per ton, and have a value for gas-making accordingly, although 
of course the purity and illuminating power, and the amount of the 
residual coke, are also to be taken into account 

It is not possible to classify exactly the different kinds of coal, nor 
indeed can it be positively determined what minerals may be included 
in the generic appellation coal. The various kinds found in the 
United Kingdom may, however, be broadly divided into BUumirwus^ 
Anthracite^ and Cannely though it would be more correct to call many 
of the kinds semi-bituminous or semi-anthracite. Bituminous coal, 
which is the most abundant in Great Britain, and which may for the 
present purpose be said to include all coal not in the other two 
classes, is found in almost all the coal districts, and although it varies 
very much, it is used for all the purposes named above. It is from 
a particular kind of bituminous coal, only found in a few districts, 
that most of the coke used in iron-smelting is made. 

Anthracite coal is smokeless, and is useful for special purposes, but 
such anthracite coal as is found in the United States is not by 
English users considered so suitable as English coal for any of the 
purposes enumerated on page 119. But in America it is used as 
fuel for smelting iron, for which purpose its hardness renders it 
suitable without coking. When used for other purposes where there 
is no blast, special arrangements for creating a strong draught are 
necessary, but when once well kindled it will, if the draught be 
regulated, give economical results. The smokelessness of anthra- 
cite coal and its freedom from dust are advantages which go &r 
to compensate for drawbacks in other respects. Much of the 
steam coal of South Wales may be classed as semi-anthracite, and 
is particularly valuable for use in steam-boilers, as in proportion 
to its bulk or weight it will evaporate more water than any other 
kind. It has its highest value in steam-ships, where economy of 
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stowage space is important. As, however, it is slower of combustion 
than the more bituminous coal, and requires a strong draught, 
in some cases it is found expedient to mix it with the latter to 
assist combustion. Owing to the small quantity of sulphur in semi- 
anthracite coal, it is useful as fuel for making certain kinds of iron 
and steel, its hardness being no obstacle to its use where combustion 
is stimulated by the blast of a furnace. The Welsh anthracite is 
used also on river steamers in England because of its smokelessness, 
and is for the same reason used for boiler furnaces, bakers' ovens, 
and other purposes in large towns where there are municipal regula- 
tions against smoke. Its freedom from sulphur causes it to be used 
as the best fuel in malt-kilns. On the other hand, as it evolves, 
when carbonized, but little volatile matter, it has hardly any value 
•compared with other English coal for gas-making. 

Cannd coal, well known by its hard smooth texture, and best ob- 
tained in the districts of Wigan and Newcastle, and the Boghead coal 
of similar kind found in some parts of Scotland, have their highest 
value for gas-making, as they will give out gas about 20 per cent 
more in quantity than that from bituminous coal, and of higher 
illuminating power. 

Patent fuelj which is made principally at coal-shipping ports, is 
composed of the small slack and dust which are screened from the 
laiger coal, compressed with some bituminous compound by hydraulic 
power into rectangular blocks. This coal generally sells for about 
one shilling per ton more than the ordinary coal, and it has the 
advantage of stowing compactly, and of being easily handled. In 
England its use is confined almost entirely to steam-ships, and, if 
compared with ordinary coal for such purposes, it is generally con- 
sidered slightly inferior to coal from the same mine, the convenience 
in stowage being its chief recommendation. Engineers, however, are 
not agreed on this subject. Patent fuel is largely used in the loco- 
motives of French and Belgian railways; and on a few of the American 
railwa3rs, patent fuel made from the dust of anthracite coal is used. 

Coal is exported in large quantities from England to Continental 
countries for almost all the purposes — smelting, gas-making, steam- 
generating — to which such fuel is applied, and no English export duty 
nor legislative restriction of any kind hinders the foreign purchaser 
who finds he can buy in England to advantage ; and many of the 
foreign countries which impose high duties on English manufactures, 
admit coal almost entirely free of duty as an essential aid to their own 
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indastries. It is not the mere abundance of coal in England which 
renders it so cheap for use abroad, but its contiguity to the searboard 
and the unrivalled facilities for shipment and cheap sea-carriage 
which are available. Thus, it is cheaper to purchase English coal 
and carry it across the ocean to South America for use there in 
steamers and for gas-making, than to dig it from the Braziliafi mines, 
and carry it one-hundredth part of the distance along bad roads. So, 
also, large quantities of English coal are taken annually to India, for 
use there on the railways and steam-ships ; for although coal abounds 
in India, and may in some districts even be bought at low prices widi 
moderate rates for carriage, yet it is often dearer than imported coal 
when measured by quality as well as by price. 

The principal coal-shipping ports in Great Britain are Newcastle- 
on-Tyne, which is so near to the famous Northumberland collieries • 
that much of the coal is put directly on board the ships from the 
colliery wagons, with but trifling cost of railway transit ; Sunderland, 
at the mouth of the Wear, and Hartlepool, which are equally well 
situated for the Durham coal-fields and the fiaimous Durham coke ; 
the Bristol Channel ports of Cardiff, Swansea, Llanelly, and Newport, 
where the steam coal of South Wales is shipped, and where the pits 
are situated within three to twenty miles of the sea; Liverpo<4, where 
Lancashire and Yorkshire coal is sent for export; Birkenhead (in- 
cluded in the port of Liverpool), to which the rail¥^ys from the 
Cheshire and North Wales collieries converge ; Hull and Grimsby, 
the principal ports from which the steam coal known as South Yoric- 
shire and the Bamsley thick-seam is despatched ; Goole, where also 
much Yorkshire coal is shipped ; Glasgow, Greenock, Leith, and 
Granton, the chief ports for the Glasgow hard splint coal; and 
Boness on the Forth, where the mines of cannel coal are actually by 
and under the sea. 

The total export from Great Britain during the year 1878 reached 
15} million tons, of which, approximately, the following proportions, 
were shipped from the above districts : — 
4 million tons from the Tyne. 
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The above quantities are exclusive of the coal and patent fuel taken 
in the bunkers of foreign-going steamers for use during the voyage, 
and also of coal carried coastwise. 

At the principal coal-shipping ports the facilities for loading vessels 
are very complete, as, by means of well-arranged docks, railways, 
inclined planes, hoists, cranes, and shoots, the ships are not only loaded 
expeditiously and cheaply, but with the minimum damage to the coal 
Coal is necessarily broken during the process of shipment, but great 
ingenuity has been exercised to prevent it Instead of allowing the 
coal to fall from the shoots a considerable distance to the hold, the 
shoots are in some cases adjusted to allow of a moderate fall at all 
levels of the tide or cargo ; and in others the coal is lowered in 
boxes or wagons, which are emptied only when they reach the 
accumulating heap of coal in the hold. If all the elements of expense, 
including that of demurrage on vessels lying idle, be taken into 
account, it will be found that the cost of shipment is represented by 
pence per ton, where formerly shillings were expended. 

Coal broken in shipment is not only rendered less valuable, but 
becomes specially liable to spontaneous combustion and gas explo- 
sion during the voyage. The laige number of coal-laden vessels lost 
annually from this cause has had the effect of raising the rates of 
insurance, and even of disinclining some shipowners from coal cargoes 
altogether. Much stress has been laid upon the importance of venti- 
lating the cargo, and to the neglect of this precaution most of the 
losses have been attributed. But by careful and exhaustive inquiry 
it has been ascertained that by ventilating the mass of the cargo, com- 
bustion is promoted, as the air so admitted makes the gases more 
inflammable. The precautions really necessary for the safety of coal 
cargoes are : 

1. The avoiding of certain descriptions of coal, which are intrin- 
sically dangerous for long vo3rages. 

2. The prevention of breakage in the passage of the coal from the 
pit to the ship's hold. 

3. Care in avoiding the shipment while in a wet condition of 
coals containing a large quantity of pyrites (all coal contains more or 
less.) 

4. The ventilation of the surface of the coal in the hold so as to 
allow the escape of gas, while avoiding the admittance of atmospheric 
air to the mass of the coal. 

Where the expense of carriage from the collieries to the place of 
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Choice of coal consumption differs very much for different kinds of coaL it is not 

depends on 

locality. always advantageous to buy the better kinds ; and at each place, 
according to its locality and the cost of carriage from the various 
collieries, must the choice be made. Economy is sought sometimes 
:heapne88 toueht by mixing different kinds of coal together. Thus at gas-works, in the 
ir^ Gas-works viciuity of which bltumiuous coal is obtained, the engineer will use 
Instances. cannel sparingly, and will probably arrive by experience at a com- 
bination of the two kinds, which, as regards the outlay for coal and 
the quantity and quality of the gas, will give the most advantageous 
results. So also in steam-ships, if loading at Newcastle or South 
Wales, a mixture of different local kinds may be selected, or at a 
coaling station a mixture of Newcastle and Welsh coal may recom- 
mend itself as cheapest ; the question being determined by the 
suitability of the furnaces for particular kinds, the importance of 
maintaining high speed, and other circumstances. But for use in a 
:hoice for export, foreign country, far from any source of supply, it may be stated as an 
The best is almost invariable rule that the best coal of its kind should be im- 

cheapest. 

ported. The freight and charges may amount to two or three times 
Preiffht and the first price of the coal, and it is obviously advantageous under 
to all. such circumstances to purchase only the best. Coal, which will evapo- 

rate lo per cent, more water than another kind, or which will 
produce lo per cent, more gas, will have found in England its level 
in price and be lo per cent, dearer. If this lo per cent represents 
at the port of shipment is. per ton difference in price and the cost 
of freight is double the price of the coal, this superiority which has 
been purchased for is. is at the port of arrival equal to 3s. per ton. 

jcrceningofcoai. por the Same reasons the coal should be shipped in the best order, 

and in addition to the usual screening at the colliery, which is con- 
sidered necessary for home consumption, a small extra price is some- 
times paid at Welsh ports (though hardly ever on the Tyne) for a 

>oubie screening, second Screening at the place of shipment. But, though this extra 

screening may be of advantage to coal shipped as merchandize and 
to be discharged and stored for re-sale, the expense is of doubtful 

AHiere expedient, expediency for coal to be consumed on board, and especially if the 

coal be hard. 

Suiubiiity of coal In Selecting coal for use abroad, not only its quality for the ultimate 

*^and*8torin^^* purpose has to be considered, but its fitness for sea-carriage, the 

stowage-space it will occupy, and its suitability for storing. Some 
PrUbie coal. coal is softer or more friable than others ; and the loading, the roll- 
ing of the ship, and the discharging at the port of arrival together. 
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break it up and reduce its value. And, as coals differ considerably 
in the stowage-space they occupy, a ship of certain capacity will take 
more of one kind than another, the differences between various kinds 
being — in proportion to their weight — as much as 20 per cent. 
Some of the Welsh coals occupy only 38 cubic feet to the ton, but 
shippers generally reckon that a space of from 42 to 45 cubic feet is 
occupied by each ton of coals, and it is not till a ton can be stowed* 
into 40 cubic feet that the ship's space is most profitably occupied. 
Shipowners naturally prefer the heavier coals, which, when all the 
space is occupied, will have brought the vessel down to its proper 
water-line and affdrd the greatest freight remuneration. Gas coals 
are, as a rule, heavier than steam coals. Coal is liable to a loss of 
effective power by voyaging and by storage in hot climates ; and as 
the deterioration varies with the kind of coal, it is important to take 
this also into account. For instance, the Welsh steam coal, which 
may be best for immediate use on board a steamer, will lose more of 
its calorific power by storage in a hot climate than will bituminous 
coal, and therefore the supplies sent to certain coaling-stations are 
often selected from the more bituminous of the Welsh coals, which 
are not of the highest value at the port of shipment. 

Where the place of consumption is far from the source of supply, 
it is expedient to keep a sufiicient stock in advance as a safeguard 
against possible delays in the arrival of a fresh supply. This course 
b especiaUy necessary where no other fuel can be obtained to supply 
a temporary want ; therefore, at important steamship-coaling-stations 
and at foreign gas-works, coal is generally stored in large quantities ; 
and at most foreign ports and coaling stations, there are merchants 
who keep a stock of coal to sell to all comers. 

As coal is constantly fluctuating in price, and occasionally is sub- 
ject to great variations, the trade, for those who are obliged to buy 
m advance, is somewhat speculative ; but apart from such fluctuations, 
and equally important to the consumer abroad, are the variations in 
the cost of sea-carriage. Some of the causes which determine freight 
have been already alluded to, and the purchaser of coal for export 
has to watch these closely. The naval authorities, steamship owners, 
foreign railway and gas companies, and others abroad who require 
English coal, make bargains for several months or sometimes even 
years in advance ; and both in regard to the price at the port of ship- 
ment and the cost of freight, the purchaser, the coal proprietor, and 
the ship-owner alike have to estimate the probable prices during the 
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period, and in the terms of their bargain discount the future accord- 
ingly. But there are constantly occurring opportunities of shipping 
SpecuUtive coal profitably. As at those foreign ports to which English ships are 

sent coal is always a saleable commodity, it is a common practice 
among ship-owners, ship-brokers, or merchants, when there is a lack 
of more profitable cargo, to fill up the vacant space in the hold with 
.coal, in the certainty that, whatever the current price of coal at the 
port of discharge may be, some profit or frei^t remuneration will 
remain beyond the cost of the coal in England, which will be better 
Bmau quantities than having taken ballast Small quantities of itom 20 to 100 tons 

I ballast cargoes. , . , . , . , ^ . , , 

are often taken m this way ; but m such c^ses friable coal, such as 
was referred to on page 124, should be specially avoided, as with 
other caxgo placed above, it is specially likely to arrive at its des- 
tination broken and ground to pieces. Indeed the liability to damage 
art cargoes fetch in shipment, tiausit, and unloading are so great that part cargoes of 
on y ow p ces. ^^^ always fetch a less price per ton at the port of arrival than entire 

cargoes of coal. Often, also, when there is a likelihood of profitable 
homeward cargoes, merchants, in the absence ot any special demand 
for other commodities, will send out as a venture a ship laden with 
coal ; and the agents in England of coal users abroad are generally 
empowered to charter such ships whenever the total price — cost, 
freight, and insurance — can be brought below a certain agreed sum. 
Cost of coal In establishing a line of steam-ships or a gas-works, or in conduct- 

aportant in many . ^•^ r* a^i.*i.*i 

undertakings, ing any enterprise m a foreign country which involves great con- 
sumption of coal, the certainty of a supply at a cost which may be 
approximately estimated beforehand, is a question of the first im- 
portance. When English coal is required, and the port of arrival is 

>ai-ship charters, well frequented, the local conditions which may affect the freight or 

terms of chartering are sure to be known by those concerned in 
England ; but if the port is a new one, or only suitable for certain 
kinds of vessels, full particulars concerning harbour accommodation, 

low determined, dues, fi3u:ilities for discharge, and chance of return cargo, are necessary 

to allow of a vessel being chartered in England on favourable terms. 

^*YndVaiuc**^*** Coals have been occasionally, in Newcastle and neighbouring ports, 

sold by the ''keel" of 424 cwt, but are now (1880) sold there as else- 
where, by the ton of 2,240 lbs. ; and the seller is by the custom of the 
trade supposed to give slightly in excess, so as to cover errors in 
weighing. In the United States the ton of 2,000 lbs. is usually adopted. 

Weighing of coal. The coal is rarely weighed at the port of discharge (the tonnage and 

draught of the vessel giving a near indication of the weight), the buyer 



Part II.] The Commerce in Coal, Iron, and Steel. 127 



generally agreeing to take the bill-of-lading quantity as correct with- 
out weighing, subject sometimes to a deduction to cover mistakes. 
The amount to be deducted is a matter of bargain, 2 per cent being 
a usual allowance. In other cases, captains will not sign bills-of- 
lading for precise quantities which they have not been able to verify, 
but will only sign for " quantity unknown, all in the ship to be de- 
livered" Coal is often taken improperly from the cargo during the 
voyage for use in cooking or for other purposes, and a store is even 
put by for the return voyage. It is, therefore, generally stipulated 
that the captain shall buy a certain quantity of the cargo at an agreed 
price, or that the ship shall carry a specified quantity for her own 
consumption stowed apart from the general cargo, and in the case of 
steamers, a special agreement is made concerning the bunker coal. 

When coal is to be purchased in England for use in a foreign 
country, all the circumstances of the case should be communicated 
to those who have to choose the coal. If for generating steam, a 
description of the boiler, furnaces, fire-bars, and flues ; if for gas, 
the kind and size of retorts, methods of purification adopted, the 
quantity of gas required from a specified number of retorts in a given 
time, and the conditions in regard to illuminating power and purity 
which are imposed ; if for smelting ore or melting metals, an analysis 
of the ore or metal should be furnished, with a description of the 
furnace and the blast ; if for puddling, steel- making, or other metal- 
lurgical operations, the nature of the material to be treated, the kind 
of apparatus, the process, and the results desired should be given. 
Whatever the use to which the coal is to be applied, it is important 
to have a description, with prices, of any local fuel available, so that 
not only may the expediency of mixing the local and imported coal 
be considered, and the selection of the latter be modified to suit 
such a combination, but also that the total outlay for purchase, 
carriage, and insutance may be set against the cost of local fuel, and 
a comparative measure of value arrived at. 
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Coke was first introduced as a substitute for charcoal in the smelt- 
ing of iron, for which purpose most English coal is unsuitable, 
because it swells and cakes together, prevents the regular descent of 
the ore, and does not allow the free passage of the blast. These con- 
ditions apply particularly to the rich bituminous coals which, when 
coked, are the best for smelting ; and the superiority of coke to coal 
justifies the expense of the intermediary process of making it 
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Coke is of various kinds, and there are numerous methods of 
making it ; but it may be broadly divided into two classes, />., coke 
made at gas-works, where it is the residuum of coal after the main 
object of extracting illuminating gas has been accomplished; and coke 
made direcdy for its own sake. In the first case, the coal is generally 
selected for the quantity and quality of illuminating gas which can be 
obtained ; the process of coking is also directed towards these 
results ; and the coke is less in quantity and value than that produced 
from coal selected purposely for coke-making. For extracting gas, 
coal is placed in closed retorts, to which heat is applied outside ; and 
the residual coke is light and quite unsuitable for the smelting of iron- 
stone or the re-melting of iron in the foundry, for it is not strong 
enough to bear without crumbling either the burden in the furnace 
or the intense blast by which the fire is stimulated. Such coke is 
used as fuel for open smithy fires, for the heating of buildings, often 
also for domestic purposes, and is largely consumed in towns and 
places where smoke is prohibited. In London enormous quantities 
of coke are made at the various gas-works in and about the metro- 
polis, and more than half of it is used in the manufacture of Portland 
cement The value of gas-coke is determined by that of other fuel 
in the locality, with which it has often a forced competition, and in 
districts where coal is cheap, it has even happened that the coke has 
been disposed of only by giving part of it gratis to whoever would 
fetch it from the gas-works. 

The exigencies of smelting, and the scientific precision with which 
all the operations in iron and steel - making are conducted, have 
elucidated the qualities which are necessary ; not only strength and 
combustibility being important qualities, but freedom from impiuities, 
particularly sulphur, which has an ill effect upon the metal brought 
in contact with it It is usual for certain purposes to improve coke 
by crushing it and — if the coke be of inferior quality in this respect 
— washing it with water, the latter process ridding it of much of the 
sulphur it possesses. In coal suited for the production of coke a com- 
bination of qualities is needed not often met with, and in the United 
Kingdom such coal is obtained only in the Durham districts, where 
much of the rich bituminous coal affords good coke, and in a certain 
limited part of the South Wales district, where a peculiar bituminous 
anthracite is found. Coke is made in other coal and iron districts, 
but though occasionally used for smelting where, because of lon^ 
carriage, the better coke is expensive, its use is as far as possible? 
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confined to metallurgic processes other than melting, and not re- 
quiring a strong blast 

The various qualities of coke are mainly exhibited in difference of 
density, colour, and combustibility. According to the kind of coal 
and manner of coking, the quantity, by weight, of coke produced 
ranges from 60 to 80 per cent of the coal treated. As an average, 
it may be stated that coal when coked loses one-fourth in weight and 
gains one-fourth in bulk. These proportions do not apply to gas 
coke made from cannel, which is much lighter. 

From I to xi tons of coke are consumed in the production of 
I ton of pig-iron from ore, and in a foundry cupola from 150 lbs. to 
350 lbs. of coke is necessary for re-melting i ton of pig-iron, the 
exact quantity being determined by the quality of the coke, that of 
the ore or iron, the nature of the blast, and the skill in the arrange- 
ment and management of the furnace or cupola. 

Coke was at one time largely used in the furnaces of locomotives, 
as it afforded a more concentrated heat than coal, and was much 
more easily managed. It has been found, however, that by suitable 
fire-boxes and by more continuous and careful stoking, coal, which is 
cheaper than coke, can be used with advantage, while the steam blast 
ii^ the chimney destroys most of the black smoke which is caused 
lt>x the use of coal Many of the railways which established coking- 
ovens have abandoned them, and the quantity (1880) used in loco- 
cE^otives is very small, as compared with coal. 

Coke is almost always sold by weight ; but as, owing to its extreme 

poiosity, it will absorb much moisture, the quantity of water it may 

contain is an important consideration in determining its value when 

^v-eighed. Coke is occasionally sold by measure of bulk, the chaldron 

^^ 36 bushels being the unit employed in England; from 13 to 14 

cwt per chaldron being approximately the weight of good coke, the 

c^eosity or weight going far to determine the value of the coke as fuel 

for melting. Durham coke sells for about 16s. per ton, when the 

^^^ from which it is made costs 7 s. ; but the price fluctuates with 

^^ briskness of the iron and the steel trades ; and in busy times 

pnces are proportionately higher, and the profits of coke-burning 

S^ter. 

Considerable quantities of coke are exported to Spain, Russia, and 
^^er Continental ports for foundry use, and also for smelting ore ; 
'^^ though smelting is seldom carried on with profit, except in coun- 
^^ ^ere coal is plentiful and coke can be produced near the 
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collieries or fumacesy coke is occasionally imported for the smelting 
of local ore in countries where the protective duties hinder the com- 
petition of iron made elsewhere under more natural and more favour- 
able conditions. The export of coke beyond Europe is very small, 
India and South America taking the most, for use in the melting of 
foundry-iron and for other purposes in engineering factories. The 
total shipments of coke only reached 274,000 tons in i8j8, a very 
small quantity compared with that of coal. 

The sea freight of coke is charged by the ton of 20 cwt, but the 
rates are higher than for coal, because of the greater space occupied. 
But there is no fixed proportion between the weight of coal and coke 
occupying the same space; for coal varies much, and coke much 
more. The " keel " of coke used sometimes, though now (1880) veiy 
rarely, as a measure of freight on the Tyne, is by custom accepted as 
equal to 11 tons, while the keel of coal equals 21^ tons. 
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Pig-iron^ as the immediate product of the ore-smelting furnace, is 
iron in the first stage of manufacture, rolled or malleable iron being 
obtained by after processes. There are great differences in pig-iron, 
caused primarily by the quality of the ore, and then by the kind of 
fuel and the mode of smelting; and certain districts have, because of 
the ore and fuel there obtainable, and the methods of making, become 
associated with certain kinds of pig-iron. The principal difference in 
process is that between the cold-blast and the hot-blast iron. By the 
latter, much less coal, even allowing for that consumed in heating the 
blast, is required to melt the iron, and the melting is much quicker. 
Moreover, by the hot blast, more iron is obtained from the ore than 
is possible with the cold blast Except for special purposes, such as 
the making of high-class malleable iron of the Lowmoor kind and for 
certain kinds of castings, the cold blast is seldom used, and probably 
not more than three per cent, of the blast furnaces in the United^ 
Kingdom are so worked, for the superiority over good hot blast-iron i^s^ 
too slight to justify the much greater cost of production. But althougl^ 
the hot blast is applied so skilfully as to have overcome piejudi< 
which at first existed against it, and though high-quality pig-iron 
be produced by it from suitable ore, the extreme power of the h< 
blast when applied to inferior ore, undoubtedly produces iron mingU 
with impurities which the cold blast would have left behind in 
form of dross and slag. 

The best irons are made in Staffordshire, Derb]rshire, South Yoi 
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shire, Lancashire, and Lanarkshire, while the greatest quantity is pro- 
duced in and around the Middlesborough or Cleveland district. The 
name of the district is not, however, so sure a guide to quality as for- Local qualities 
merly, for the exhaustion of mines in some places, the opening out of 
new mines, the facilities for carriage from one to another, and the 
demand for low-priced castings, have entirely altered the traditional 
customs of the iron trade. In South Staffordshire, which formerly 
was the principal centre, many of the mines have been exhausted or Mines exhausted. 
so far worked out that the cost of getting the ore is too expensive, and 
inferior ores are brought from other counties to mix with the local Mixture of ores. 
sorts. In Scotland, also, although the reputation of particular kinds 
or brands has been generally maintained, the relative excellence of 
different brands varies from time to time. The constituent parts of iron varies though 
the ore are liable to variation as mines are further explored or new 
mines become associated with existing brands ; and as, moreover, the 
management of the blast-furnaces is occasionally modified, such 
changes are accounted for. The greatest innovation in the Scotch Cleveland iron 
districts is the import thither of the cheaper Cleveland iron, this «J«<»^»»»s««*^- 
conmierce having (1880) attained enormous proportions. On the 
other hand, Scotch, haematite, and other high-quality irons are im- 
ported into the Cleveland district to mix with the local iron when 
high tests are demanded. Large quantities of Spanish ore are im- 
ported into England for mixing with local ores in steel-making. 
The iron-making advantages in Cleveland are the abundance of the Local advanum 

, T^, ,.,.,, , r . J o' Cleveland. 

ore, the nature of the deposit which cheapens the cost of getting, and 

the close contiguity of coal and limestone. These advantages were 

developed by the skilful application of the hot blast; but the trade 

could never have attained its subsequent proportions, had it not been 

also for the unequalled facilities for shipment; this combination being shipping faculties. 

more favourable than that of any other iron-making district in the 

world. Cleveland iron is generally sold at a much lower price than iron sold at low 

that from other of the principal districts, and therefore commands 

a vast sale, notwithstanding its moderate quality ; this lower price 

being remunerative to the makers, because it is all applicable to the 

expenses of manufacture, without deduction for inland carriage. 

The best of the Scotch irons are distinguished by fineness of texture, Quality of Scotch 
the metal setting when cold into small crystals, which favour the *"'°* 

casting in the foundry of thin and sharply-defined forms, difficult of Produces fine 
attainment with the iron from other districts. Thin rain-water gut- *^** ^^' 
teiSy fire-ranges, and light ornamental castings are for these reasons 
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made with advantage in Scotland ; and Scotch pig-iron is sent to all 
parts of the island for mixing with local kinds. Mach skill has been 
exercised by the Scotch founders in making castings of the accus- 
tomed kind and form from the cheaper mixture of Cleveland with 
Scotch iron, but castings so made have not the quality which their 
appearance may indicate. Tenacity and toughness are the qualities 
most needed in cast-iron, but for a large proportion of iron castings 
neither superior strength nor fineness is deemed of great importance 
by purchasers, because the size and thickness of the castings may be 
so far in excess of what would be necessary to resist (with a consider- 
able margin of safety) the strains which will come upon them, that 
the inferior quality is never detected or is considered of no conse- 
quence ; sometimes, also, secondary reasons are the cause. Archi- 
tectural outline, the difficulty of casting large thin pieces, a thickness 
to allow for safety in carriage or for the wasting by rust are, rather 
than any precise strain to be borne, the circumstances which often 
guide the designer, who gives more thickness than would be necessary 
for the ultimate purpose if good quality iron were used. For cast- 
ings exposed only to compression, the strength in this respect of even 
the commonest pig-iron may be sufficient And even in such cast- 
ings as girders and long columns, exposed to transverse strains, archi- 
tects and engineers often consider it easier to allow ample form and 
thickness than to incur the trouble and expense of tests necessary 
to ensure a good quality. It is to this indifference, and to the measur- 
ing of cheapness by price alone, that the degradation of quality which 
has undoubtedly taken place in many kinds of English pig-iron during 
the twenty years ending 1 880 is mainly due. For the parts of engines or 
machinery, for pipes subject to high pressure, and for other uses where 
the iron is exposed to active and percussive strains, the higher qualities 
become of vital consequence. For purposes such as these, if there 
is any doubt of the quality, the tenacity or resistance to tension of 
the iron should be tested. From 5 to 14 tons per square inch <A 
sectional area are the wide limits of strain which different kinds of 
cast-iron will endure. Resistance beyond 8 tons may be considered 
as exceptional, it being obtained by special methods for particular 
purposes, such as for guns. For the iron of commerce a tenacity of 
from 5 to 8 tons is usual, and some strain between 6 and 7 tons is 
often specified as a minimum, and up to a strain of 2^ tons, there 
should be no loss of elasticity, />., of the power of recovery to the 
original form when the strain is removed. A working strain of 2 tons 
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for iron of ordinary quality is safe for steady loads, but where the iron 
will be subjected to percussion, only one ton should be allowed. A 
method more often adopted by engineers for testing cast-iron, is to 
try it in the form of a girder or beam, from the centre of which is 
suspended a weight, the load which is borne before fracture denoting 
the tenacity and toughness. A solid bar of rectangular section z 
inches deep, i inch wide, and 3 feet 6 inches long, is generally em- 
ployed, a standard size being convenient for comparison. The bar is 
laid on bearings 3 feet apart and loaded in the middle till it breaks ; 
from 22 to 36 cwt. ^xpressmg the wide range of quality in British- 
made irons ; a strength beyond 32 cwt., though sometimes obtained, 
being outside the ordinary range of the irons of commerce. The 
lower load generally indicates that the iron has been made from 
one inferior ore, or that there has been a large admixture of cinder 
iron, puddling -furnace slag, or similar refuse, which by the aid of 
the hot blast can be converted into so-called iron. A breaking load 
of 25 cwt can be usually endured by bars made from ordinary 
pig-iron, and this quality is sufficient for thick columns, short stan- 
cheons, or similar castings exposed mostly to compression. A test 
load of 28 cwt. is often adopted by engineers, because while it 
ensures a superior quality it is not so high as to limit greatly the 
competition in the supply. There are few kinds of hot-blast pig- 
iron made from any one kind of ore, which when re-cast will endure 
28 cwt on the test bar, but by the judicious mixture of two or more 
kinds 30 cwt. may be attained ; and this load is often specified for 
high-pressure pipes or machinery castings. Even higher tests may be 
obtained, but are seldom demanded except for special purposes, as 
it generally costs more than the mere comparison by extra strength 
^ould justify. 

But white for a home trade, the cheapest pig-iron may find the 

Readiest sale, the conditions are greatly altered when pig-iron is 

lx>ught for export to distant countries. Cleveland pig-iron is exported 

in liurge quantities from England to the Continent for manufacture into 

xx>lled iron and haematite pig-iron for steel-making, but Scotch iron is 

g^erally chosen for export for foundry purposes to countries beyond 

Kurope. The choice of pig-iron for export is determined greatly 

l^y Ubia contiguity of particular districts to the port of shipment, and 

it is because the cost of inland carriage bears a high proportion 

^o the value of the iron and to the sea freight, that the products 

of the blast-furnaces in the Midland districts cannot compete with 
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iron made on the sea-board. This limits greatly the export of pig- 
iron from Staffordshire, Derbyshire, and South Yorkshire, and gives a 
corresponding advantage to the Cleveland and Scotch irons. As, 
however, the cost of freight, duty, and other charges in the importing 
country are assessed by weight, and as these expenses are in the 
aggregate great in proportion to the first cost of so cheap a com- 
modity as pig-iron, it is evidently undesirable to attempt a saving by 
choosing an inferior kind, unless — ^for the purpose in view — the 
quality is absolutely of no importance. Thus, while it would be 
wasteful to buy high-quality pig-iron for casting into cannon-balls or 
fire-bars, it is generally profitable to select a good quality for engi- 
neers' foundry purposes. Scotch pig-iron is frequendy imported into 
foreign countries to mix with native iron of inferior quality, and also 
in many cases with scrap cast-iron. The quality of these local irons 
of course goes far to determine the kind of imported iron to be 
selected. The kind of castings to be made, the cost of freight, the duty, 
and how it is assessed, are also important incidents to be considered. 

Engineers and iron-founders who import pig-iron naturally acquire 
by experience a knowledge of their comparative values ; and those 
who are thus informed regularly specify the brands which they con- 
sider will suit them best. But for the reasons already stated, the 
quality of iron produced in any particular district is liable to variation, 
and a knowledge of these changes and the ability to take advantage 
of them, are niceties which pertain to those who confine themselves 
especially to this one branch of the iron trade. 

Pig-iron of special quality, such as the haematite from Cumberland, 
is exported for steel-making ; and this metal is sometimes sent out 
in the form of ingot-moulds to steel works, because of its ultimate 
value as scrap-iron for remelting when it has served its first purpose. 

Complete cargoes of pig-iron are conveyed coastwise and to Con- 
tinental ports; and powerful, strongly-built steamers are specially 
constructed for carrying such dead-weight cargoes ; while for ocean. 
voyages, sailing vessels are most often employed. But an entir< 
cargo of pig-iron involves high rates of insurance, especially in wint 
seasons. Pig-iron is often utilized as weight or ballast cargo at th 
bottom of a vessel which is to carry lighter merchandise above, an 
small quantities of lo to 50 tons are often shipped to complete c 
adjust a miscellaneous cargo. A shipload composed of pig-iron 
the bottom, and coal or coke above, is not uncommon, especially 
sailing vessels. 
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Pigs of iron weigh from 80 lbs. to 1 1 2 lbs. each, and, as preparatory 
to melting, or for convenience in inland carriage, can be broken by 
a sharp blow with a sledge hammer, a small steam-hammer being 
sometimes provided for the purpose where the quantity is large and 
frequent For making into malleable cast-iron and other purposes 
where the melting is performed in crucibles, light pigs of from 20 lbs. 
to 60 lbs. are usual. 
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RoUed iron (called malleable iron in some districts) as used by 
engineers may be divided into the following classes : — Rails, plates, 
sheets, bars, L bars, T bars, channel u bars, I joists, "L iron, bulb 
T iron, hoops ; numerous other special forms of iron being made for 
various purposes. The natural tendency of trades towards subdivision 
takes effect in the iron trade as elsewhere, and each of the classes 
enumerated above forms a specialty of manufacture separate from 
the other; for although certain makers do at the same works roll 
bars and plates, or joists and L irons, yet, owing to various economical 
reasons, such as the contiguity of suitable materials, facilities for 
delivery to the consumer, and other circumstances, the great bulk of 
each class is made at those works where little else than one or two 
of the various classes are produced. 

The trade has undergone great changes since i860, partly owing 
to alterations or improvements in the processes of manufacture, but 
mainly to the vast .increase in the number of rolling-mills, and the 
new localities into which the trade has spread The ironworks which 
have been established in Germany, France, and Belgium, not only 
produce what had formerly to be imported thither from England, but 
compete with England in supplying other countries. The trade- 
marks or brands of old-established makers in England still however 
maintain their reputation, and — by the protection they afford to 
purchasersi especially to those abroad, who have found by experience 
what quality is associated with these brands — command a higher price 
than iron unmarked or with brands of less repute. This difference in 
price is, in effect, a bonus or a premium of insurance paid by the 
purchaser to avoid doubt as to what he is buying. But although a 
preference is still shown for the iron of particular makers, the localities 
having traditional reputation can no longer maintain as exclusively 
as formerly the monopoly they have had in the manufacture of iron, 
and the condition of quality as ascertained by specific tests tends to 
put different makers on a level. Terms such as ''Best," ''Best 
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Best," " Best Staffordshire," though they may convey a definition of 
quality to those immediately concerned, and in regard to the iron 
supplied by well-known makers, are not accepted as sufficient by 
purchasers generally. 

Another condition of the trade in rolled iron, which is becoming 
gradually altered, is that of "extras." The current rates for rolled 
iron are based on certain accustomed conditions as to shape, dimen- 
sions, and weight of each piece. If anything outside or different from 
these conditions is required by the purchaser, extra prices are charged, 
which in some cases bear a high proportion to the nominal cost of 
the iron, and indeed in some instances the profit of the maker lies 
in these " extras.'* Makers have each their own rules^ and there is a 
general uniformity throughout each district, though the rules in the 
different districts such as "Staffordshire" or "North Country" do not 
exactly coincide. As improved or more powerful machinery b estab- 
lished, the limits within which the ordinary current prices prevail are 
extended, and in several instances Continental makers have led the 
way in such concessions. The rules which apply in regard to extras 
are approximately stated on pages 143 to 150 against each kind of iron, 
but these rules are subject to variation in special cases, for although 
price-lists are printed and rules established for extras, an ironmaster 
will not always offer such low rates in a price-current or in answer to 
a general inquiry, as he will when he has presented to him a specifi- 
cation containing the sizes, quantities, and quality of iron actually 
required, with the periods and conditions of delivery and payment 
He is then able to judge how far such an order will suit him at the 
particular time ; and if it is suitable, or if it be a large order, or if his 
works are not well employed, then in many cases he will relax tiie 
ordinary rules, and offer prices more favourable to the purchaser than 
the mere current price and the nominal regulations as to extras would 
afford. It is the function of the iron merchant or factor to act upon 
these circumstances, and where a miscellaneous list of plates, bars, or 
other kinds of iron is presented by a purchaser, to divide it, and to 
obtain each kind from the manufacturer best able to supply it. Am. 
acquaintance with the capacity of different rolling-mills and with th^ 
special facilities of each for making laige, long, small, or heavy pieces^ 
often enables the factor to supply a purchaser more favourably thar^B 
can any one manufacturer. 

The tests of rolled iron are generally directed towards ascertaiim.— 
ing tenacity, toughness, and elasticity. The tenacity or power 
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resistance against tension is in England and the United States 

expressed in tons per square inch of sectional area of the piece 

operated on (on the Continent in kilogrammes per millimetre), and 

the different qualities of iron rolled in England have a minimum 

strength of 17 tons (26*7 kilogrammes per millimetre) and a maximum 

of 28 tons per square inch (44 kilogrammes per millimetre). The 

elastic limit of the iron is, however, that which determines its value 

for most purposes, as after the strain on iron passes beyond this 

point, permanent distortion and rapid extension takes place. The 

limit of dastkity^ as it is called, is that amount of strain which the 

iron will undergo and still return to its original length when the 

strain is withdrawn ; and this limit varies from 30 to 50 per cent, of 

the breaking strain. Thus, an iron bar which mil withstand 22 tons 

per square inch before fracture, will, if it be of good quality, return 

to its original length afrer a strain of 10 or 1 1 tons has been imposed. 

After this iimit of elasticity has been reached, what is oa^tA permanent 

set commences, and the iron does not return. The ductility of the 

iron is shown by its elongation under tension, and in a piece of iron 

pulled asunder this elongation varies from \ in. to 2\ in. per foot. For 

ordinary structural purposes from f to i in. elongation per foot denotes 

a suitable quality, but from iron piled, hammered, and rolled from good 

scrap-iron, or otherwise specially prepared, li in. or more is obtainable. 

A greater ductility is not desirable for most purposes, and engineers 

generally prefer moderate ductility only, if they are assured that the 

m>n is tough and dastic enough to withstand sudden or percussive 

strains without fracture. There are other methods of ascertaining 

the quality of the iron, the choice of test being determined by the 

purpose for which the iron is to be used. Thus for boilers, the 

toughness of the iron to endure bending and the freedom from flaws 

*\¥hich exposure to heat would magnify, are the measure of value. 

^ blacksmith will by breaking or bending iron soon ascertain whether 

^t is suitable for his purpose, tests of this kind being sometimes speci- 

^ed either exclusively or in addition to tensile strains. The process 

^^f making horse-shoes is. generally considered a fair test of quality, 

^e bending, shearing, fullering (cutting close to the side), punching 

^mi naiI4ioleSy and other manipulation of the iron revealing any hidden 

learns or cracks: the same result occurring in the numerous engineer- 

5ng forgings, where flanging, bending, and side cutting are necessary. 

It may be said that a tensile test unaccompanied by other conditions 

^ nusleading, as extreme strength in this respect may be obtained 
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from brittle iron having a low elastic limit Some engineers prefer to 
measure the ductility of rolled iron by the reduction of sectional area 
which the stretching causes at the place of fracture, and from 5 to 20 
per cent, is the reduction from the original area which the different 
forms of iron rolled for structural purposes exhibit In England, for 
the highest quality of structural ironwork, the following tests are 
specified ; but in most cases, the test specified for L ^'^ ^ coi>^ 
sidered sufficient for the bar-iron also. 
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Bar-iron 24 37*7 

Angle-iron 22 34*6 ... 
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There are some defects inrolled iron whichare obvious on inspection : 
thus, cracks or seams may appear where the iron laminate^, showing 
that, in the process of hammering and rolling, the various pieces in 
the original pile have not been properly welded, and that dirt or 
scale remains in the interstices. Black lines, which betoken seams 
in the iron, though unsuitable for polished work, or for the journals 
of shafting, are not necessarily a sign of bad quality, as strong, tough 
iron, if made from scrap, is liable to such appearances. Iron which 
looks clean and sound when cold, may reveal flaws and cracks when 
heated and twisted on the anvil. Some iron (often owing to^the 
sulphur it contains) is " red-short," that is to say, it will not work 
well when hot, although when cold it may have a tough fibre. Cold- 
short iron (generally containing phosphorus) is brittle when cold, and 
though it may be worked successfully when hot by a skilful smith, it 
is useless for most engineering purposes. 

It is not expedient, for reasons already adduced, to export iron of 
low quality ; but except in special cases, such as when the cost of 
carriage, import duty, or other charges bears a high proportion to the 
purchase-money, and where, therefore, it is very important that the 
weight shall be as low as possible, it is not economical to demand a 
quality higher than is customary among makers of repute. If specially 
high qualities or exceptional guarantees are insisted on, the number 
of manufacturers who can and will compete is reduced, and the extra 
cost is more than proportionate to the advantage gained. In the 
case of wrought-iron for structures, such as bridges and roofs, it may 
be said broadly that if tests more rigorous than those tabulated above 
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be demanded, an extra price has to be paid, far greater than the extra 
advantage gained ; but if only a higher breaking test be required, it 
can be satisfied at the expense of toughness ; for, as just stated, by 
suitable material and methods of manufacture, a strong iron with a 
low elasticity may be produced as cheaply as iron of more moderate 
tensile strength having sufficient toughness. A skilful iron-maker 
can, if informed of the purpose for which the iron is required and 
the after treatment it is to bear, produce in many cases, even with- 
out extra cost, the quality which will meet these circumstances. 

The relative cost and selling price of different kinds of rolled iron 
are determined by various circumstances. Where the demand for 
any one kind is very great, certain economies are obtainable, as a 
wholesale trade is always more cheaply managed than a retail trade. 
Rails are an obvious instance of this, and so long as thousands of 
lails precisely alike are ordered at one time, every incident in the 
manufacture can be arranged in the most economical manner. 

Some forms of iron demand a higher quality of raw material or 
xnore elaborate or expensive working than others. This is the case 
often with large thin sections. In other cases, although more trouble 
Uay have been bestowed on the working, the shapeor thickness may not 
\yt £aivourable to good results. Thus, T bars, while about £^\ per ton 
clearer than L bars, are not — the original material being equal— of 
$uch good quality, because the method of rolling T bars to give them 
^heir peculiar shape, is not so uniform or effective as in the case of L 
l>ars. The hammering and rolling necessary for plates is more ex- 
X>ensive than the same process for ordinary bars, and the plates will 
^lot endure such high strains ; and as also there is some waste in 
shearing the edges of the plates to a clean and regular edge, they cost 
^sibout £y\ per ton more than the bars. 

The larger proportion of rolled iron used by engineers is made to 
^)rder for each particular case, and except for miscellaneous smithing 
;purposes, it is seldom kept in stock, either by the maker of the iron 
^r the user. The more usual sizes and sections of iron are kept in stock 
to some extent by makers and merchants, but as the length of bars, and 
the length and width of plates vary according to the required purpose, 
it is almost always necessary that the bars and plates taken from the 
stock must be cut to the desired sizes, this involving a waste very con- 
siderable in the case of large structures, and the cost of which has to 
be borne by the purchaser. Those therefore who order bridges, ships, 
or large boilers, should understand that they must give sufficient 
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time for the iron to be rolled or else pay higher prices to cover 
the cost of buying ready-made iron. To this Usage there are excep- 
tions. Manufacturers of tanks, boilers, or structures made con- 
stantly to similar sizes and designs, can keep rolled iron in store 
without loss. Bar-iron of all sizes necessary for smiths' work may be 
safely stored, because in any case bars have to be cut, and no extra 
waste is involved. Rolled joists are also stored by iron merchants, 
because there are certain sizes that are in constant demand by archi- 
tects and builders. But even in this case, joists have often to be cut 
to length, and the purchaser has to pay not only for the cutting, but 
for the pieces cut off to waste. When, therefore, any more than a small 
quantity of joists is required, it is usual to send a special order to the 
rolling-mill, so diat the proper sizes and lengths can be made without 
waste and without extra cost for cutting. 

Where the quantity required of any one kind of rolled iron is small, 
there is sometimes more time and trouble expended in obtaining it 
than for a much larger quantity, because it is not always convenient 
at a rolling-mill to put the rolls of suitable patterns into operation. 
For the same reason it is desirable in making a design, to avoid ex- 
ceptional or peculiar shapes, or even numerous sizes of iron. All 
the usual sizes of round, square, or flat iron can be easily procured, 
but engineers who are furnished with the pattern-books of iron mer- 
chants or makers are too apt to consider that all the sizes or shapes 
in the book are equally obtainable, and in quantities however small. 
But unless the pattern-book be quite new, probably some of the 
shapes shown are obsolete or the rolls worn out In other cases, the 
rolls for the exact pattern specified may exist at only one rolling-mill 
and the purchaser may have no option but to agree to the price an< 
the period of execution demanded. An engineer in an iron-makic 
country, can, as occasion arises, modify his design, or allow son 
latitude in regard to exact shape and size, so as to meet the 
difficulties ; and an engineer or purchaser in an importing coun 
should also allow some latitude in regard to possibly necessary mc 
fications. Sometimes an engineer, in his endeavour to make 
design as perfect or symmetrical as possible, will adopt section 
iron varying by fine gradations in different parts of a structure, or 
have shapes exactly appropriate to the purpose in view. More< 
to add to the difficulty, the quantity required of each kind m; 
very small In such a case, unless some reasonable departure 
the exact detail be permitted, much additional cost and very g 
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extended time in execution will be incurred. If, however, the 
quantity required of any sort of rolled iron be large, any existing 
section may be chosen, as makers will be glad to put in operation the 
necessary rolls, and even to provide new rolls which can be made 
or adapted at a cost of from ;^2o to ;^ioo. In any case it is eco- 
nomical to adopt usual sizes of iron, and to avoid small fractional 
dimensions ; plates within the limit of size described on page 143 so as 
to avoid extras ; L or T bars of even figures, such dimensions as 3 x 3, 

3 ^ 4» 3i + 3^9 being preferable to irregular or unequal sizes, such, as 

4 ^ 3i» And 3 x 2%, On the other hand, when the exigencies of 
design demand it, it is well to take advantage of the patterns that exist, 
and the preceding remarks are only directed towards a prevention of 
unnecessary expenditure where small quantities are required, and no 
exact adherence to precise dimensions is really necessary. 

The different classes of iron enumerated on page 135 may be 
described as follows. 

Raih, as forming a larger tonnage than any other kind of rolled 
iron, might, up to the year 1875, have been placed first in order of 
importance. In South Wales and the Cleveland district, nine-tenths or 
more of all the iron rails made in Great Britain have been rolled. It is 
needless to make any comparison of quality between these two districts, 
for the standard demanded by engineers has to be satisfied by each 
alike ; and although the nature of the pig-iron and coal and some of 
the details of manufacture differ, the finished rail can be made in either 
locality as required. The manufacture of rails is a staple industry 
in Belgium, France, and Germany, and a considerable proportion in 
these countries is made from English pig-iron, but everywhere the 
introduction of steel rails has reduced the importance of this branch 
of the iron trade. Rails are fully described in another chapter. 

Plaies are generally classified as for boilers^ tanks, bridges, and 
ships, and their quality may be broadly placed in the same order. 
First in quality come the celebrated Yorkshire plates made at Low- 
moor,r Bowling, Famley, and other works in the locality, and these 
stand apart from all other kinds. The high quality of these plates is 
obtained partly by the use of special material (cold-blast pig-iron for 
instance), but mainly by the elaboration and care in the manufacture. 
The iron is so carefully selected and thoroughly worked that all im- 
purities are eliminated, and the plates when rolled are practically 
homogeneous, showing no signs of imperfect lamination. These 
plates are used for the fire-boxes of boilers, where the intense hea) 
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would soon destroy inferior iron, for the entire substance of small 
boilers bent to sharp curves or subject to high pressure, and generally 
for places where iron has to be flanged, bent, pressed, or twisted in a 
manner which only the best iron can safely withstand. The tensile 
strength of these special irons ranges from 24 to 28 tons per square 
inch. There are many purposes for which rolled iron is needed, in 
which a high price for the material is of little importance compared 
with the ultimate cost of the manufactured article and the object in 
view. Amongst the varied engineering manufactures, the demand 
for these special irons is constant, and their high quality and the re- 
putation of the makers have been maintained for many years. But, 
while for certain situations such iron is suitable, it is not expedient to 
use it generally for structural purposes, or for any situation where the 
high price is out of proportion to the advantage gained. Thus, for a 
bridge, it is evidently not economy to pay a double price for iron, 
which for the purpose in view, possesses qualities — tensile strength and 
elasticity— only 15 or 20 per cent, above the iron generally used. The 
price of these high-quality plates is generally double, or more than 
double, that of ordinary boiler plates. For certain purposes, such as 
for the wrought-iron domes of locomotives, for superior tin-plates, 
and for conversion into crucible steel, iron made with charcoal 
fuel is preferred to the special brands just described. The freedom 
from sulphur which the use of charcoal ensures, and the method 
of manufacture, ensures a peculiar softness and homogeneity otherwise 
unattainable. There are very few ironworks in England where such 
iron is made, and Sweden is the chief seat of manufacture, the abund- 
ance of timber and iron ore and the absence of coal having led 
naturally to the establishment of such a trade. Charcoal has become 
much scarcer than formerly, and large quantities of coal are imported 
into Sweden from England, and some of the so-called charcoal-iron 
is wholly or partially made with coal fuel 

After the high-quality Yorkshire and charcoal plates, boiler-plates 
come first among ordinary irons, and while equal to a breaking straia 
of about 22 tons, approach nearer to the special irons described, 
above than do plates rolled for other purposes. According to th^ 
care bestowed upon them in manufacture they will withstand th^ 
constantly fluctuating strains caused by alterations of temperatiure, zxA 
may be bent to the curve of a cylindrical boiler and punched without 
damage. The plates used in bridges, girders, and similar structures 
should be of a quality good enough to endure without damage tho 
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punching, shearing, and other treatment necessary in manufacture. 
and to withstand without rupture a sufficient strain. The tensile 
strength of bridge plates usual in England is from 18 to 21 tons per 
square inch, and a ductility which gives from 8 to xoper cent reduc- 
tion of area at the place of fracture. Such plates cost jQi per ton 
less than boiler plates. Toughness and elasticity are of more impor- 
tance than a high breaking strain, and especially in the case of railway 
bridges which are subject to heavy percussions and vibrations. 
Tank-plates may be classed in regard to quality with bridge plates, 
any superiority they have being incidental to their lesser thickness and 
the greater working necessary in their production. Ship plates are, 
as a rule, inferior in quality to the bridge plates described above, and 
cost from I OS. to ;i^i per ton less. There is no good reason for this, 
and where no stipulation is made in regard to quality, and where 
mere cheapness of price is allowed to prevail by open competition 
among manufacturers, a ship and a bridge would probably alike be 
made of similar inferior iron. But the stipulations as to quality usual 
amongst the principal bridge engineers are higher than those by which 
a ship can (1880) obtain admittance to the usual desired classification 
at Lloyd's registry. As ships are exposed to strains which peculiarly 
require good iron to withstand them, one of the most useful alter- 
ations in the laws concerning ships would be an enforcement of a 
higher quality of iron, such as is even now demanded by the owners of 
first-class vessels who are not content merely to satisfy the demands 
of official inspectors. The use of steel for shipbuilding is raising 
the standard of quality. ' 

The extras on plates may be approximately stated as follows, 
though some makers concede rather greater latitude. If not exceed- 
ing 4 cwt. (in some districts 5 or 6 cwt., and in the north of 
England even 9 cwt.) per plate, 30 square feet superficial area, 
'5 feet length, or 4 feet width, the ordinary current prices are 
<*arged For every 5 feet additional length, an extra price of 
*os, per ton ; for every 6 inches in width beyond 4 feet, los. per ton ; 
^^^ any weight in excess of the standard up to 8 cwt., 20s. per 
^^ I and a further extra of 20s. per ton for every 4 cwt from 8 to 20 
*^'*^ ; or 20s. per ton for every 10 ft or part of 10 ft. beyond 30 super- 
"*^5^ feet Plates cut to irregular shapes are necessarily expensive, 
^'^^i if sizes or weights exceptionally large are wanted, special contracts 
^^st be made with the few makers who have machinery capable of 
P^'Oducing them. Plates, after they are rolled, are sheared on all 
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sides to a size which will include the desired dimensions, but it is not 
usual without special stipulation for the plates to be cut at the roll- 
ing-mill exactly true to absolute dimensions. Such work is part of 
the process of manufacturing the plates into articles of utility. At 
many rolling-mills, plates up to 12 in. wide can be obtained rolled as 
bars, that is, with edges true and square enough to obviate the necessity 
for cutting or planing. Indeed, at some rolling-mills with powerful 
machinery, plates even 30 in. wide are rolled as bars, and sold at the 
ordinary price for plates. The use of such improved machinery is 
(1880) tending to alter the old-established rules for extras as just 
described. 

Plates less than i in. thick cost from 5s. to los. per ton more than 
those i in. thick and upwards, and these thinner plates are used prin- 
cipally for tanks» gasholders, and similar purposes. Below ^ in. thick 
the word plate becomes merged in that of sheets^ and among English 
makers the thickness is no longer measured by fractions of inches, 
but by the Birmingham Wire Gauge {B. W. G.). Down to and inclu- 
sive of Na 20 B. W. G. (0*89 m.m.) sheets are known commercially 
as singles; from No. 20 down to and including 24, as doubUs; and 
below this as laitens^ the price rising in corresponding order. Besides 
this, if sheets are wider than 3 ft or longer than 8 ft, or in any way 
have a larger area than 24 superficial feet, an extra price is charged, 
which mounts up from 10 to 40 shillings per ton very rapidly as the 
area is increased. Sheets after they are rolled are generally annealed 
to render them ductile, and are then in some cases re-rolled to give 
'them a smooth surface. 

The highest quality sheets are those made with charcoal fuel, which 
because of its freedom from sulphur, produces a very high quality of 
iron. Such sheets are made in small quantities in England, and cost 
about £,% per ton more than ordinary sheets. Sheet-iron of very 
high quality is made in Russia, charcoal not only being used as fuel 
for the ordinary purposes, but again after the sheets have been rolled ; 
numerous sheets being piled together cold with charcoal between 
them, and hammered in a peculiar way. Sheets so made have a 
smooth glossy smface, unattainable by other means, and are not so 
susceptible to rust as ordinary sheets. They are used for the outer 
casings of locomotive boilers, as a casing to the wood lagging of steam 
cylinders, and for other purposes where a very smooth surfiEu:e is re- 
quired. In Russia they are even used — generally unpainted — as roof 
covering. They cost much more than ordinary sheets. 
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Though sheets' are manufectured into innumerable articles' of 
utility, they are of interest to engineers chiefly because of their use as 
galvanized corrugated roofing-sheets, of which very large quantities 
are made in England. The galvanizing protects the iron from cor- 
rosion, and the corrugations give great strength and stiffness to the 
sheets; the depth of flute determining the strength. In England 
the usual widths of the fluting are 3 in. and 5 in., and the depth 
ranges from one-fourth to one-fifth of the width. But as the strains 
during the process of corrugating test the quality of the iron in pro- 
portion to the depths of the flutes and the thickness of the iron, there 
is a tendency to make cheap sheets with shallow flutes, while engi- 
neers who want sheets for structural purposes often specify deep flutes. 
Galvanizing is an'arbitrary and misleading name which has been applied 
to the process of coating iron with zinc or spelter. The value of the 
galvanised sheets depends upon the quality of the iron, the quality 
of the spelter, and the care with which the process is performed. 
Although a certain minimum quality of iron is absolutely necessary to 
allow sheets to be rolled of the required thinness, yet, with this pro- 
viso, large quantities of inferior sheets are made, which, if carefully 
examined, will be found to have minute cracks or a blistered surface. 
Sheets of this kind will not hold the spelter properly ; cannot endure 
the corrugation without risk of damage, or if safely corrugated, will not 
endure curving afterwards; and when exposed to the weather, soon 
become rusty. Charcoal sheets for galvanizing, although they can be 
obtained if really required, are not an ordinary article of commerce. 
The sheets that are sold at extra prices by manufacturers for galvanizing 
and other purposes, ui^der the name of " charcoal sheets,*' are often 
made only with selected coal fuel and carefully worked. 

Galvanized corrugated sheets are made of various thicknesses, 
from No. 16 B. W, G. to 28 B. W. G., but for roofing and other 
ordinary purposes sheets thicker than 18 B, W. G. are seldom used. 
This is the gauge preferred by engineers in England for first-class 
work, but the sheets generally exported are of the thinner gauges, and 
in the English colonies especially, Nos. 24 to 28 are in constant de- 
mand, as the thinner sheets, though dearer per ton, cover more surface. 
The price of galvanized sheets, depending as it does on the current 
value of spelter as well as of iron, has no uniform relation to the 
prices current for iron, but assuming that spelter is selling at ;^2o per 
ton, then when boiler plates are selling at ;^io per ton, galvanized 
corrugated sheets from 16 to 28 B. W. G. would sell from ;^i6 to 
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;£'25 per ton, the thinner sheets being the dearest, not only because 
Depends on price the thinner iron is the more expensive, but because in these sheets 
•pe er. ^^ proportion of spelter to the weight of iron is the greater. On the 
other hand, if deep flutes be required, the thick sheets will not so 
readily bend as thin sheets, and tougher and dearer iron becomes 
PjJ^^K for necessary. High-quality annealed sheets galvanized and cold rolled 
but not corrugated are made for working into articles of utility. Such 
sheets cost from ;^5 to ;^i2 per ton more than ordinary galvanized 
sheets. When for use by the first purchaser in the country of manu- 
factvire, galvanized sheets are sometimes merely bimdled together ; 
but for shipment it is usual to pack them in cases, the cost of which 
adds from 15s. to £^\ per ton to the price. But for protection from 
sea water, and in order to preserve the good appearance of the sheets 
for re-sale, the sheets are ofren enveloped in felt wrappers, sealed 
with pitch, and then packed in cases. 

e^l^MTBheeta Since the process of galvanizing was first introduced, manu- 
facturers have acquired by experience increased aptitude and skill, 
which have enabled them to produce good sheets at a less cost than 

Hm led to making formerly. 3ut unfortunately, increased knowledge has allowed the 

production of sheet iron and galvanized sheets which, while of an 
Inferior aheetm inferior quality, look good enough to be saleable. There is no case 

where cheapness obtained by inferior quality is a falser economy than 
with galvanized iron, for the deterioration, when it commences, is in 
such sheets so rapid as to be out of all proportion to the first saving 
which may h^ve been effected in price. 

Bar iron. Square, flat, round, and other forms of iron used by blacksmiths, 

Merchant-bars. and included in what are known as merchant-bars are made o^ 

various qualities, a proper choice depending of course mainly on th^ 
Well-known purpose for which the. iron is required. A foreign purchaser whc7 

DrandSa 

wishes to be safe can, as already stated, protect himself by stipulating 
for the brand or trade-mark of a well-known maker ; but in distant 

St* Tradb-marks, countries a good deal of juggling takes place with regard to trade- 

marks. Indeed, there are large quantities of iron rolled in England 

Fallacious brands. Specially for export with marks having some traditional importance 

to a foreign purq^aser, but which are unknown among English users, 
and which may long ago have ceased to possess any real value. 
The true quality may, however, be ascertained by the following tests, 
which can only be borne by first-class iron, such as is sold by manu- 
^ facturers of repute. Samples should be notched and bent back cold 
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to show the fibre of the iron. Both B and BE bars should endure 22 

tons tensile strain per square inch with the grain of the iron. Square 

or round BB iron being forged hot may be punched with a punch 

one-third the diameter of the bar, at a distance of li diameters 

from the end of the bar, and a second hole, at right angles to the 

first, at three diameters from the end of the bar. The holes may 

then be drifted out to ij times the diameter of the bar, and the sides 

of the holes being then split the ends must admit of being doubled 

back without fracture. Flat bars not exceeding f in. thick may be 

bent with the grain to a radius of 2^ times their thickness without 

fi^acture. B bars may be punched as above, and drifted out to the 

diameter of the bar, and the sides of the holes should admit of being 

t>eiit outward without fracture. Flat bars not exceeding \ ia thick 

nciay be bent with the grain to a radius of three times their thickness 

^'•^ttout fracture, and should endure punching and drifting also. 

^ound, square, and flat merchant-bars of all sizes from \ in. to 

S in. wide are sold at ordinary rates, but below these dimensions the 

r^^tes generally increase 5s. to los. per ton for every yV ij^- reduction. 

-^tiove 3 in. prices also increase rapidly, so that bars 6 in. diameter 

^<^st from jQ^ to jQ$ per ton above the ordinary rates ; the number 

^^ ironworks with machinery capable of rolling such large sizes is 

Q^uch less than for ordinary bars ; and sometimes such bars are forged 

Under the steam-hammer. Whatever be the thickness, if the size 

c>r length involve a greater weight than 6 cwt., extra rates are charged. 

^^t bars from i in. x ^ in. to 6 in. x i in. are usually sold at current 

'^tes, and extra prices are charged for larger or smaller sizes, but 

^derbars, up to } in. thick, made for use as plates, can be purchased 

^t the price of plates. Variety in the lengths tends to cheapen the 

selling price of bars, especially where some long lengths are required, 

^ bars which in the process of rolling fail to attain the extreme 

dimensions can be cut to the shorter lengths instead of being wasted. 

Bars of L or X fonn are rolled of all sizes, from i in. wide to 8 in. 

^<ie,but the greater number of sections between these limits are of 

^mensions between 2\ in. and 5 in. If not thinner than \ in., 

sections as narrow as 2 in. can be purchased at the current rate, but if 

thinner than J in., then from los. to 20s. per ton extra is incurred. 

*^ ordinary current price is paid for all sections from 2 in. wide up 

to and including 8 united inches. That is to say, a section of 3 x 5 in. 

^r 4^ 4 in. will, as not exceeding 8 in., be deemed ordinary, but for 

^ery inch beyond 8 ia, an extra of about los. per ton is imposed ; 
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and moreover, if by reason of the thickness of the bars, a weight of 
about 4 cwt. is exceeded, an extra charge per ton of about 5s. is 
made for every cwL in excess. Above a certain limit of length (which 
ranges at different rolling-mills fromao to 40 feet for L l>^^ ^^^ 20 
to 30 ft. for T bars) about ss. per ton is charged for every 5 ft of extra 
Limits of length, length. The exigencies of transport generally render pieces longer 

than 30 feet undesirable, but where the total length does not exceed 
40 ft. it may be cheaper to make the bars in one length, and to pay 
extra carriage rates, than to divide and joint the bars. As the sizes 
become larger, so also must the thicknesses be increased, as thin iroa 
becomes cool too soon while passing through the rolls. Thus bars 
5 in. wide should not be thinner than \ in., 4 in. bars than \ in., 3in. 
bars than ^ in., and so on. These limits may, however, be slightly 
overstepped by care in rolling, for which extra prices are charged. 

As stated on page 139, the uron in L hars is generally better, and 
of more uniform quality than that in X bars, as the grooves in the L. ^^ 
rolling-mill are arranged so that the pressure upon each side is more 
equally applied than is the case with X hars. On the other hand, a 
X section is more symmetrical than an L section, and affords more 
convenient opportunities in a structure for joints and connections. 
L bars are cheaper than X bars, partly because the process of manu- 
facture is slightly easier, but mainly because the quantity manufactured 
is very much greater, rendering special arrangements feasible, and 
increasing the competition of makers. It is in these forms of bars that 
steel is most likely to supersede iron. 

Bars of all kinds as sold from the rolling-mill are only approximately 
straightened and are not cut to exact lengths, these being operations 
belonging to the boiler-makers, bridge-builders, or others who make 
them into articles of utility. 
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The use of I iron has very much increased during the twenty years 
ending 1880, but at no time since its introduction has such iron been 
so extensively used in England as on the Continent; and the quantity 
made in France and Belgium as compared with England is very 
much larger than is the case with any other kiiid of rolled iron. Al- 
though rolled iron joists can be made of a good quality, as they 
at most of the English mills and at some of the Continental mills, 
large proportion of the foreign iron is of inferior quality, and some 
it is very bad. The method of rolling, while it works and compresses 
the web, puts little direct pressure on the flanges, and if a bar were 
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dissected and the web and flanges tested separately, the latter would 
be found inferior. Such iron betrays its quality if it be bent, welded, 
or smithed in any way ; and unless a good quality can be ensured, 
such a treatment of it should be avoided. It is usefully and well ap- 
plied for floor-joists or other girders of small span, for cross-girders in 
narrow bridges, or as longitudinal rail-bearers in a bridge. It is also 
used — especially on the Continent — for the rafters of trussed roofs, 
where in England T iron or a riveted girder would be preferred In 
price, joist-iron v^es according to the section and quality. 

Small and narrow sections, such as a depth of from 4 in. to 7 in., 
and a width of from 1 in. to 3 in. are the cheapest, the 'price rising 
slightly up to sizes 9 in. deep and 4 in. wide. Beyond these sizes the 
price increases, so that joists 12 in. deep and 6 in. wide would be 
from;£'i to £,2 per ton dearer; while if wider flanges be required, 
the price would be still higher, and the quality of the flanges probably 
inferior. Joists more than 1 2 in. deep can seldom be used with advan- 
tage, and above these dimensions riveted girders are in England gene- 
rally preferred, though on the Continent, sizes up to 20 in. deep are 
constantly used ; while as a tour deforce they have been rolled as deep 
as I m^e (39! in.) In this case, by an ingenious machine with nume- 
rous rolls, the flanges are compressed as well as the web, and if such a 
method of manufacture could be applied to all joists, their quality and 
usefulness would be greatly increased. The smaller sections can gene- 
rally be purchased up to 25 ft. in length, without extra charge, and the 
larger sections up to 20 ft If these dimensions be exceeded, an extra 
price is incurred, somewhat in the same ratio as for T iron. But with 
joists, as with other rolled iron, exceptions are made to the rule when 
the transaction is in other respects favourable to the manufacturer ; 
and sometimes in such cases, lengths varying from 20 to 40 ft. are 
supplied without extra charge. 

Rolled joists are kept in store by iron merchants in most large 
towns, so that builders can purchase them as wanted, but, as already 
stated, in such cases the expense of cutting to length has often to be 
incurred, which, together with the value of the piece cut off", brings 
the retail price generally £^\ to J^,'^ above the current price at which 
such joists can be bought at the rolling-mills. The ordinary practice 
is to cut the ends of the joists hot as they leave the rolls, and a length 
which is within i in. of the specified dimensions is considered sufli- 
dently accurate. If cut at the rolling-mill to exact lengths cold, an 
additional cost of from 3s. to los. per ton is incurred. 
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Channel u iron bears somewhat the same relation to I iron as 
a T does to an L section, and although extremely useful in many cases, 
their one-sided shape renders them less easy to bend and less con- 
venient for connections than the double T* 'I'^^ smaller and nar- 
rower sections are the cheapest, and in this respect, and in the rules 
by which extras are charged, they may be classed with I joists, as 
also in regard to the fact that they are largely made in Belgium and 
France. The prices are generally about £,\ per ton higher than the 
prices of joists. • 

"L iron and bulb iron are used principally by shipbuilders, and cost 
about the same as T ^^s. Hoop iron is made of many qualities, 
the cheapest being used by builders for bonding brickwork together; 
a better quality is made for hooping casks ; and the best for enclosing 
bales packed tightly by hydraulic pressure. Hoop iron of ordinary 
sizes costs about the same price per ton as that current for boiler 
plates. If the thickness be less than 19 B. W. G. for i in. wide, or 
17 for 2 in. wide, extra prices are charged. Steel hoops are coming 
into use instead of iron hoops where strength is of importance. 
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Sted has three main qualities which distinguish it from iron, (i"^ 
Its superior strength; (2) its durability or resistance to wear o^^ 
abrasion ; and (3) its capacity for being tempered, although for thS^ 
latter purpose the mild steel used in structures is not suitable. It -S. 
its strength which renders steel suitable for structures (ships, bridg^r^ 
roofs, &c.) ; its strength and resistance to wear, which adapt it for boil^^: 
and machinery ; its durability against abrasion, which makes it ^ 
valuable for rails, railway-points, wheel-tires, toothed wheels; and its 
highest quality — the capacity for being tempered — ^which distinguishes 
it from all other materials as alone suitable for cutting-tools SLxid 
springs. The employment of steel for these very different purposes 
may be further elucidated as follows. 

In estimating the qualities and cost of steel or the expediency 0/ 
using it instead of iron, the revolution caused in steel-making and the 
steel trade, by the Bessemer inventions, must be carefully borne in 
mind. So widely different are the old and new processes by which 
steel is made, and so subtle and minute the causes which produce 
wide diflferences of quality, that even the name itself Stul has become 
a subject-matter for dispute, and one in which no authoritative standard 
or definition has been agreed upon. The old plan of making crucible 
steel by an elaborate process from high-quality Swedish iron is sti^ 
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carried on, principally at Sheffield ; and the finer articles of utility, such 
as turning-tools, punches, chisels, screw-taps, dies and cutlery, are made 
from this kind of steel as formerly. But the Bessemer inventions, by 
which steel is made directly from pig-iron, and the after inventions of 
Siemens and others, by which steel is either produced from scrap 
steely pig-iron, or even from the richer iron ores without the in- 
tervening pig-iron process at all, or from a mixture of each, are the 
causes which have rendered steel cheap enough to be available to the 
engineer for purposes never practicable before. The advantages 
afforded by the use of steel for rails are described in another chapter; 
but it may said here that it was not only the high price of crucible 
steel that prevented its application on a large sciale for rails, bridges, 
and constructional purposes, but also because steel-makers had 
formerly too little knowledge of engineering, and of the various strains 
to which their products would be subjected, and too little experience 
of their action imder varied circumstances, to manufacture in each 
case the most suitable quality of steel for the work required. High 
tensile strains were aimed at even for purposes where only moderate 
strength was needed, and the strong steel so produced did not afford 
the toughness which was needed, and the failures that resulted from 
such misapprehension did much to shake the faith of engineers in 
steel as a new material for structures. 

The use in structures of Bessemer steel. Which is here meant to 
include the steel made directly from iron by any of the successful 
modem processes, was for some time after its invehtion in a transition 
state, imsatisfiactory alike to engineers atid to steel-makers \ and even 
since the manufacture of steel has been rendered more certain, there 
are various secondary reasons which limit its use. Many of these have 
been already alluded to imder the head of bridges. At first sight, 
there appear so many advantages in using steel, that it may seem 
astonishing that boilers, ships, or bridges are made of anything else. 
But on closer investigation, the question is found to be a complex 
one. The^ensile breaking strength of steel for these purposes may be 
roughly stated as from 40 to 100 percent, more than wrought-iron, and 
about the year 1877, the prices of iron and steel, having continued to 
approach since 1870, were in about the same ratio. But as the cost of 
the iron or steel is only one out of many expenses of manufacture, even 
if the weight of a boiler, bridge, or ship could be reduced one third, 
the cost would still be greater, even if the same strength were main- 
tained The cost of steel bars and plates has since 1877 approached 
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by Steady gradarions nearer to that of iron, and as the process ol 
making steel is simpler than that of making wrought-iron, it may be 
expected to maintain a price not very different if suitable raw material 
be obtainable. But while experiments have shown that steel may be 
one half and more stronger than iron, engineers, for reasons stated below, 
have not yet placed that confidence in it which its strength and the 
certainty with which it can now be produced would warrant. Steel is 
not so easily welded as iron, and, even in more ordinary smithing pro- 
cesses, unequal heating may alter its temper. It is due to the risks of 
welding that steel chain made of the shape usual in iron is unknown to 
to commerce. ^Toreover, steel is more liable than iron to damage from 
such operations as the punching of rivet-holes, which tend to weaken 
the surrounding parts. And the homogeneity of steel, which is an ad- 
vantage in many respects, allows a crack or flaw, when once com- 
menced, to spread in a way that is impossible in fibrous wrought-iron, 
where a crack has to take a fresh departure at each fibre that it meets. 
The annealing of steel, after it has been punched or subjected to cold 
hammering, generally restores it to its original temper, and many of the 
other difficulties and the supposed objections to its use have disap- 
peared as workmen have become as used to it as they had been to iron; 
and the success hitherto (1880) leaves little doubt of its ultimate adop- 
tion for general purposes, where only simple and moderate smithing 
and welding is required, and especially in structures so designed that 
simple rolled bars or plates may be used without smithing. But as 
already stated, most of the accidents with steel arose from the desir^=: 
to utilise too fully the strength of the new material, and when steel equa^ 
to a breaking strain of 40 tons per inch was preferred. And as th^= 
capacity of elongation and the toughness to resist bending becom^= 
less as the hardness and tensile strength increase, such steel was muc^B 
more liable to fracture from percussion or from other treatment t ^ 
which structures during manufacture or use are liable than mild stee^ ^ 
The real value of either wrought-iron or steel depends not only on 
ultimate breaking strength, but on the limit of elasticity, and steel h 
a much higher proportionate limit than iron. Thus, while iron 
20 tons breaking strain will have 10 tons as a limit of elasticity, 
Lowmoor iron of 28 tons breaking strain 14 tons; steel of 36 t 
will have a limit as high as 26 tons. In the case of the steel pi 
used for shipbuilding in the Royal Navy, a strip is cut from ev 
plate and tested, and it is (1880) specified that the breaking 
shall not exceed 30 tons per square inch, but that there shall 
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such ductility that a piece of 8 in. long shall stretch 20 per cent 
before fracture. Up to 1875 such a condition would have been 
prohibitory. By the use of such steel the weight of a vessel may be 
greatly reduced, and the plates will safely endure the collision or inden- 
tation which would destroy iron plates. There remains still the great 
advantage of a reduction in weight which the use of steel allows ; and it 
is in cases where this is of the first importance, as in long-span bridges 
(already described) and in vessels for carrying heavy as distinguished 
from bulky cargoes, that steel is most advantageously employed. 

Boilers of steel have, besides the advantage of lightness, that of 
allowing, through their thinness of shell, a more rapid transmission 
of heat to the water, and having a smoother surface there is less 
liability to scale ; steel is also a better transmitter than iron. And 
as even the best Yorkshire plates which are used for the exposed 
parts of boilers are occasionally found defective, the more certain 
steel is becoming preferred, and is cheaper. 

Steel when manufactured into articles of utility cannot be easily 
distinguished from iron, and the want of some ready mode of satis- 
fying themselves that proper steel has been employed, is one of the 
causes which disincline engineers from allowing its use. Some 
authoritative brand or hall-mark seems needed to verify the origin of 
each separate piece, for the testing a portion of every piece is trouble- 
some and expensive. This verification of quality is more important 
than in the case of iron, where the inferiority of any particular piece 
would probably be, at most, 10 per 'cent. ; while, if iron or bad steel 
be substituted for the prescribed steel, the difference might be 50 per 
cent As in the Bessemer process, from 5 to 10 tons of steel are 
** blown " or " converted " at the same time in one vessel, it would ap- 
pear that the chemical and mechanical tests which are usually made 
should suffice for all the steel so converted at one time, while in the 
crucible steel, where each vessel contains only from 60 to 120 lbs., 
tliere is not the same certainty that the contents of numerous 
<^rucibles will be alike. 

While the demand for steel remains comparatively small and un- 
certain, its price cannot be stated with the same precision as the prices 
of iron. Steel plates for boilers cost (1880) nearly double the price 
o£ iron plates; while steel plates for bridges or ships, can be pur- 
diased at about £/^ per ton more than iron plates for similar 
purposes. Steel bars of L or T form can be purchased at from 
^^3 to jQs more than for iron, but the number of section patterns 
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is much smaller than those available in iron, though as the demand 
for steel increases, it may be expected that the forms and sizes of it 
will become as numerous -as in iron. And it is in L> T and other 
forms used in structures, rather than in the round and square forms 
used for smith's work, that steel is likely in the future to supersede 
iron. Steel sheets useful for many purposes, but not often to engi- 
neers, cost from ;^5 to ;^io more than iron sheets of good quality 
used for galvanizing. In the case of steel, as of iron, competition is 
not limited to England, and many of the Continental manu£3u:turexs 
are enterprising enough to offer great inducements to English pur- 
chasers. There is no doubt that in England and on the Continent, 
if the use of steel became extended, and a demand arose for it, the 
expenses of manufacture would, as in the case of rails, be lessened 
as the quantities became greater^ and the prices would approximate 
more nearly to those of iron. It is (1880) too soon to state the 
extras which will be reckoned on the current prices of steel for excess 
in size or weight beyond the ordinary sizes, but both in regard to 
bars and plates much larger sizes are allowed without extra charge 
than are customary in iron. 

Steel owes much of its homogeneity and close grain to the treatment 
it receives by hammering and rolling after it has been cast into an ingot 
It is for want of such after treatment that steel castings do not offer 
the tenacity and ductility of wrought steel. Molten steel, after beii^ 
cast, chills more quickly than iron ; the process of casting is not so 
easy; there is more risk of unsoundness; and for these reasons, 
steel cast into irreg^ar shapes, unless it be afterwards compressed, 
hammered, or rolled, always offers a strength inferior to that of simpler 
shaped rolled steel bars. Whitworth's process of compressing steel, 
castings while in a semi-molten condition, was introduced to meet thes^ 
objections, and so far as it has been applied — chiefly (up to 1880) for 
military purposes^ such as guns and torpedo-cases— it has proved very 
successful. The application of steel to general purposes, such as th^ 
parts of large steam-engines and machinery, will much depend on 
whether it can be produced of good quality in large masses without 
forging. It is largely owing to the difficulty of obtaining sound steel 
castings of irregular shape, that malleable cast-iron is so extensively 
used. Made from high-quality (generally hsematite) pig-iron, sound 
castings are more easily made than in steel, and such iron castings are 
then, by a peculiar process of annealing, partly decarbonized and ren- 
dered so tough as to withstand bending or percussion without fracture; 
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But simple steel castings, when sound, offer considerable advantages 
over iron castings, where great strength and reduction in weight is 
required ; especially where a greater resistance to wear and abrasion 
is of importance. They even take the place of wrought-iron for 
irregular shapes, where the cost of forging or smithing is great ; but 
in such cases, care must be exercised in their introduction, as though 
in such steel castings a higher tensile strength is obtained than in the 
best Yorkshire iron, there is little elasticity, so that scant warning 
would be given of their ultimate fractiure. Steel castings compare 
most favourably with iron castings under tensile strains, as they have 
a tenacity three times or more than that of cast-iron, or over 30 tons 
per square inch. The value of resistance of steel to torsion is, as 
compared to wrought-iron, as 2 to i, so that wherever torsional 
strains have to be endured, as in screw-shails of steam-ships, steel 
is of high value. Owing to the expense of forging and rolling long, 
heavy, round iron, steel for screw-shafts or for screw-piles is often 
cheaper than the same forms in iron. And as steel has also a much 
greater resistance to abrasion than iron, toothed wheels are for this 
reason often made of steel 

Steel is gradually being introduced for various purposes where 
formerly only the best brands of Yorkshire iron were used; and 
merchant-bars of steel can be purchased at much lower prices than this 
quality of iron. It is not so much the ultimate purpose^ as the treat- 
tnent to which the steel will be subjected while being converted into 
articles of utility, that determines the choice. 

Such articles as turning-tools, screwing-taps, chisels, files, saws, 
sue usually made from crucible cast-steel, which ranges in price from 
-^30 ^o jQ^^ P^r toi^ y but some special kinds of tool steel cost more 
than jQioo per ton. The higher grades of crucible steel are melted 
&om the best brands of Swedish iron, which vary in price from ;£i2 
to ^30 per ton ; so that the quality of steel may be infinitely varied, 
according to the mixture of high or low-priced iron. 

Tool cast-steel is made in bars of various shapes and sizes, such 
as square for turning, slotting and planing tools ; round, for taps, 
riniers, drills, milling-tools, dies ) flat, for turning and slotting-tools 
and shear-blades ; round-edge, for chisels and riveting-snaps ; octagon, 
for chisels and snaps. Various tempers are required for these dif- 
ferent purposes, and the maker should always be informed of the 
particular purpose for which the steel is to be used. For want of 
such knowledge, steel, though of good quality, is often not adapted 



Advantftffea of 
steel casnngs. 



TensUe strength. 



Steel in torsion. 



Steel shaftins and 
ftcrewrpiles. 



Steel instead of 

high-quality 

iron. 



Prices of crucible 
steel for tools. 



Various shapes of 
tool steel. 



Various tempers. 



156 



Maiheson's Aid Bd^k. [Chap, xviii. 



Good steel saves 
expense. 



See Machine- 
tools, 
Chap, XXIII. 



Shear-steel for 
welding. 



Spring steel. 



for the purpose in view. It is false economy to use anything but 
crucible cast-steel of good quality for tools working upon metal^ as 
the higher cost of good steel is more than repaid by its greater 
durability, and the great saving of time in resharpening. But prices 
more than proportioned to their value are charged for some of the 
best known brands of steel. 

Shear-steel is generally used for welding purposes, and varies in 
price from ;^3o to £60 per ton, the higher qualities being used for 
machine cutting-tools, composed of steel and iron welded together. 
Railway springs are made from various qualities of spring steel, 
which are known in the trade as Swedish spring steel, i.e., rolled fix)m 
Swedish bar-iron cemented, and not from Swedish-Bessemer-steel ; 
British crucible cast-steel ; Siemens-Martin steel ; and Bessemer steeL 
The bulk of the laminated springs are made from Swedish or Besse- 
mer-steel. The Swedish steel springs first named in -the above 
category cost from jQ6 to ;;^io per ton more than the latter. 

[See also Contract and Purchase : Purchase for Export : 
Iron Roofs and Buildings : and in Part I., Bridges.] 




CHAPTER XIX. 

THE PURCHASE OF STEAM-ENGINES. PORTABLE ENGINES. 
GAS-BNGINES. HOT-AIR ENGINES. WATER-ENGINES. 

There are three natural Ntinmi louree* 
sources from which mechani- 
cal power may be obtained 
in substitution for animal 
force — the Wind, the gravity- wind, wmter, 
torceofWater,andthe poten- 
tial heat-force of Fuel. Fuel 
. utilised in several ways, 
but amongst them the steam-engine has hitherto proved tq be the 
tnost convenient and useful in the majority of cases, the exceptions 
being generally those where only a small power is desired. As, how- 
ever, the effective force afforded by the combustion of fuel, even in , .'a«> <<>«* 
t.he best kind of steam-engine, is still far below the theoretical heat- eocine*. 
force of the fiiel, and as, moreover, there are certain inconveniences 
'Which attend the use of tlie steam-engine, constant attempts are other kinda or 
xnade to discover other methods of transmuting heat into mechanical str/agr na. 
force, either by improvements in the engine itself, or by means which 
avoid the use of steam altogether. Among the latter, gas-engines, 
liot-air engines, and even electric -engines find advocates ; while out- 
side any category of heatTmotors, water-engines are available, not WMer-eDBin«. 
only as original motors where there are natural sources of water, but nt^T^HS^H^^siot 
also forgiving effect to the gravity-force of water which has been o'^*-™""'/'*'''' 
pumped up by a steam-engine or other prime mover at a distance. 
It is not intended here to describe or suggest any new method, but 
only to draw attention to the circumstances by which the value of 
Steam-engines and the substitutes above mentioned is determined. 
The primary measure of value in a steam-engine is its power ; but 
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this, as it is derived from the fuel consumed iti the furnace of the 
boiler, depends in the first place on the size or capacity of the boiler 
and furnace. The gross heat-force being thus arrived at, the net 
effective value depends on the waste or loss between the heat-force 
units contained in the fuel and the mechanical-force units given out ; 
this waste or loss depending on the design and construction of the 
machine. Such a simple measure, though that generally prescribed by 
theory, is not however sufficient ; for it is the suitability of an engine 
to the special wants of a purchaser which determines its value in any 
particular case; and the power which one engine as compared with 
another will give, is only one out of many points which have to be 
considered. 

The diversity of purposes to which the steam-engine is applied has 
been met by a corresponding variety in the kinds of engines ; and 
this variety, though advantageous in the wide choice it affords, is often 
a source of perplexity to the purchaser. Inventors and manufacturers 
draw attention to the points of excellence in their machine, to the con- 
veniences it affords, and the difficulties it overcomes ; and till another 
set of conveniences and difficulties is considered, it might be thought 
that one particular engine must be the best for all cases. Precedent 
should not be followed, nor success already achieved be taken as a 
guide, unless the conditions of use are sufficiently alike. Engines 
and boilers are often sold separately ; but as the boiler is one of the 
most important parts of a steam-engine, no proper choice can be made 
of one without due consideration of the other. A purchaser of a 
steam-engine has generally to consider, besides the primary question of 
the power required, s6me of the following points, which conflict with 
each other in a variety of ways; and ou the circumstances of locality 
and purpose their order of importance depends. 

I. The space to be occupied by the engine and boiler; for if 
there be limitations in this respect, the design of the engine may be 
modified accordingly. Thus, a very high pressure of steam may be 
adopted, so as to reduce the size of the cylinder and of other parts ; and 
a boiler may be chosen of a kind which will allow rapid generation of 
steam, though it may not conduce to economy in fuel. Or, expressly 
to meet such cases, engines may be made without connecting-rods 
and other usual adjuncts which occupy space. If floor space be 
limited, some kind of vertical engine and boiler may have to be 
adopted, which may be less solid and durable and more expensive 
than a horizontal engine. 
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2. The weight may be a point of consequence, if the engine and 
boiler have to stand upon an upper floor, or on a weak foundation. 
If weight for transport is an important consideration, not only the 
total weight, but that of the separate pieces must be considered, and 
the larger pieces, such as boiler, bed-plate, and fly-wheel, may be made 
to subdivide for carriage. 

3. If frequent carriage from place to place be probable, a portable 
engine may be best, but if only occasional moving has to be anticipated, 
a fixed engine with parts conveniently divisible may be preferred. 

4. Facility iox fixing and setting to work is sometimes an important 
point, and it may be expedient to make the machine so complete 
and self-contained as to require little preparatory labour in buildings 
and foundations, and no preliminary adjustment of the mechanism as 
a condition of proper working. 

5. The necessity for simplicity of working may render it inex- 
pedient to have certain special valves and other parts, which, if skilled 
workmen were in attendance, might allow economy of fuel and other 
advantages. 

6. A minimum time for starting may render necessary a peculiar 
kind of boiler and other arrangements ; the steam-engines for cranes, 
winches, and fire-engines being examples. 

7. Equable working and facility of adjustment may be of great 
Consequence, and may render necessary or convenient expensive 
Control mechanism. The machinery for spinning fibres and weaving 
fttbrics, and the electric-light machines, need such equable-working 
exi^nes; and special governors, or automatic control- valves of a very 
sensitive kind, may be necessary. 

8- Economy in fuel and suitability for particular kinds of fuel 
Oxe conditions which often modify the design; but the extent to which 
^he engineer can meet these conditions is often limited by other of 
^lie points mentioned. 

9. Economy in first cost often overrides all the other considerations, 
^or, though it might be cheaper eventually to have only what is best 
^.iid most suitable, even a rudely-constructed engine, or one consum- 
much fuel (if the only one which can be afforded) may still prove 
great advantage when compared with other sources of power 
^^vailable as an alternative. Of course, in measuring the cost, or in 
^^omparing one kind of engine with another, the expenses of founda- 
tions and buildings, and other accessories need as much considera- 
tion as the machine itself. 
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In all technical questions concerning steam-engines, and in their 
commercial valuation, the " Horse-power^^ is by common usage adopted 
as the unit of measurement; but as the term is qualified by the prefix 
"Nominal," "Indicated," ^'Effective," "Real," the relation which these 
phrases bear to each other needs explanation. Watt, in introducing 
his new steam-engines one hundred years ago, required a convenient 
and easily understood measiire of power, by which the value of his 
engines could be stated; and having by experiment ascertained that a 
very strong horse could lift 33,000 lbs. one foot high in one minute, 
he adopted this as his standard, for although 25,000 lbs. would more 
correctly represent the usual power of a horse, Watt preferred the 
higher figure, as demonstrating with greater effect the value of the 
machine he had invented. The lifting one poimd one foot high has, 
under the name foot-pound, been adopted as an unit of measurement 
for the power not only of steam-engines, but of all kinds of mechanical 
forces. Watt made the parts of his engines of such dimensions and 
capacity as would, with the steam-pressure at his command, produce 
the required power ; and the sizes of the principal parts — notably the 
diameter of the steam cylinder^thus determined, became established, 
though informally and with certain modifications, as standards among 
engine-makers. Watt's standard has been adopted in most foreign 
countries. In France, where metrical measures are in force, 75 kilogram- 
metres (kilos lifted one m^tre) per second are taken as one-horse 
power, and this equals o'986 of the English horse-power. In Germany 
the horse-power slightly exceeds the English standard ; in Russia it is 
exactly the same as in England. Watt based his calculation of horse- 
power upon an assumed steam pressure (in addition to the vacuum- 
force he obtained) of 7 lbs. per square inch, and a piston speed of 160 
feet per minute ; an increased piston speed being adopted as the stroke 
was made longer than 2 ft., so that with a stroke of 8 ft. the speed was 
calculated at about 260 ft per minute. The same rule would apply 
for the earlier non-condensing, or as they were called, high-pressure 
engines, but with a direct steam pressure of 2 1 lbs. But with the use ot 
higher pressure steam, of greater velocities, antj of numerous improved 
methods, engines made now of the same dimensions as formerly, givi 
out much greater power ; and hence the difference — 2 to i, 3 to i, oa 
even 6 to i, as the case may be — between the nominal and real power^ 
of a steam-engine made now of the old dimensions. Watt's dime 
sions have not been strictly adhered to, and though no absolute rule 
have been established, the competition of makers has led to conv 
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tional standards of size in different districts. Among the various 
modifications of Watt's rule, that which allows a non-condensing 
engine, about jo circular inches of piston area for each nominal horse- 
power is one of the most simple and usual Thus, a cylinder 8 in. 
<liameter, having an area of 64 circular inches, will be provided for a 
^-horse power engine, a lo-in. cylinder for a lo-horse power engine, 
^ind a i2-in. cylinder for a 14-horse power engine. It is evident that an 
^irbitrary rule of this kind may be applied with widely different results, 
:ording to the length of stroke, pressure of steam, speed, and other 
circumstances. So long, however, as there is an understanding acted 
by makers of engines and known to purchasers, of what dimen- 
sions are really implied by a certain specified nominal horse-power, 
-che term, though arbitrary and conventional, cannot be called useless; 
^uid until engine- makers in different countries agree upon some better 
m^nethod of denominating their machines, the old term will be used ; 
2B.nd if it be attempted instead, to state the real power, then as this 
lepends upon the pressure and velocity — incidents which may, in an 
engine of given dimensions, be varied at will within very wide limits 
-such a statement, unless accompanied by the exact conditions upon 
^hich it is calculated, might not convey to the purchaser of a steam- 
engine so good an idea of the machine in question as would the 
»^ominal horse-power, which implies certain conventional or prescribed 
dimensions. For the same reason, there is no fixed proportion be- 
tween nominal and real horse-power. Amongst engineers the nomi- 
'^l horse-power is seldom referred to, the real power, as determined 
by the dimensions, pressure, and speed, being alone considered. 

By means of an instrument called the " indicator," the pressure per 
Wch upon the piston, with the variations of pressure at each portion 
of the stroke, are exactly measured and recorded; and the mean of 
such varying pressure, multiplied by the number of inches of piston 
surface, gives the total force exerted upon the piston. This total force, 
when again multiplied by the number of feet travelled by the piston per 
^ninute, produces the sum of foot-pounds of work done, which, divided 
^y 33»ooo, expresses the " indicated horse power" according to Watt's 
standard? But, from the gross power thus arrived at, must be de- 
ducted— if the net or effective or real power is to be ascertained — the 
power consumed in overcoming the friction of the engine itself; 
^'^d in the majority of cases — in each according to the skill of the 
roaker and other conditions — the proportion to be deducted is some- 
where between one-fifth and one-tenth of the gross power, or an 

M 
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Dynamic force, average of about 15 per cent. The effective or dynamic power 

can, if desired, be exactly measured in all engines of moderate size, 
either by a dynamometer, or by a friction brake, as has often been 
done in the competitive trials of engines. 

^deSenSii oS Sei^ Subject to due consideration, in special cases, of the circumstances 
consumed. enumerated on page 181, economy in working is that which is most 

important, and economy depends mainly on the consumption ot 

fuel ; the exceptions being principally those where a steam-engine is 

Exceptions. wanted for merely temporary use, or where — as in a coal-pit or forest 

— fuel is so cheap and abundant as to need no consideration, or 
where, because of the smallness of the engine, the cost of fuel, 
even if excessive, bears but a small proportion to the total expense 
of working, or where the waste steam can be utilised for other pur- 
poses, as sometimes is the case in paper mills or sugar factories. The 

Example of fuel relation which the cost of fuel bears to the p urchase-money ot an 
consumption, engine, and the extent to which economy may be practised, may be 

illustrated by an example. Let it be assumed that an ordinary non- 
condensing engine of 20 nominal horse-power will cost, including 
boiler, about ;;^5oo } and let it also be assumed, that such an engine 
will be worked at a pressure and speed which will give out 50 indi 

innon-condensing cated horsc-power. With coal of ordinary quality, the consumption, 
engines. ^.^ pj.Q|^g^yy }^^ some quantity between 5 and 10 lbs. per indicated 

horse-power per hour, the lower amount requiring a well-designed 
engine and good stoking, and the higher, though generally implying an 
unnecessary waste, being not greater than takes place in many engines. 
Assuming that the engine is working 60 hours per week, or 3,000 hours 
per annum, the yearly consumption of fuel will be from 335 to 670 

Savins effected by tous, which, at the value of £^1 per ton, shows a difference, and there- 
e:JpansWi^. fore allows a margin for saving, of ;^335 per annum. If high-pressure 

steam be used expansively, and the feed-water heated with the 
exhaust-steam, the consumption may- be reduced to lower limits, 
say from 4 to 7 lbs., according to the skill in stoking and other 
circumstances. But even the lower of the two rates involves a very 

Further savins by unnecessary consumption of fuel An ordinary condensmg engine, to 
condensing. produce the Same indicated horse-power, would probably c©st about 
Set page nt. ;^6oo, and would consume only from 3 to 5 lbs. of coal per indi- 
cated horse-power per hour ; and by the skilful use of compoundL 
engines, and well-arranged boilers, the consumption can be kept: 

Minimum down to 2 Ibs. It is eveu asserted by the inventors of special en- 
consumption. , . , , 

gines or boilers, or of apparatus connected with them, that iilb& 
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only is necessary ; but although by the use of carefully-selected coal, Set Coal, pMgt ng. 
and under very favourable circumstances, such a lo^ rate may have 
been reached as. an experiment, it can hardly be relied on as a standard 
m actual practice. As, however, even i^ lbs. is far in excess of what 
in theory will generate steam equal to i-horse power, it would be 
presumptuous to afiirm that further economies are impossible in the 
future, and it is obvious that any saving that may be effected will 
have special value in countries where coal is dear. 
Economy in fuel depends upon the proper construction of both Economy in fuel, 

howr obtainable. 

engine and boiler, and can only be maintained by skilful manage- 
ment, these essential conditions requiring that — 

{a) The fuel shall all be consumed in the furnace without being 
^'^ted either in the form of combustible cinders, smoke, or vapours. 
'To this end it is necessary that the boilers shall be of a proper kind, 
^d properly set. 

(^) The heat generated in the furnace shall all be transferred to 
the water in the boiler, and shall not escape either into the stoke-hole 
or Up the chimney, this requiring a large heating surface and efficient 
stoking. 

(^) The heat in the boiler shall not be wasted by radiation from 
the boiler or from the pipes which conduct the steam to the engine; 
and to ensure this, the boiler, steam-pipes, and cylinder must be pro- 
tected from loss by radiation by some non-conductor of heat. 

(fl^ The steam which reaches the engine shall be utilized there to 
^hc utmost, and therefore none of the steam in the engine shall be 
^Ovred to escape till all or as much as possible of its direct and 
^Pansive force has been utilised. 

(^) The force necessary to overcome the friction of the engine 
its^li^ and which is lost from the effective power, shall be kept as 
lo^ir as possible ; and therefore that the engine shall be as simple 
^ tH)ssible, and so well fitted as to require the minimum of power to 
^oirk it, 

^Vhile, however, economy thus depends both upon the boiler by 
whic^ the steam is produced and upon the engine which uses it, the 
two are entirely distinct, and need separate consideration. 

The earliest Boilers^ though made of various forms — egg-ended, 

^^^on-shaped, circular with domed tops — were without internal flues 

^^ stny kind ; the furnace below the boiler and the flues around it 

being constructed in brickwork. Although much skill was some- 
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times shown in the arrangement of the flues, a large proporti< 
fuel was wasted either in the form of unbumt coal and cind 
the smoke and heated vapour allowed to escape up the < 
The water could not be heated quickly, and boilers of large 1 
necessary to produce sufficient steam. Boilers of this kind 
seldom made now, and are mostly to be found at collieries ai 
where there is much cheap fuel, or where there is refuse 
riddance from which is desired, or where the waste heat fr 
ovens or furnaces can be utilised The wagon-shaped boih 
contains one tube or flue, was an advance on the previous ki 
the great advantages as regards strength which a circular shap 
caused the wagon shape also to be superseded. The Comi 
and the Lancashire boiler were a marked improvement upo 
the previous kinds. They are of cylindrical form, generally 
diameter between 3 ft. 6 in. and 7 ft, and of some length 
8 ft. and 30 ft. They contain one or two internal tubes 
boilers not exceeding 5 ft. diameter generally having one, a 
more than 5 ft diameter two, of such tubes > those with c 
being known as Cornish, and those with two tubes as I^ 
boilers. The tubes are of some diameter generally approxir 
one-half of the diameter of the boiler when there is one t 
to one-third when there are two tubes. In each tube is 
furnace, and the flames and heated vapours having pass< 
the tube are, in the majority of cases, then taken ur 
along the outside of the boiler in brick flues, and thenc 
chimney. The advantages afibrded in the heating of tl 
by thus having the furnace and the hottest of the vapoui 
interior of the boiler are obvious ; and boilers of smaller s 
those without internal flues will produce as much steam u 
time. 

Multitubular boilers are either vertical or hoiizontal, an< 
always cylindrical, except for marine engines, where they a 
times of such shape (generally rectangular) as will best 
exigencies of space in a steam-ship. But even in marine b< 
advantages of a circular form have led to its adoption to re 
pressure steam. In multitubular boilers there is the same 
of internal flues as in a Cornish or Lancashire boiler, bul 
of one or two tubes there are numerous tubes of small ( 
generally from \\ in. to 3! in. diameter, through wl 
vapours pass to the chimney. The heated surface which is p 
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to the water, by thus piercing it with a multitude of fiery tubes, is 
in the aggregate very great, and steam can be produced rapidly ; a 
great reduction in the size of the boiler is allowed ; and it can be 
made complete or "self-contained" without the necessity for any 
brickwork flues or setting. If the adoption of this method of 
constructing boilers were not limited by certain opposing considera- 
tions, all other kinds would be soon abandoned. The question 
is an important one, on which there are constantly diverse opinions. 
The multitubular boiler was first designed for locomotives, as, 
in the small space there, available, one or two internal tubes of 
large diameter were totally inadequate. The rapidity with which 
water can be heated and steam generated in a multitubular boiler, 
(so that from a boiler of limited size a large supply of steam can 
be kept up) at once ensured its adoption. In a locomotive, 
although economy in fuel is desirable as in other engines, the pro- 
duction of suflicient steam in a boiler whose size is necessarily 
limited, is the primary consideration, and the one which renders the 
multitubular system absolutely essential. But even the numerous 
tubes would be insuflicient to produce steam quickly enough for 
the purposes of a locomotive, were it not for the happy addition 
of the steam-blast. The exhaust-steam from the engine cylinders 
is discharged in such a manner as to intensify the draught through 
the tubes, the vapours from which are taken with the steam in one 
-rushing blast up the chimney. In a marine engine, although there 
is not the absolute impossibility, as in a locomotive, of having 
outer flues of brickwork, it may be considered practically impossible. 
ASy however, in marine engines, there is seldom a blast to stimulate 
the draught and keep the tubes free from cinders, and as the tubes 
cannot be cleaned so often as in a land boiler, the tubes are made 
larger and shorter, a diameter of about 3^ in. being usual, while in 
locomotive or portable engines the tubes are seldom larger than two 
inches. 

In a portable engine, the importance of having a boiler sufh- 
ciently small, and the impossibility of having outside flues of 
brickwork, render the multitubular boilers almost as necessary as 
in a locomotive. In these three important kinds of engines, there- 
fore — the Locomotive, the Marine, and the Portable — there can be 
no difiierence of opinion as to the propriety of using multitubular 
boilers. But in regard to stationary engines, opinions are divided. 
Multitubular boilers are self-contained, need have no outside setting, 
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and though tubes have periodically to be replaced, such boilers 

ever explode. On the other hand they cost more than i 

boilers, require repairs more frequently, are less accessil 

repairs and cleaning, and do not last so long. The furnace, £ 

and tubes, and their connecting parts, have to endure tier 

more concentrated heat than the simpler parts of a larger < 

or Lancashire boiler. The inconvenience and loss* whi 

occasioned by the bursting of a tube, or by any other misha] 

involves the temporary stoppage of the engine, together d» 

trouble and expense of replacing a worn-out boiler by a n* 

disincline many users of steam-engines from multitubular boiU 

lead them to prefer the Cornish type of boiler. These inconve 

can be, and often are, largely neutralized by having one c 

spare boilers ready for use during the repair or replacement 

fective one; and the capital sunk in such extra boilers must 

sidered as an investment, for which the compensations obtai 

a sufficient return. In stationary engines, however, there is 

same limited space as in the engines just now alluded to ; a 

in such cases, where there is ample room for external brie 

that Cornish boilers appear to the best advantage, and, wh 

arranged, consume less fuel than those " self-contained *' mult 

boilers without external flues. But there is a growing tendency 

the use of high-pressure steam and quick-speed engines, a 

sometimes difficult in a Cornish boiler, unless it be made of e: 

size, to maintain a sufficient supply of steam. Moreover, tli 

size of multitubular boilers, not only renders them stronger 1 

larger Cornish boilers, but they. are of less weight, and occi 

space. \Vhen a .Cornish boiler for a 20-horse power engin< 

cost, complete with fittings, ;^i8g, a multitubular boiler 

probably cost about jQ2^o^ but the latter may, if desired, be 2 

with little or no brickwork. 

Such opposing conditions have suggested many expedient 
have generally taken the shape of some compromise between 
kinds of boilers. In some Cornish or Lancashire boilers, ve 
diagonal tubes are inserted across and through the ordinal 
by which plan the effective heating surface is much increased 
ficial circulation of the water promoted, a more rapid gener 
steam caused, and the main tubes are strengthened against < 
In other cases, a boiler of a hybrid kind is constructed with the 
and parts adjacent of the Cornish form, and the further pa 
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tubular. In both these cases the parts are more accessible than in an 
ordinary multitubular boiler ; the small tubes are not exposed to so 
fierce a heat; and there is the same advantage as in an ordinary Cornish 
boiler, of having external flues of brickwork. If the latter are adopted, 
the heated vapours, after leaving the internal tubes, can be effectively 
conveyed round the outside of the boiler, and the minimum allowed to 
pass up the chimney in waste. With a properly proportioned grate-sur- 
face, and by careful stoking, the consumption of fuel in such boilers can 
be kept as low as in any known kind of boiler. Cross tubes, as above 
described, are now generally inserted in the furnaces of small self- 
contained vertical boilers used for steam-cranes, winches, and similar 
purposes, instead of such boilers being made multitubular, as it is 
found that the numerous small tubes, which the latter system involves, 
are, in so confined a space, liable to be choked up and to burn away. 
In the small boilers used for these purposes, it is impossible to 
prevent the escape through the chimney of heated vapour which in 
larger boilers might be utilized ; but as no other kind of boiler is 
practicable, the great convenience and saving which such engines 
afford, as compared with manual force, justify the great consumption 
of fuel which takes place. 

Boilers composed entirely of tubes, form a special class distinct 
from those mentioned. The tubes are suspended vertically and near 
together in rows in a brick furnace, and each row of tubes is joined 
at the top to a horizontal tube, several of which, forming a series of 
steam-chambers, are joined to one large cross tube. A very large 
lieating surface is presented by the groups of pendulous tubes to the 
£ames and vapours of the furnace ; and there is the additional pecu- 
liarity that the vertical tubes are all double or annular. The inner tube 
opens to the outer one at the bottom, and there is a constant circu- 
lation of the water, which assists greatly the rapid generating of the 
steam. There are different applications of this system of annular 
tubes grouped together ; in some the tubes are of cast-iron, in others 
of wrought-iron, the diameter ranging from 9 in. to 2 in. The special 
advantages claimed for these boilers by their inventors are that they 
heat water very quickly and cheaply, because of the large heating sur- 
fiM:e they present, and the peculiar circulation of the water; that they 
are very portable when taken to pieces ; and, most important of all, 
that they are absolutely free from dangerous explosion because of 
their subdivision, since the bursting of any one tube would cause in- 
convenience only, and not disaster. The chief objections to these 
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the plates ,and their consequent durability when exposed to wasting 
and corrosion ; and thin plates are not only cheaper to the maker, 
but allow of bending and other operations with inferior iron. 



Stationary Steam-engines may be divided into three kinds, and 
placed in the following order : non-condensing - engines, conden- 
5iii£;-engines, compound-engines. For the first of these, the ordinary 
/laxne was formerly '' high-pressure " engine, because since its power 
ira^ derived directly from the steam, instead of from the vacuum 
prcxluced in a condenser, higher pressure was employed than in the 
lat.^er case. But now that high-pressure steam is used in condensing 
engines, the term is not sufficiently distinctive and often misleads. 
Thkc vast majority of engines now made are non-condensing, the ad- 
ditional apparatus required in a condensing-engine occupying space, 
wl:i.xle it renders the machine more complicated and expensive. In a 
loc^omotive (with a few special exceptions which need not here be 
d^^cribed), the limited space would alone render a condenser impos- 
sil>le; and the same objection applies with almost equal force in 
portable engines of all kinds. In a marine engine, different condi- 
tions determine a choice, for, unlike the locomotive which need 
0^1 J carry coal for a few hours' consumption, a large supply has to be 
c^xried, the space occupied by which is very valuable. The economy 

• 

^^ coal, and therefore in the stowage space for coal, which condensing 
CKigines allow, far exceeds the value of the extra space which a con- 
densing apparatus occupies, and therefore, as water is abundant for 
ejection or surface condensation, condensing engines are used in all 
steamers, except small boats for river or harbour service, which can 
^*k€ in fresh coal as often as a locomotive. 

^OQ-condensing-engines were, up to about the year 1850, generally 
forked at a pressure of from 25 to 40 lbs. per square inch ; and the 
steam, after being admitted to the cylinder during nearly the whole of 
the stroke, was discharged into the atmosphere, at a considerable and 
therefore wasteful pressure. Boilers and engines had to be made of 
^^Ige size to produce a given power, and the consumption of fuel was 
excessive. It was found, however, that boilers could as easily be made 
strong enough for high as for low pressure, and the practice of using 
steam expansively became general. It is a matter of the simplest 
demonstration, that steam worked expansively, that is to say, high- 
Pressure steam admitted to a cylinder for only a portion of the stroke — 
<>De-third, one-fourth, or one-sbcth, as occasion may require — ^and then. 
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the supply from the boiler being shut off, allowed to expand into 
increasing space left by the advancing piston, will, by such a meth 
produce a given power with far greater economy than is possible \ 
the old system. Steam of 70 and 80 lbs. is now (1880) commonly u 
in stationary engines ; and the advantages obtained are so consi< 
able, that probably even greater pressure will become generaL ' 
principal expenditure of fuel is that incurred in the raising of c 
water to a boiling point, that for raising the heat and pressure furt 
being less in proportion. In other words, it does not require X,\ 
as much fuel to produce a pressure of 80 lbs. as for 40 lbs., 
temperature of steam at 80 lbs. pressure being only 37° higher t 
that of steam at 40 lbs. Moreover, space is saved by obtaining 
best effect from an engine of given size, and the additional cost 
making the various parts strong enough for the power given, is sr 
compared with the advantages gained. 

Locomotives, in which great power has to be concentrated 
small space, are worked at from 120 to 160 lbs. per inch ; but 
requires a forcing of the combustion, which does not tend to econ< 
in fuel, and is not expedient therefore for ordinary fixed engines, 
present (1880) it may be stated as an axiom, that non-conden 
stationary engines should not, if economy be desired, be worke< 
less than 60 lbs., and that a pressure of 80 lbs. is still better, 
boiler and other parts being of course suitably constructed. The 
now of higher-pressure steam than formerly, enhances the value oft) 
precautions which are necessary to prevent waste by premature < 
densation. Steam as it leaves the boiler always contains more or 
water, as shown in extreme cases by " priming ; " and however n 
the pipes and other parts may be enveloped in material which 
non-conductor of heat, condensation takes place which increases 
amount of water in the steam, and there is a loss of pressure w 
implies a corresponding loss of fuel . To counteract this condensai 
the principle of superheating was introduced. This consists it 
creasing the temperature of the steam after it leaves the boiler, s 
to transform into steam the globules of water held in suspension, 
beyond this, to dry or superheat the steam to a higher tempera 
than that which corresponds to its elastic force ; and this extra s 
of heat compensates for the loss, which in any case it must undc 
in transmission to the engine ; and also tends to prevent the 
densation of the steam during the expansion in the cylinder. Vai 
forms of apparatus have been used for superheating steam, bu 
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most of them it is sought to conduct the steam, in its passage from 
the boiler to the engine, through pipes or vessels heated by the waste 
vapours from the furnace. It has been found, however, that steam 
superheated beyond a certain point damages the valves, pistons, 
packing, and other working parts of the engine ; and for these 
reasons, the application of this system, even within safe bounds, has 
been greatly limited. A step in the same direction is the making 
of engine cylinders with steam jackets, or, in other words, giving 
them a double shell, so that when the annular space between the 
shells is filled with steam, a high temperature inside the cylinder is 
maintained, thus preventing the partial condensation which the steam 
inside the cylinder undergoes when brought into contact with a sur- 
face of a temperature less than its own. Superheating is principally 
practised in marine engines, but steam-jacketting is commonly adopted 
on marine, stationary, and portable engines. 

A certain stage in the path of economy having been reached by. 
using high-pressure steam expansively, and by steam-jacketting the 
cylinders, the next step forward has been to use high-pressure steam 
in condensing-engines. Although the first cost is greater, and more 
space is required, and more working parts are rendered necessary, the 
economy in fuel which the use of condensers allows, far more than 
outweighs these drawbacks in the majority of cases. It is not too 
much to say that the consumption of fuel can at once be reduced by 
from 20 to 50 per cent, by using a condenser in a high-pressure 
engine such as just described. Small engines are not, however, usually 
so made, and 12 -horse power may be stated as about the point at 
which condensing engines commence. As, however, the gain (which 
ranges from 12 lbs. to 14 lbs. per square inch) afforded by conden- 
sation is less in proportion to the total force as the pressure of steam 
is increased, condensers are seldom applied to engines working with 
more than 60 lbs. steam pressure. 

The strict analysis to which the operations of a steam-engine have 
l)een subjected in all its parts, and the unprofitable consumption of 
fuel which such analysis discloses, ^have led to the closer appreciation 
of the conditions of economy ; and in this direction the introduction 
of compound-engines may be considered as the latest improvement 
made up to the year 1880. The principle of the compound- 
engine is the combination of a high-pressure non-condensing-engine, 
worked expansively, with a condensing-engine ; the exhaust steam 
from the non-condensing cylinder, instead of being discharged into 
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the atmosphere and lost, being transferred at its reduced but si 
effective pressure into the second cylinder worked on the condensi 
system. This method became generally known about 1850 (Wol: 
system was known much earlier) and its adaptation to marine eDgis 
took place about 15 years later. Several kinds of compound-engic 
are used ; but they may be broadly divided into those in which the 
are two separate, engines, the condensing and the non-condensii 
working side by side; and those in which the two cylinders s 
combined in one engine. The latter may be taken as, perha] 
the more perfect, and the less expensive in the majority of cas* 
For sea-going steam-ships, where the stowage of the coal as well 
its cost is important, compound-engines may be said to be n< 
universally adopted. 

It has been attempted, but up to 1880 not on a wide scale, 
apply detached condensers even to small non-condensing-engii 
where a good supply of water can be obtained, so as at once 
increase the power of the engine, or reduce the consumption 
fuel The condenser may be placed in any convenient situation, 
far as 50 ft. from the engine; the air pumps attached to the conden 
can be driven by belt from a line of shafting, the exhaust steam be 
brought to it by a line of pipe. These condensers cost from at 
£2^ for an 8-horse-power engine, to ^100 for a 4o-horse-p< 
engine ; and if necessary, the exhaust-steam of more than one er 
can be taken to the same condenser. For stationary engin 
foreign countries, it is not always desirable to use condenser 
local circumstances such as are enumerated on page 181, must 
mine which kind is to be preferred. 

Another classification of steam-engines is according to their 
The rocking-beam was the form in use for pumping-engine 
Watt commenced his career, and it was this form of engine v 
adopted, and in which he introduced all his improvement 
ease and smoothness of action in a beam-engine render if 
the most enduring of all, and the vertical cylinder, in which f 
wears more equably than in a horizontal engine, is an advant; 
by some engineers. In cases where a steam-engine is re 
regular, unchanging, and permanent work, at moderate spe 
pecially also where a breakdown would be attended with d 
of which conditions are, for instance, met with in the case of 
engine for supplying a town with water, or in the blowin 
a blast furnace — many engineers still prefer the beam-' 
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beam-engines are not adapted for the high speeds which, for other 
purposes, are found advantageous in modern practice. It was 
ibrmerly the custom in spinning factories, engineering workshops, 
^uid similar cases, to transmit the power of the engine from the fly- 
wheel by belts or gearing, which increased the speed, but it is now 
considered better to work the engine itself at the higher speed and to 
continue the main shaft direct into the factory. This practice alone 
leads often to the substitution of horizontal engines. Beam-engines 
are generally made with condensing apparatus ; they are seldom 
made smaller than i6-horse power; they cost from one-fourth to 
one-half more than horizontal engines ; and longer time is required 
for making them. Beam-engines not only cost more, but they also 
rec^uire more expensive buildings and foundations ; and it may 
be stated, as an almost universal opinion of modem engineers, 
t^3.t beam-engines do not offer advantages sufficient to justify their 
<^ost, and they are every year becoming fewer, in proportion to other 
Wi^ds. 

horizontal engines^ of which more are made than of all other kinds 

P^t together, are simple and compact ; they lie low and steadily on a 

^^iv-el foundation easily constructed, and are cheap. They are the kind 

^Ovr most frequently adopted, even for pumping from mines, where 

l^^am-engines were formerly universally used For winding from mines 

horizontal engines are also chiefly used, and are fitted with sensitive 

'^^ves, reversing-gear, and powerful brakes, so that though they run at a 

'^igh speed, they can be easily stopped and reversed. The ordinary 

^ype of horizontal engines may be described as having a long cast- 

*ron bed-plate, on which the cylinder, guides, and plummer-blocks 

bolted ; the bearing-surfaces on the bed for all these parts being 

the process of manufacture conveniently planed at one operation. 

Le feed-pump is in some placed vertically under the crank shaft, from 

"^hich the necessary power is taken by an eccentric ; in other cases, 

^He feed-pump is placed horizontally by the side of the guides on the 

^>e<i-platc, and worked by the piston cross-head. The pump is more 

accessible by the latter plan, but if breakage takes place it is more 

inconvenient there than by the former plan. The above form of 

^>^gine is usually adopted for sizes between 10 and 60 horse-power. 

Horizontal engines of this kind cost from ;^ 12 to ^^14 per nominal 

hone-power for sizes between 8 and 20 horse-power, and the cost 

decreases per horse-power as the size increases, so that with an 

^gine of 5o-horse power, the cost would only be about £^\o per 
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horse-power. The exact price at any time varies, not only with the 
cost of materials and labour, but with the number of extra fitting! 
required. Thus, a link-motion reversing gear, as for winding-engines, 
or special pulleys or drums, involve extra charges. The above 
prices are for engines only, and the cost of Cornish or Lancashire 
boilers with their fittings and connections is, for the smaller sizes, 
more than that of the engine \ but above 1 2-horse power, the pro 
portionate cost of boiler becomes rather less. There is however, nc 
fixed relation between the prices of engines and boilers, as obviousl)i 
much depends on the kind of boilers, and the other circumstances ol 
each case. Engines up to 2o-horse power, can either be purchased 
ready made, or can soon be finished when ordered. But engines of 
higher power are seldom made except as ordered, and the manufac- 
ture generally requires from two to four months* time. Where 
condensing-engines are made of the horizontal form, the condenser 
is either placed at the outer end of the bed-plate, and the air-pump 
and injector-pump worked by an extension of the piston-rod ; or 
the condensing apparatus is placed below the bed-plate, and the 
pumps worked by a small rocking-beam, bell-crank, or quadrant. 
There are numerous arrangements differing in detail according to 
both these plans. 

When more than 50-horse power is required, the question arises 
whether a pair of engines is not preferable ; and it becomes difficult 
to suggest rules for guidance which are not likely to mislead, as in 
almost all such cases there are special circumstances which have to 
be considered. Where there is a likelihood of increased power 
becoming necessary in the future, the engine-house and foundations 
may be constructed with a view to the after addition of a second 
engine to the crank-shaft of the first ; and the crank-shaft ntiay be 
made long enough for such addition, and strong enough to transmit 
the additional power. 

The great demand for horizontal steam-engines of small power has 
led several manufacturers to establish standard patterns of their 
own, which by constant repetition can be made very cheaply. The 
parts are few and simple ; the bed-plate is short, because the cylinder 
overhangs, and one principal casting suffices for bed-plate, guides, 
and plummer-block. This form of engine is chiefly adopted for 
sizes between 3 and 20 horse-power, any of which can be purchased 
ready-made, for about 20 per cent, less than the horizontal engines 
just described. 
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Vertical engines are very useful where floot area is limited, as 
considerable power can be obtained in a small space. But unless the 
vails can be utilised for the attachments, wide base-plates are needed, 
£ind the foundations are more expensive than those for horizontal 
engines. Small vertical engines are made in various forms, as de- 
tached engines with separate boilers, or as complete self-contained 
semi-pOTtable machines with boiler and engine in one. Wall-engines 
may be described as horizontal engines placed vertically, and bolted 
to a wall instead of to the ground, as the general arrangement of the 
parts is in other respects simikr. When a strong wall is available this 
mode of fixing the engine is often very useful, as the crank-shafl can be 
continued directly as a line of shafting at a convenient height from the 
ground. It is becoming usual, in large engineering factories where 
"■ereare numerous machines, to erect several small engines instead of 
one large engine, so that the machinery In any one department can, if 
necessary, be kept going without working the whole engine power, 
t'lUs reducing the inconvenience from accidents by dividing the risks 
over numerous engines. In cases like these, where there is a range 
°^ \rorkshops side by side, the engines working in each gable wall 
ina.y be made a symmetrical feature in the architectural design. Wall- 
^Qgines cost about the same as horizontal engines. 

£ver since steam-engines were first introduced, there have been 
coostant attempts among inventors to design an effective Jftorj' steam- 
en^ine ; and the problem is a fascinating one, because a continuous 
<^cular motion is obviously more desirable- — if it can be satisfactorily 
ot»taincd — than a reciprocating motion which has to be changed into 
^ c^ircular one. Although many rotary engines have proved success- 
'^'*1 in the sense that they have done efi'ective work, none of those in- 
vezsted up to the year 1880 are likely to supersede the ordinary types 
^ engines; and of the best it must be said, that while they are 
"*S«nious and novel, they afford no real saving as compared with 
"tiler and more usual engines. Many of these machines are more 
'Siective as force-pumps than steam-engines, but even in these respects 
''<^velty and ingenuity recommend them, rather than any superiority 
°^ei other kinds of pumps. 

The compactness which the rotary engines if successful would 
^^ord, has been obtained by an ingenious application of theordinary 
^^<^iprocating piston. Brotherhood's engines have three steam 
cylinders arranged round one shaft, to which the three pistons con- 
^^fge, and to the one crank of which they give motion. The crank- 
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tools and economical methods. Formerly, engines were designed 
only for their ultimate purpose, and machinery was applied to the 
manufacture, only so far as the shape of the various parts permitted ; 
now, to a considerable extent, the tools and methods are the starting 
point, and the parts of the steam-engine are designed to meet their 
capacity. The use of the lathe has especially been extended, and 
operations formerly performed by hand-labour, or by slowly-working 
planing-machines, are now more quickly accomplished by rotary motion. 
The uniformity which cheapens price does not, however, allow of 
such exact adaptation to the purpose in view, as is possible where 
each engine is made specially ; for the shape and dimensions offered 
by the manufacturer must be accepted ; and alterations, if demanded, 
generally involve an extra cost, out of proportion to the advantages 
obtained. There are, however, certain modifications which manu- 
facturers allow, with little or no addition to the price — such as making 
the engine right or left-handed, and altering the position, or diameter, 
or weight of the fly-wheel. 

The diversity afforded by the catalogues of numerous manu- 
facturers, often enables a purchaser to obtain an engine suited to his 
purpose ; but the number of manufacturers who are on equal terms 
in regard to quality is very limited. The custom of buying from 
catalogues is followed mostly for steam-engines of less than 20-horse 
power; for as the number of engines of similar kind that can be sold 
becomes rapidly less when lo-horse power is exceeded, manufacturers 
*^ seldom disposed to keep large engines in stock; and, moreover, the 
necessity for variations of established patterns and dimensions, and the 
^'^Pense of obtaining them, become greater as the power increases, 
^■^gines beyond 20-horse power are therefore seldom kept ready made, 
*^^t are made to suit exactly the purpose of the purchaser. As, how- 
^^T^ a considerable portion of the original cost of an engine is that for 
^^wings, templates, and foundry-patterns, manufacturers always endea- 
^^Ur to utilise those they have ; and it is almost always advantageous 
^^^ purchasers to adopt such patterns. Not only is the cost so reduced, 
^^t manufacturers and their workmen do best what they are accus- 
^^^ed to da For this latter reason, it is generally inexpedient to present 
^ One manufacturer the designs of another for production ; a course 
^^etimes followed by those who wish for competitive prices. Where 
?^t only a general design or shape which is freely open to imitation 
^ ^ transferred, but details which have been obtained from the rival 
**^^ufacturer are supplied, such a course is also unfair. 

N 
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It is usual in the commence in steam-engines, for the manufacturer 
to state the leading dimensions to the purchaser, or, at any rate, the 
diameter of the cylinder and the length of the stroke, because these 
dimensions, with a given working pressure of steam, afford an approxi- 
mate measure of power and value. The particulars which determine 
the value of the boiler have been already described. The manu&c- 
turer should be called upon to state the pressure of steam and rate 
of speed which he recommends and on which he has based his 
calculations, and it is generally desirable to adopt these in the actual 
working. Particulars of this sort are frequently given even in the 
printed catalogues of engine-makers ; and when the purchaser is 
satisfied with the reputation of the manufacturer, he requires no more. 
But where the engine is one offered by the seller for a particular pur- 
pose, and especially where the expenditure involved is considerable, 
it is usual to give other dimensions also, and to enumerate the various 
accessories. But while these points do much to allow an appraise- 
ment of value and a comparison of prices, the responsibility for their 
fitness for the proclaimed purpose, should be left with the manu- 
facturer. But unless there be some knowledge of, and confidence 
in, the seller, it is almost impossible to decide as to the compara- 
tive merits of various tenders. In some cases, if the weight to be 
supplied could be ascertained, it would immediately disclose that 
one maker intended to give a machine more solid and substantial 
than another. On the other hand, if strength is to be obtained by 
thickness and weight of parts, rather than by excellence of material 
and design, such a comparison will mislead, for mere weight may be 
given on account of doubt or errprs in design, may involve undue 
friction in working, consume excessive power, and may be allied 
with rough workmanship. An examination in the first instance by an 
engineer of the drawing and specification, and an inspection after- 
wards of the workmanship and movement under steam, may in many 
cases be the only sure tests. It is for the above reasons that there is^ 
generally so much wider divergence in numerous tenders for steam— , 
engines and machinery designed by the respective competitors than i^^ 
those tenders based upon some con^mon design or bill of quantitiesi^s 

When a stationary engine is bought for use in the country 
manufacture, the maker is generally employed to fix it in place, and 
verify, by running it under steam, the accurate fitting of the movi 
and bearing parts. For export, engines not exceeding 20-horse poi^^ 
can generally be so tested in the factory, and this should be mad^ 
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condition of purchase. The engines should be worked continually at 
full speed for several hours, and then the piston, slide-valve, and 
other wearing parts examined, and, if necessary, eased or adjusted. 
Preparatory working of this sort sometimes affords an opportunity 
for measuring the strength of the engine, but such a trial demands 
very great care and watchfulness to render it trustworthy, and if the 
engine has been properly made the dimensions and steam pressure 
will sufficiently demonstrate the available power. 

Engines of the same nominal power differ so widely in design and 
workmanship, that a mere comparison of price is worthless as a mea- 
sure of cheapness. Among the circumstances which should determine 
a choice, the following almost always apply : — 

The stroke of the engine should be long enough to afford the de- 
sired power, at a proper piston-speed without an excessive number 
of revolutions. As a general rule, it may be said that high speed 
gives the greatest power for a given size of engine, and that a 
moderate speed gives the best results for a given expenditure of fuel. 

The slide-valve gear should not only allow for the use of steam 
expansively, but should be capable of adjustment; and the apparatus 
for doing this should be simple for the engine-driver, and not liable 
to become deranged. The governor or other arrangement for 
regulating the speed should be automatic. 

The framework and fixed parts of the engine should be strong ; 
the joining surfaces well machined, and the bolts tightly fitted, so as 
to prevent the parts of the engine shaking loose or out of true line. 

The bearings and other moving parts should be of ample area, and 
so well fitted as to cause the minimum of friction in working. 

Provision should be made in wearing-parts like the guide-bars for 
adjustment and taking up the wear. 

Certain parts of the engine, such as the piston-rod, connecting-rod, 
and crank, should be made of high-quality wrought-iron or steel ; and 
there should be a proper amount of gun-metal (brass) in the bearings 
and other parts. 

The moving joints, such as in the link-motion, valve-gear, and 
governor, should have steeled surfaces, or be case-hardened, so as not 
to wear loose. Although assurances as to case-hardening are almost 
always given by engine-makers, it is a troublesome operation often 
imperfectly performed ; but when properly done it adds greatly to 
the durability of the engine, for it renders the surfaces as hard as the 
Iiardest steel, without the accompanying brittleness. 
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It almost always happens in the setting to work of a steam-engine 

Bxtraparu and that extra parts or fittings are needed beyond those actually pertaining 

^* to the engine, and the mere printed price of a manufacturer or dealer 

seldom includes more than the engine itself, for as the accessories or 

Vary according to extra parts vary with each engine, the price must be determined by 

purpose. ^^ necessities of each case. An engineer or manufacturer who is 

consulted by a purchaser, and made fully acquainted with his wants, 

ought to specify and enumerate all that is required; but very often 

Insufficient prices or tenders are based on insufficient particulars : this most fre- 

information. quently happening with inquiries from abroad. As the price of 

the engine alone may form but a small proportion of the whole ex- 
penditure, and a tender apparently the cheapest prove afterwards to 
be the dearest, it is very desirable at the commencement to ascertain 
Seepagt^, and describe everything that is wanted, so that one contract may 
serve for all. 

Unless otherwise specified, a steam-engine, if without boiler, does 

not include any piping, and even when a boiler also is purchased, 

close contiguity of boiler and engine is assumed, and only the pipes 

steam pipes extra, necessary under such circumstances included. The extra parts, 

which vary in almost every case — but of which some or all are 
generally required — are the steam-pipes between engine and boiler, 
exhaust-steam pipes, suction and delivery pipes for feed-water, and 
the holding-down bolts ; and all of these differ according to the 
arrangement and dimensions of the buildings and foundations. 
Reversing gear. Link«motion reversiug-gear, as necessary for a winding-engine, is 

not supplied except where it, or the purpose which would render it 
Secondary shafts, essential, is Specified ; nor are secondary shafts, wheels, or pulleys, for 

transmitting the power of the engine. Among other additional parts 
which may be required and which involve extra cost, are peculiar 
Special extras, or sensitive governors, safety-valves, or automatic regulating appa- 
ratus of a novel or exceptional kind. The extra parts are some- 
times entirely outside the special functions of an engine-maker; 
girders, columns, or other structural ironwork in connection with 
the building, being frequently required. 
Duplicate parts. The supplying of duplicate parts is a question quite distinct from the 
See page* 40 and td^ foregoiug, and one that depends principally on the destination of the 

engine, and the facilities for obtaining what is wanted as the need 
arises. Few or no duplicate parts need be purchased with engin 
Specially needed for usc in the couutiy of manufacture, but for distant countries i^ 

in distant , , , , "^ 

countries. is usual to purchase with the engine spare bearing-brasses, fire-bar^^^^ 
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and even a spare piston ; while in cases where the temporary ftilure 
of the engine would involve great loss or inconvenience, a dupli- 
cate engine is kept ready for working ; and it is a common pre- 
caution — even in the country of manufacture — to have one or more spare boUen. 
spare boilers available for use while those that have been working are 
being cleaned or repaired. 

The carriage of an engine to its destination often involves trouble Carriage to site, 
and expense, and especially so if the engine be one of considerable 
power, or if the means of transport be limited. But while it may save 
much cost in carnage to have small or light pieces, such economy of pieces.' 
may be too dearly purchased. For instance, it is a great advantage to Ste pttgesjs «<«/ #0 
have an engine bed-plate in one piece, so as to ensure solidity and 
firmness in all the parts connected to it; and a double rate of carriage 
may be amply justified to prevent the division of such a piece. Or 
sometimes an engine may be sent almost entire, with cylinder fixed and 
slide-valve adjusted. The skilled labour in re-erection, which division sidUed labour to 

- - , - erect engines. 

for transport of such parts renders necessary, is sometimes very ex- 
pensive. Thus a boiler, if divided into pieces, not only cannot be 
tested satis&ctorily at the manufactory, but requires skill, not always 
available at the site of erection, for riveting and caulking the joints. 

In a well-designed engine the parts are kept as light as is consis- Lightness of parts, 
tent with strength, not only to save expense in manufacture, but 
to reduce to a minimum the weight of the machine and the power 
necessary to work it. But in engines made for export to foreign ^*Y*J*^"**5 
countries, where repairs are not easily executed, and where the in- 
convenience or loss from a ** break-down *' are serious, the ordinar}- 
margin of safety may sometimes be increased with advantage. 

The kind of steam-engine which is best suited for export to a foreign choice of enp^ine, 
country can only be properly determined on the basis of the following 
particulars, of which, some or all, as they may be found to apply to a 
particular case, should be furnished by the purchaser. 

1. The purpose for which the engine is required, and how far it is Purpose, 
for temporary or permanent use. 

2. The power required, or such particulars of the service as will Power, 
allow the power to be calculated by an engineer. 

3. The kind of engine and boiler already in use in the country, or Accustomed idnd. 
to which the workmen are accustomed. Local reasons for or against 

any particular kind. 

4. The space available for the engine and boiler, and its level as Sp*c« *vaitabie. 
regards the ground, floor, or other datum. If the space be limited, a 
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It almost always happens in the setting to work of a steam-engine 

Bxtraparta and that extra parts or fittings are needed beyond those actually pertaining 

^''^^' to the engine, and the mere printed price of a manufacturer or dealer 

seldom includes more than the engine itself, for as the accessories or 

Vary according to extra parts vaiy with each engine, the price must be determined by 

purpoae. ^^ necessities of each case. An engineer or manu&cturer who is 

consulted by a purchaser, and made fully acquainted with his wants, 

ought to specify and enumerate all that is required; but very often 

inaufficient prices or tenders are based on insufficient particulars : this most fre- 

information. qugntly happening with inquiries from abroad. As the price of 

the engine alone may form but a small proportion of the whole ex- 
penditure, and a tender apparently the cheapest prove afterwards to 
be the dearest, it is very desirable at the commencement to ascertain 
Snpagt0)* and describe everything that is wanted, so that one contract may 
serve for all. 

Unless otherwise specified, a steam-engine, if without boiler, does 

not include any piping, and even when a boiler also is purchased, 

close contiguity of boiler and engine is assumed, and only the pipes 

Steam pipea extra, necessary under such circumstances included. The extra parts, 

which vary in almost every case — but of which some or all are 
generally required — are the steam-pipes between engine and boiler, 
exhaust-steam pipes, suction and delivery pipes for feed-water, and 
the holding-down bolts ; and all of these differ according to the 
arrangement and dimensions of the buildings and foundations. 
Reveraing gear. Link«motion reversing-gear, as necessary for a winding-engine, is 

not supplied except where it, or the purpose which would render it 
Secondary ahafta. essential, is Specified ; nor are secondary shafts, wheels, or pulleys, for 

transmitting the power of the engine. Among other additional parts 
which may be required and which involve extra cost, are peculiar 
Special extrma. or Sensitive governors, safety-valves, or automatic regulating appa- 
ratus of a novel or exceptional kind. The extra parts are some- 
times entirely outside the special functions of an engine-maker; 
girders, columns, or other structural ironwork in connection with 
the building, being frequently required. 
Duplicate parts. The Supplying of duplicate parts is a question quite distinct from the 
" ^*^* ^ ' foregoing, and one that depends principally on the destination of the 

engine, and the facilities for obtaining what is wanted as the need 
arises. Few or no duplicate parts need be purchased with engin( 
Specially needed for use in the couutiy of manufacture, but for distant countries i^^ i 

in distant . ' . , * 

countriea. is usual to purchase With the engine spare beanng-brasses, fire-bar^^B, 
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and even a spare piston ; while in cases where the temporary f;tilure 
of the engine would involve great loss or inconvenience, a dupli- 
cate engine is kept ready for working ; and it is a common pre- 
caution — even in the country of manufacture — to have one or more 
spare boilers available for use while those that have been working are 
being cleaned or repaired. 

The carriage of an engine to its destination often involves trouble 
and expense, and especially so if the engine be one of considerable 
power, or if the means of transport be limited. But while it may save 
much cost in carriage to have small or light pieces, such economy 
may be too dearly purchased. For instance, it is a great advantage to 
have an engine bed-plate in one piece, so as to ensure solidity and 
firmness in all the parts connected to it; and a double rate of carriage 
may be amply justified to prevent the division of such a piece. Or 
sometimes an engine may be sent almost entire, with cylinder fixed and 
slide-valve adjusted. The skilled labour in re-erection, which division 
for transport of such parts renders necessary, is sometimes very ex- 
pensive. Thus a boiler, if divided into pieces, not only cannot be 
tested satisfactorily at the manufactory, but requires skill, not always 
available at the site of erection, for riveting and caulking the joints. 
In a well-designed engine the parts are kept as light as is consis- 
tent with strength, not only to save expense in manufactvure, but 
to reduce to a minimum the weight of the machine and the power 
necessary to work it. But in engines made for export to foreign 
countries, where repairs are not easily executed, and where the in- 
convenience or loss from a ** break-down " are serious, the ordinar}- 
margin of safety may sometimes be increased with advantage. 

The kind of steam-engine which is best suited for export to a foreign 
country can only be properly determined on the basis of the following 
Particulars, of which, some or all, as they may be foimd to apply to a 
P^iticular case, should be furnished by the purchaser. 

'• The purpose for which the engine is required, and how far it is 
lor temporary or permanent use. 

2. The power required, or such particulars of the service as will 
^low the power to be calculated by an engineer. 

3* The kind of engine and boiler already in use in the country, or 
^^ which the workmen are accustomed. Local reasons for or against 
^^y particular kind. 

4* The space available for the engine and boiler, and its level as 
^^gards the ground, floor, or other datum. If the space be limited, a 
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plan and section should be provided so as to show whether it is length, 
width, or height that is limited If a vertical engine be requixed, the 
walls or buildings available for attachment, should be described. 

5. So much description of the machinery to be driven and its 
speed as will allow a proper provision to be made for connecting it 
to the engine, or transmitting the power. If the machinery is already 
provided, sketches and dimensions of the shafts, wheels, or pulleys 
to which connection is to be made, must be given, and their speeds. 
If there is any reason why the engine should be right or left-handed, 
(the crank-shaft on the right or left side, looking from the cylinder), 
it should be stated. 

6. A description of the building in which the engine is to be fixed, or 
if a house, chimney and foundations have to be designed, particulars 
of the building and roofing materials available. The nature of the 
soil on which the engine and boiler house are to be built ; whether 
the soil is dry, or can be drained; whether it is liable to floods; 
and all particulars by which the level and nature of the foundations 
can be decided 

7. The kind of fuel which is to be used, and its kind and quality 
as compared with some standard English coal. If coal is not obtain- 
able, a description should be given of the wood, saw-dust, peat, oil, 
straw, or refuse available, and their comparative cost and abundance. 

8. The water available for the boiler, or for a condenser; its 
quality and abundance ; the level or situation of the reservoirs in re- 
gard to the engine ; whether in a well, pond, river, tank, cr in pipes. 
If from some public source, the head or pressure ; if to be purchased, 
the cost of the water, and how it is measured. 

9. The facilities for landing machinery at the port of arrival, es- 
pecially for heavy or bulky pieces ; the import duties payable, and 
how assessed ; the nature of the roads and means of transport from 
the port of arrival to the site. 

10. The kind of workmen available for erecting the machineiy, 
for acting as engine-drivers and stokers, or as mechanics for maJdni 
repairs. 

11. The kind of engineering factories, foundries, or workshops — 
any — ^available for repairing or replacing damaged or worn-out part 
and the time which would be needed to import fresh parts. The impoi 
ance or otherwise of keeping the machinery always at work,- and t 
periods of rest available for repairs. This information is necessa 
not only to the proper choice of engine and boiler, but for decid 
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on the duplicate parts which shall be provided. In the case of large 
engines with heavy pieces, particulars should be furnished of the tools 
and plant available in the country, such as cranes and winches, and 
engineers' tools for fbdng the engine in place. 

There are cases where a steam-engine cannot apparently be ap- 
plied, but under certain circumstances it may be possible and 
expedient to bring steam from a considerable distance ; and com- 
pressed air or water may even be used to work an engine originally 
constructed for steam. 



See Chap, XV I L 
Transmissiok op 

POWBR. 

Set page gt. 



Portable Engines {locomobiles)^ introduced first for agriculturists 
are employed for a variety of purposes, in all parts of the world. They 
are shaped like a locomotive, and have also a multitubular boiler, 
but the engine is fixed upon, and not beneath, the boiler. Portable 
engines are usually made with one cylinder only up to lo-horse power, 
and above 12-horse power always with two cylinders. The double- 
cylinder arrangement has the advantage of distributing the strains 
from the engine better on the boiler, and of giving a more equable 
motion. Although portable engines are made up to 30-horse power, 
their use becomes of doubtful expediency beyond 20-horse power, 
and the great majority of those made are between 6 and 12 horse- 
power. Fitted with wheels and axles like an ordinary wagon, the 
]>ortable engines can be drawn from place to place by horses; and 
being complete and self-contained can be set to work at any time. 
The inconvenience of providing horses for drawing them has led in 
many cases to the substitution of self-propelling gear on the engine 
itsdf. This arrangement is, however, subsidiary, and not of primary 
importance as in a traction engine. No special skill is required to 
manage portable engines, and experience has proved them to be very 
free from liability to accident. In agriculture, portable engines are 
used for corn-thrashing machines, for cutting and bruising cattle-food, 
for the haulage of steam-ploughs, for the raising of water for irrigation, 
and for the ginning of cotton. By contractors, they are used for lifting, 
pumping, sawing, pile-driving, and mortar-mixing; by miners, for wind- 
ing, pumping, and ore-crushing ; and for all sorts of purposes and 
places where engines are wanted for only temporary or experimental 
service. There are districts in some countries, where the need for 
such engines is greater than in England, and the engines in use are 
proportionately more numerous. To refer to Europe alone, portable 
engines of English manufacture, may be counted by hundreds. 
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driving thrashing-machines in the large corn-growing districts of 
Russia, Turkey, or Hungary ; while in Egypt, for the low lands irri- 
gated by the Nile, amidst the various machinery for raising water, 
portable engines attached to centrifugal-pumps are the most frequent 
of all. The improvements, which successive years have produced and 
which are now combined in a modem high-class portable engine, may 
be enumerated as follows : — 

Up till the year 1865, a steam pressure of from 40 to 45 lbs. per 
square inch was usual, and in the competitive trials established by 
the Royal Agricultural Society of England, the maximum was restricted 
to 45 lbs. per inch ; but tlie advantages of using steam expansively 
having become manifest to engineers, higher pressures were allowed, 
and it may now be taken as an axiom agreed to by engineers, although 
not yet understood by all users, that a pressure of from 60 to 80 lbs. is 
best suited to the economical development of the portable engine. This 
method of using high-pressure steam, which may be considered the 
most important of all the improvements, demanded suitable boilers. 
By innumerable experiments, carefully recorded, the proper propor- 
tions of such parts as fire-box, grate-sfirface, tube-surface, have been 
arrived at; and in order to produce a sufficient supply of high-pressure 
steam from a boiler of moderate size, the combustion is stimulated by 
the discharge of the exhaust-steam into the chimney in the manner 
usual in locomotives, and a separate steam-jet is generally provided 
for stimulating the draught before starting. Waste of heat is pre- 
vented as far as possible by covering the boiler with felt, on which are 
placed a lagging of wood and an outer covering of sheet-iron ; and 
by making the cylinders with steam-jackets as already described. 
Superheating of the steam beyond this has not proved successful 
in portable engines. The feed-water is heated nearly to a boiling 
point by the exhaust steam, and heat is thus returned to the boiler 
which would otherwise be wasted. By well-arranged bearing-surfaces, 
balanced parts, and careful workmanship, the friction of the engine 
has been reduced to a minimum, and its durability increased. 

In the early trials before the year 1850, the consumption of coal, 
even in the best portable engines then made, was from 10 to 1 5 lbs. per 

eflfective horse-power per hour ; but by means of the improvements enu 

merated above, the consumption has been reduced to from 3 to 6 Ibs.,^^ 

and the eflfective force brought up to 3 or 4 times the nominal horse 

power, according to the pressure of steam and speed of the engine. A-^^ 
a consumption so low as 3 lbs. has been only arrived at in competitiv ^ 
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trials by skilled engineers and with carefully-selected coal, it may be 
fairly reckoned that a consumption of from 4 to 6 lbs. will be neces- 
sary under ordinary circumstances. If the coal be of inferior quality, 
or if the combustion be forced too much, the consumption will be 
greater. The actual power given out by the engine as measured by 
a dynamometer or a friction-brake, and not the gross or indicated 
horse-power, is that which has been adopted for comparison ; and 
this must be taken into account when comparing the service of a 
portable engine so measured with other engines whose " indicated " 
horse-power is alone ascertained. Where wood-fuel is used, a weight 
of about three times that of coal may be reckoned as an average con- 
sumption. For burning wood, the furnace-door and fire-box are made 
kurger than for coal, and a spark-catcher is attached, the alterations 
adding about £,\ per nominal horse-power to the ordinary price. In 
some corn-growing countries, where coal or wood is scarce, the straw 
from the thrashing-machine is utilized as fuel by means of an ingenious 
self-feeding apparatus, so attached to the front of the boiler that 
the straw is taken into the furnace at a regular and proper rate. In 
this way, about one-tenth of the straw from the thrashing-machine 
is sufficient as fuel. Engines made in this way, cost from ;^ 2 to ^^4 
per horse-power extra, according to the exact method and patent 
royalty. 

The exact repetition of similar parts which the manufacture of 
similar engines allows, is an advantage utilized to the utmost by the 
principal manufacturers of portable engines. Special machine-tools 
^nd automatic processes have been invented for doing what in other 
cases has been done by hand-labour, or ordinary machines ; and by 
^ese improved means, three distinct results have been obtained — 
excellence of workmanship ; interchangeability of parts (so that when 
any are worn out, others, kept ready, or sent from the factory to re- 
place thenl, will fit exactly) ; reduced cost. 

The prices of portable engines fluctuate like those of all other 
machines, according to the cost of material, briskness of trade, and 
Qther circumstances. Taking an 8-horse power engine as repre- 
senting the kind most in demand, the price during the twenty years 
ending 1880 has ranged from ;^2oo to ;£^28o, and the prices of 
other sizes in like proportion. The following are about the average 
prices that have prevailed : — 4-horse power, ^170 ; 6-horse power, 
j^20o; 8-horse power, ^£'230 ; lo-horse power, j[,2*io\ 12-horse 
power, ;£^32o. But these prices, though inclusive of everything 
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necessary to the working of the engine, are exclusive of all extras, 
alterations, or duplicates. Thus a feed-water heater, feed-water in- 
jector, expansion valve, link-motion reversing-gear, spare bearing- 
brasses and fire-bars, all add to the cost; and from £1 to ^3 per 
nominal horse-power must be added if these are required. For travel- 
ling on the road, or by railway, the chimney is lowered, and the engine 
is covered with the tarpaulin which forms part of its ordinary equip- 
ment, no other packing being required. The same plan applies for short 
voyages, when the engine can be taken on the deck of a steamer, 
except that the detachable fittings are packed in a small case. For 
long voyages, the wheels and chimney are detached, and the engine 
must be packed in a case, at a cost of about 3 per cent on the price 
of the engine. On landing, and if needed for inland transport, the 
wheels can be attached without unpacking the engine. The weight 
of portable engines packed, ranges from about 3 tons for an engine 
of 4-horse power, to 10 tons for one of 20-horse power; but the 
measurement tonnage at the usual rate of 40 cubic ft. to the ton, 
is about double these weights. 

The manufacture of portable engines forms a special trade, and 
English-made engines stand first both in regard to design and quality. 
It is expedient to purchase only from manufacturers of known repu- 
tation ; even in first cost inferior engines are but little cheaper. Such 
engines soon deteriorate ; and in case of re-sale the absence of the 
name of a good maker lowers their value even more than at first. 
The importance of well-proportioned parts, good material, and work- 
manship, so necessary in all steam-engines, is enhanced in the case of 
portable engines, which often have to bear very rough usage, and if 
defective, soon wear out. The quality of the iron arid brass, the use o 
steel where beneficial, the accuracy of the fitting, and the proper case 
hardening of the joints, are all points which determine value. Tb 
choice of a portable engine depends on the following circumstances .*- 

I. The Power required. It is always economical to have amp 
power, as an engine and boiler are soon worn out if they are fore 
above their proper capacity. The pressure and piston-speed specif 
by the maker as best should be adhered to as far as possil 
The power can be approximately calculated, if the work to be dor 
described ; thus, if for a thrashing-machine, its kind, size, and the n 
of the maker should be given ; if for a circular saw, its diam 
speed, and the kind of timber ; if for pumping, the kind of pum^ 
quantity of water per hour, and the height to which it is to be n 
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2. The Purpose for which the engine is intended. Although the same 
portable engine may be applied to a variety of uses, certain minor 
anangements can be made with advantage to meet special cases. 
Thus the diameter of the driving-wheel may be made to suit the pulley 
of a machine to which the power is to be applied. If for winding 
from a mine, reversing apparatus becomes necessary. The relative 
position of the engine and machine to be driven must be considered 
so far as it will determine whether the engine is to be right or left 
handed. Unless otherwise specified, the fly-wheel which serves also 
as the driving pulley, is generally on the left side of the boiler looking 
from the firing end. The engines can be constructed either way, and 
some makers arrange the crank-shaft so that the fly-wheel can be fixed 
on either side at will 

3. The Climate and locality. The choice of iron or wood for the 
wheels, and certain other minor points, can be modified to suit ex- 
tremes of climate. If the engine is required in a country where repairs 
are difficult, certain spare or duplicate parts should be provided. 

4. The kind of Fuel to be used. Unless otherwise specified, the 
furnaces are made of the form and dimensions suitable for coal of 
average English quality. But almost every kind of fuel can be used 
—wood, turf, peat, dung, straw, or refuse cane, and if the kind of fuel 
be known, the furnace and boiler can be made accordingly. 

5. The mode of Draught, Shafts on poles for a pair of horses or 
oxen are supplied with the engine, and if above 7-horse power, 
double shafts if preferred The nature of the attachment preferred, 
and whether for horses or oxen, should be stated by the purchaser. 
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The advantages aflbrded by portable engines lead sometimes to their 
misapplication. The two distinguishing features in a portable engine, 
and to which it owes its value, are its self-contained completeness ; 
and as a result of this, the facility with which it can be moved from 
place to place. But though this second quality, the portability, is that 
for which these engines were designed, and is that which really justifies 
their use, they are in foreign countries often chosen where no porta- 
bility is needed, and because only of their completeness and readiness. 
In many of such latter cases, it is a mistake to use portable engines 
made in the ordinary form. It is doubtless a temptation to any one 
who requires steam-power, and especially where the purchaser or user 
is not an engineer, to procure an engine ready for use, which requires 
no foundation, house, or buildings, and not even an engineer to set it 
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to work : and where the engine is intended for a merely temporary 
purpose, these advantages are real ; but for the purposes of a per- 
manent stationary engine they are delusive, and in the end involve 
considerable unnecessary expense. 

A portable engine resembles a locomotive in its multitubular boiler, 
and, as already explained, these boilers wear out very fast, as com- 
pared with simpler kinds. The fact that steam can be generated 
quickly, and that a comparatively small boiler can produce a great 
deal of steam, is not generally of primary importance in a fixed engine, 
except where mere space is very valuable or buildings expensive. A 
horizontal engine has, under ordinary circumstances, a much longer life 
than a multitubular boiler ; but where it is affixed to the boiler, as in a 
portable engine, its life ends with it. Moreover an engine fixed to a 
boiler — however careful the workmanship — is not on a sufficiently solid 
foundation ; its parts sooner become loose and irregular than in a 
properly fixed engine, and moreover, they shake the boiler, and hasten 
its destruction. These facts are so obvious, that no engineer would 
propose to so construct an engine and boiler, except to satisfy the 
exigency of portability, or to render it self-contained. The diffi- 
culties of erecting an engine in its place, of setting a detached 
boiler, and of connecting the pipes, are often over-estimated, for 
if proper instructions be supplied by the manufacturer of the engine^ 
the purchaser, with the assistance of an intelligent blacksmith and 
mason, can efiectually set such an engine going. To meet these ob- 
jections, various forms and degrees of compromise between fixed and 
portable engines have been devised. The first is that of substituting 
rigid iron supports for the wheels of an ordinary portable engine 
These supports allow the engine to work more steadily than if oi 
wheels, and at the same time the whole machine remains self-containe 
and complete. It can be carried whole by ship, and to its destinatioi 
and can be removed if the necessity arises. A level and firm ba 
should be provided for this class of engine. In French locomobiUs 
is customary to fix the working parts of the engine on one bed-pl 
bolted upon the boiler, so as to save the latter from strain dur 
working. But the desired end is not entirely gained, and the engiJ 
being less simple and accessible than those made according to 
English method, have not been adopted elsewhere. In Eng^ 
another plan is that of placing the engine below the boiler, anc 
the same iron bed-plate with it on a base of masonry or timber, 
this means the advantage is obtained of having the engine on a 
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base, independent of the boiler, so that the latter can be removed 
or replaced ; the machine, at the same time, remaining complete 
and self-contained. There is the same disadvantage in this plan, as in 
a locomotive, that the parts are not easily accessible, and that leakage 
fh)m the boiler, and dust from the furnace, damage the engine ; 
although if the boiler be well made, there need not, with proper atten- 
tion, be any leakage. Engines of this class, or of the one described 
above, are useful in confined spaces, such as mines or small factories. 
The next step is to separate entirely the engine from the boiler, 
while retaining the latter in its ordinary locomotive shape. This is in 
effect a horizontal engine with separate multitubular boiler, as already 
described, and need no longer be discussed under the head of por- 
table engines. 




94 



En^ne separate 
from boiler. 




95 
Road engines. 



Traction-Engines^ as a combination of locomotive and portable Traction-engines, 
engines, need a separate description. These engines are of different 
kinds, the main distinction being between those where traction of heavy 
loads is the primary object, and known in England as Road loco- 
motives, and those in which power to be given to another machine is 
the chief consideration, and the moving from place to place with 
the machine behind it is subsidiary. The latter kind are generally 
Imown as Agricultural locomotives. The first kind is also useful 
to the agriculturist in connection with certain forms of steam- 
ploughing, to contractors or others for hauling wagons, or to an 
army in the field for drawing heavy guns; the second is used 
ibr drawing thrashing and other machines (to which when they are 
a,t work it gives power) from one farm to another. Great improve- 
ments have been made in traction-engines, and there is no doubt that 
in the future, when the legislative restrictions (1880) to the use of 
steam-engines on the high roads are removed, they will be utilised 
much more than hitherto. The wheels are arranged with broad tires, 
inrhich consolidate rather than cut up a road, and the earlier plan 
of equipping the wheels with rails, which were laid automatically, 
lias been abandoned, as it was complicated and troublesome; and 
although difficulties often arise in passing over soft ground, they 
can be overcome, as in case of need, planks laid temporarily as a road 
'will suffice. Traction-engines, in^the form of boiler, and in having the 
engine fixed to the boiler, resemble portable engines, but are much 
more expensive. Traction-engines for use as road -locomotives are 
made generally from 4 to 12 horse-power; and for hauling steam- 
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See Locomotives. 



Wagons. 



Road>rollers. 



Wefght and price. 



ploughs from lo to 20 horse-power; the prices ranging from about 
;£'40o for an engine of 4-horse power, to ;;^7oo for i2-horse power, 
and about ;^ 1,000, for 20-horse power. The smaUer engines arc 
sometimes fitted as cranes, a projecting jib being attached to the 
front of the boiler. By this means the engine can lift heavy loads 
into the wagons, as well as haul the load. This crane anangemenl 
adds about 10 per cent, to the cost of the engine. The following 
particulars are necessary to a proper choice of a traction-engine : 
(i) The purpose for which it is required and the weight of load tc 
be hauled ; (2) the quality and gradients of the road; (3) the kind 
of fuel to be used ; (4) the climate ; (5) if for export, the facilities 
for shipment and landing. It may be taken as an approximate 
guide, that a traction-engine weighs about one ton per nominal 
horse-power, and that where the gradients do not exceed 5 per cent 
it will draw on a good road twice its own weight, or three times its 
weight on a level ; but much depends on the condition of the road. 
Four-wheel wagons to carry four tons, fitted with brakes of a kind 
suitable for haulage by a traction-engine, cost about ;^7o, and for six 
tons about ;^8o. If only the wheels and other ironwork are required, 
the cost is about one-third less. 

The steam Road-Roller is another ingenious adaptation of the road 
locomotive, and is successfully used in London and other large cities 
for consolidating newly-laid macadam. . These engines^are made to 
roll a width of from 6 to yi ft., with rollers generally about 5 ft. 
diameter : the total weight is from 10 to 20 tons, and the cost fron 
^500 to ;;^8oo each. 
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made. 
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It may be stated as a general rule in the purchase of steam-enginf 
that those of less than 20-horse power may be selected with adv? 
tage from the stock of a manufacturer or dealer, and that the che 
ness and convenience which such a course allows outweigh 
minor objections to accepting a fixed type and a ready-made macb 
For more than 20-horse power it is generally desirable to hav 
engine made expressly, although the existing patterns of manu£u:t 
may be utilised as far as possible. But in cases where less 
lo-horse power is required, the earlier question has to be consic 
whether it is expedient to adopt a steam-engine at all, and w! 
some other kind of motor should not be preferred. The ex 
and inconveniences which attend the use of a steam-engin 
heavily on those of small power. The skilled attendance re 
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the risk and inconvenience of fire and smoke, the difficulty of ex- Disadvanugea of 

. small engines. 

amining and repairing small boilers, the loss of time between the 
lighting of the fire and the setting to work, have led to a growing 
opinion among engineers that steam-engines are not the best suited 
for small industries ; although for engines above lo-horse power, these 
inconveniences have not, in the absence of alternative methods, proved 
sufficient to outweigh the advantages gained. For small engines these 
drawbacks were for a long time accepted as unavoidable, and they 
often prohibited the use of steam altogether. There are cases, however, Favourable cases. 
where the drawbacks to the use of small engines are lessened by the cir- 
cumstances attending them. The absence of a boiler is an instance ; such 
a case occurring often in factories and other places, where small engines SmaU engines 
are used for working machine-tools, and where steam is furnished from a large boUers. 
large boiler situated in a safe and convenient place for other purposes. s*e page 75. 
The question then generally resolves itself into one of power-trans- 
mission, and the small engine is used because it is judged more con- 
venient to bring power by steam in pipes from a boiler not too distant, 
than by shafting from a large engine ; or because it is preferable to 
have a small engine available for a single or isolated machine instead 
of keeping a large engine at work for the purpose ; or where, as in the 
case of a donkey-engine for feeding the boiler of a large engine, not Asdonkey^ngines. 
only no separate boiler, but no additional engine-driver is needed ; or. See page aos, 
as at a steam crane the compactness which a small engine allows may 
be unobtainable by any other means, and the crane attendant manages 
the engine also. But in places where boilers and fires are inconve- Boilers often 
nient, as in crowded cities, or where the expenses of attendance bear 
too high a proportion to the advantages obtained, other means are ^^ ^*^ ^' 
a.vailable and have become widely adopted. For although steam has 
proved the cheapest means of changing fuel-force into mechanical 
power, and the one which affords the widest scope for general applica- 
tion, yet other methods may be preferiable where the cost of fuel is 
not a point of the first importance ; and if gas-engines maintain the 
position they have already (1880) attained, even the question of fuel 
^^rill for them appear more favourable. 

Gas-engines, hot-air engines, and water-engines, are the kinds Substitutes for 
Mrhich have hitherto been successfully used. Electric engines can *™ engines. 
only be used as original motors at an expense which is prohibitory on EnginevJ."^. 
any but the smallest scale ; and such engines may be considered only 
as a means, available in peculiar circumstances, of transmuting power 
for transmission to a distance. 
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GaS'Engifus utilise heat-force in a manner quite different from that 
of a steam-engine — combustion, explosion, and expansion being 
combined in a peculiar way. If judged by expenditure of fuel, 
gas-engines do not differ very much from steam-engines of small 
power, for it is seldom that steam-engines of from i to 6 horse-power 
consume less than lo lbs. of coal per indicated horse-power per 
hour. A gas-engine as made in 1 880 consumes from 20 to 2 5 cubic feet 
of gas per indicated horse-power per hour, which at 4s. per 1,000 feet, 
amounts to about id., and is the equivalent of about 10 lbs. of coal 
at about 25s. per ton. But if,' in a steam-engine, the fuel needed to 
raise steam from cold water when the fire is first lighted be taken 
account of, as well as that consumed during intervals when the engine 
is idle, the average consumption will, of course, be greater than that 
measured only when the engine is working, and, where the service 
is intermittent, will perhaps be twice as much ; while in a gas-engine 
no such unprofitable expenditure is incurred, as the engine begins to 
work directly the gas is lit, and stops working immediately the gas is 
extinguished. As in a gas-engine there is not the same continuous 
pressure on the piston as there is in a steam-engine, the fly-wheel 
serves even more than in the latter to equalise the speed, and by 
its means, and by the effective governor which is used, the con- 
sumption of gas can be made to accord with the work done ; the 
combustion or explosion of the gas occurring with a greater or less 
frequency, as power is required, whilst the fly-wheel stores up the 
energy thus given at intervals. The percussive action on the piston, 
and the effect of the gas on the slide-valve, have rendered these the 
most vulnerable parts of the machine, and those which have most , 
frequently needed renewals, but the expense and trouble from these - 
causes have been greatly reduced in the improved gas-engines since^ 
1875. Gas-engines do not need such continuous and careful atten — j 
tion as the use of a steam-boiler involves, as there is neither fire to 
fed nor water-level to be maintained, and therefore they are useful ii 
private houses, or in printing factories, laundries, or in warehouses fc 
cranes or hoists, and for the latter purpose may usefully pump wat< 
for a hydraulic lift. In city workshops, warehouses, or crowd< 
buildings, a gas-engine has the great advantage of freedom from th; 
risk of fire which the use of the steam-engine involves ; and tl 
cost of insurance is not increased by their use in such buildings. G: 
engines are often useful as auxiliaries to large steam-engines, eitb-^er 
to supply the boiler with water or to drive one or more machi«::»e5 
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when but little power is needed. They are also used with advan- 
tage for pumping up hydraulic accumulators, for opening dock gates 
or bridges, or wherever the service is too small or intermittent for the 
economical use of a steam-engine. The possible use of gas-engines 
for giving power to dynamo-electric machines has been already re- 
ferred to. It is questionable if it would be expedient to construct 
gas-making apparatus merely for the use of a single gas-engine ; but 
it might be expedient for numerous engines or where illuminating 
gas was also required. 

Gas-engines are made of various sizes, from one-fifth horse-power 

to lo-horse power, the price ranging from ;^5o to jQzS^y ^^e smallest 

size occupying a space of about 6 ft. by 2 ft 6 in. An engine of 

i-horse power occupies about the same space, and costs about ;£^ioo; 

one of 4-horse power costs about ;^i8o, and one of 8-horse power 

^250. Only very special circumstances would have (1880) justified 

liitherto the use of gas-engines for higher powers ; but as improve- 

ncients are being effected, which reduce the consumption of gas, and 

render more durable the parts exposed to the action of the gas, the 

liinit of size and power, within which such engines are now so useful, 

'^ill be extended. 
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Somewhat the same conveniences as those afforded by the gas- 

^*^^ne may — in places where there are no gas-works — be obtainable for 

^'^aall powers by Hot-air engines in which the expansive force of com- 

E>r"^ssed air is increased by heating it. The ordinary air-engine is not 

^^^ original motor, but one supplied (if need be, from a distance of 

^ome miles) by a separate air-compressor, and the air is applied, very 

'^^^ch in the same way as steam, to propel, by its expansive power, a 

piston working in a cylinder ; and sometimes the force is increased 

^y heating the air* But the air-engines used as substitutes for small 

^^eam-engines are complete and self-contained machines, in which a 

l^xge proportion of the gross power is spent in compressing the air 

^hich is then heated ; and it is only the extra force due to the heat- 

lOg— less of course that consumed in friction — that is utilised profit- Mode of working 

^t>ly. In the simplest kind of hot air-engine there are two cylinders, 

^^e in which the air is compressed, and the other in which it expands 

^^d does its work. At the bottom of the working cylinder is a 

^^3iall furnace for heating the air, and this can be so arranged as to 

^urn with only occasional attention. These engines are most suitable 

for powers of from i -horse power, to 2 -horse power, and can be con- 

O 
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Se* Chap, XXL 



veniently used in private houses or small workshops, the smoke being 
taken either through a sheet-iron chimney, 8 to 12 ft. high, or into an 
ordinary house chimney or flue. For organ- bellows and other pur- 
poses, where but small power is required, the heat may be supplied 
from gas-burners. An air-engine of J-horse power occupies about 
5 square ft. of ground space, stands 4^ ft. high, with a fly-wheel a ft 
diameter, and costs about ^40, while a 2-horse power engine — and 
they are seldom made larger — costs about ;£^i4o. The consumption 
of fuel is more than in a gas-engine, but this may be, under certain 
circumstances, of small consequence if compared with the advan- 
tages afforded. These engines are very useful for either continuous 
or intermittent pumping, where the quantity of water required is 
not enough to justify the cost of a steam-engine and engine-driver. 
For instance, at a roadside railway station the water-supply for 
locomotives may be thus maintained, and the occasional attention 
of a labourer or porter may sufhce to keep engine and pump going. 



Water*engines. 
See eUso page 7S. 

Art of three kinds. 



See Chap, XV I L 
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Water-Engines are made of various, kinds, but in the mode of ap- 
plying them may be divided into three categories, first : — those which 
are available as original motors for utilizing directly the natural gravity 
force of a waterfall or rapid ; secondly, those which utilize the gravity 
force of water which has been pumped up by a steam-engine, water- 
wheel, windmill, or other original motor to an elevated reservoir; 
and thirdly, those which derive an artificially-concentrated force from 
an accumulator-load kept continually lifted by a pumping-engioe. 
The water-engines in the second and third categories may be, and 
generally are, worked at a considerable distance from the original 
motor, and are therefore adjuncts to a system of power-transmission, 
but it is those in the second category alone which are generally 
available as substitutes for small steam-engines, although it is not un- 
likely that the accumulator system, which is so widely used for cranes, 
may be extended to, and rendered available for small motors also. 

The transmutation of force derived from some original motor in- 
volves loss or expense, and therefore needs justification, which in the 
case of water-power is found in the convenience for transmitting to a 
distance and distributing in various directions, in quantities however 
small, power derived from a large central motor. But these advan- 
tages, which render water-power convenient and economical for small 
engines, are not sufficient to warrant its use for large powers, where 
the cost of pressure-water would bear so high a proportion to the 
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total expenses as to render the direct use of a steam-engine preferable. 
The selling price of water in English towns varies considerably, but 
not according to the pressure, and therefore water which may be 
cheapest according to the ordinary measure by quantity, may be 
dearest for power purposes. 

In a town-supply, although payment for water for domestic con- see page ao; 
sumption is, foi; convenience, assessed by a rate according to the '«^*' water works, 
value of the houses, large consumers are supplied by measure of 
quantity, and prices vary from 4d. to 2s. per 1,000 gallons. But, 
as high-pressure water can seldom be obtained at the lower price, 
and as the higher price prohibits the use of engines, the cost accord- 
ing to force has a narrower range, and if water from the public mains 
were bought for use in water-engines, probably 6d. to 2s. per horse- Cost per h. p. 
power per hour would, with few exceptions, include the highest and \ 

lowest prices charged in England. These rates practically forbid the 
use of water motors, except for direct acting hoists or other inter- Greater than fuel 
mittent purposes where the consumption is small The rates are de- see^p^gi^M, 
termined not so much by the expense of pumping up the water, as 
by the fact that the corporations who own or control the supply 
seldom favour the use of water as power, and are unwilling to sell 
it at rates or prices so measured. In England, gas-engines, though And dearer than 
rer to purchase, can in the majority of cases be much more Seepagttg2. 



<^licj^ly worked than water-engines; and when the latter are preferred, 
it is generally for one or more of the following reasons ; namely, fo^^ater^enSnes 
"here water may happen to be cheap and coal-gas dear ; or because 
le water has a value after it has done its work in the engine, as in a 
iper-mill, dye-house, or brewery; or because a gas-engine is objected 
on the score of nuisance, or as requiring more attention than a 
'^^^er-engine; or because the greater space occupied by the gas-engine 
of consequence ; or because of the small cost of a water-engine. 



Where there is an abundant supply of water, and a site for an ele- Use of water as 

"v^ted reservoir, a municipal body, or others who have control, might ^^^^^ e en e . 
often, with great advantage to the community, promote local manu- 

iactures, especially those of small extent, by selling the water as seepage 78. 
power, and encouraging its use by moderate tariffs. Indeed, when 

concessions or monopolies for the supply of water are granted, set Part /., 

stipulations to this effect might often be inserted with advantage. On ^*^^*^* '"^ ''^'' 

the other hand, where seasons of drought or restricted supply occur, see page 80, 
snch stipulations might need so many qualifications as to render the 
^ of water-engines altogether inexpedient. 
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Small water-engines are of various kinds, but, omitting water-wheels, 
there are three principal types — first, engines having a fixed cylinder — 
almost always horizontal — with a moving piston, like a steam-engine ; 
second, oscillating cylinders, also with a moving piston ; and third, 
rotary engines, sometimes with a revolving piston, but more frequently 
in the form of a turbine. The first kind are used for pumping, for 
hoists and cranes where a long stroke and slow motion are required, 
the second and third for small motors of considerable speed for 
giving a rotary motion. Water-engines ol these kinds are small and 
compact, with few working parts, and have the advantage tiutt they 
can be easily started and stopped instantaneously, and involve neither 
heat, fire, nor smoke. The value of a water-engine increases rapidly 
with the degree of pressure available; for not only does the power which 
an engine of certain size and occupying a certain space affords increase, 
but the price of water, if measured by units of force, is almost always 
cheapest when of high pressure. As an almost invariable rule, it is 
inexpedient to use a water-engine when there is less than 60 ft. head 
of water (26 lbs. per sq. in.) and the advantages increase up to 500 ft ; 
the exception being when there is a very abundant supply which can 
be utilised by a turbine. The pressure in the public water-mains of a 
town seldom exceeds3oo ft., and is generally less. Care is necessary 
not to reckon too certainly on the nominal pressure of a town-supply, 
as there are various causes — such as the abstraction of water Irom the 
mains for other purposes, or the obstruction caused by bends, valves, 
and meters in the communicating pipes — which diminish the pressure 
in actual working ; and the difficulties which arise are sometimes 
increased or maintained by the action of the corporate body who 
sell the water. 

The cost of water-engines may be conveniently stated not according 
to their power, but according to that capacity for power which th* 
actual pressure available must determine. For instance, an engin-. 
with a pair of oscillating cylinders 4 in. diameter with a stroke of 8 irri 
and occupying a space of 3 f^. by i ft. 6 in. by 3 fl. high, would wia 
a 100 ft. head of water give out a indicated horse-power, while th^ 
same engine would be strong enough to give out 6-horse power with^ 

300 ft. head of water. Smaller engines of this kind, expressing from 

to I horse-power, cost from ;^io to £,^0. 



\See also Purchase for Export: The Establishment « 
Factories: Transmission of Power : Pumping Engines: Pipe:s, 
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PUMPING-ENGINES. FIRE-ENGINES. 
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Engines for pumping need a classifica- Pumi^c cnctnca 
tion of their own, apart from those for Uod*. 

general uses described in the preceding 
chapter ; but though all applied to this 
one general purpose of raising water, the 
forms, systems, and methods employed to meet the various difficulties 
which occur are of the most diverse kinds. Too often, however, the 
inventors or manufacturers of pumps which may be suitable under 
certain conditions ignore or do not sufficiently describe the circum- 
stances under which their machines would be unsuitable ; and un- Often miwppiied. 
Decessary expense or complete failure generally attends the use of 
pumps so misapplied. It is not intended here to describe all kinds 
of pumps, nor to compare their merits, but only to draw attention to 
the leading points by which a choice should be determined. 

The incidents already described as affecting the choice of a steam- Leadim pointm to 
engine, are most of them applicable to steam pumping- engines also, 
and need not again be enumerated ; but there are obviously others 
which apply particularly to pumping. The quantity of water to be Quantity, heicht. 
raised in a given time being known, and the height to be lifted) 
some or all of the following circumstances have then to be con- 
ndered, namely — (i) The kind of force available or the reasons for Kind of force. 
and against any particular form of power, such as animal or manual 
force; or power derived from steam, water, or wind; or from shafting, 
(i) The special purpose of the pump; whether temporary or perma- Purpoae. 

Dent ; for raising large volumes of water to a small height, as for irri- 
gation ; or for raising water to a great height, as in a mine. (3) The situation, 
locality or situation of the pump, which may render certain kinds of 
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pumps desirable or impossible. (4) The horizontal distance, the 
total length of the line of pipes, and the diameter of the pipes. The 
power required to overcome the friction of the water in the pipes 
depends upon these circumstances. The choice of a pump is often 
wholly determined by secondary questions, and the first cost and the 
powei* consumed in working may be made subordinate to the neces- 
sity for fixing the pump in a particular place, or the driving it firom 
some existing boiler or steani-engine or running shaft. 

Pumps may be classified as Lifting-pumps^ Forcing-pumps^ and 
Pressure-pumps^ all of which have a bucket or plunger with a recipro- 
cating motion. Outside this classificatiofi are Centrifugal-pumps and 
Chain-pumps. Rotary forcing-pumps are not included in any of 
these categories^ but they are not for the present purpose of sufficient 
inlpk)rtance to need more than a passing reference. 

Ufting-puihps have for their characteristic feature the hollow 
bucket through which the water, after it has been forced up by 
the atmosphere during the forward stroke, passes as the bucket 
returns. This kind of pump is that most generally known, and 
it is employed almost invariably for pumping from wells; though 
sometimes a forcing pliinger is combined with a lifting bucket 
Commencing from the familiar hand-pump, which can be purchased 
for ;^i and upwards, the sizes increase until the use of 
power becomes expedient. There is an infinite variety of 
and methods of placing these pumps and of applying the power, ani 
hundreds of engravings would hardly suffice to show the variou 
patterns made by different manufacturers. For pumps worked 
manual force, the cost will range from ;^io for a pump capable c 
raising with one man 2 gallons 40 ft high per minute, to ^^25 for 01 
capable of raising 7 gallons 50 ft. high with two men. Beyond th 
capacities steam or other artificial power becomes necessary, and 
cost depends on various circumstances other than the quantity of 
and the height. As these lifting-pumps are so frequently used 
moderate depths, and are generally in such cases fixed on the grou 






Rising main. 



level, it is necessary to remember that, as the vacuum formed by "t tic 
pump is able to draw only from a depth of about 25 ft, the effect ve 
part of the pump (the working barrel) must be placed below tlic 
ground and within 25 ft. of the water when a greater lift is required. 
If, besides lifting the water to the ordinary level of a discharge spout 
or pipe on the working barrel, it is desired to raise the water sti^^ 
higher through a rising main to the ground-level or above i^ ih^^ 
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the joints and other parts of the pump must be made sufficiently 
strong and water-tight to resist the pressure of the column of water. 
Suction-pumps of this class are not suitable for raising hot water, as 
the steam prevents the formation of a vacuum ; and, therefore, for hot 
water it is usual to employ a force-pump placed below the level of 
the water to be raised. 

Force-pumps have a solid bucket, or plunger, or piston, which 
works in a barrel, box, or chamber, furnished with inlet and outlet 
valves ; the water flowing through the inlet valve into the chamber 
as the retreating plunger leaves a vacuum behind it, and being forced 
through the outlet valve into the rising main by the plunger as it 
returns. But although this general principle is common to all force- 
pumps, which may be, and are, used for lifts up to 2,000 ft, the 
pumps vary in detail as much or more than do lifting-pumps. 

A plunger passing through a stuffing-box is generally used for single- 
acting pumps ; but for double-acting pumps, a solid piston or bucket 
with a piston-rod is necessary, so that the alternate operations of 
suction and pressure may be performed as well above the piston as 
below it. " Bucket and plunger " pumps are those in which a forcing 
plunger is fixed above the bucket on the same rod, so that while 
there is only a single-acting suction as the bucket ascends, there is a 
double forcing or delivery, as the plunger is arranged so as to force 
both at the forward and return stroke. The advantage so obtained 
is carried further in some cases by the use of two engines, each with 
two discharges, so that by thus having four discharges the oscillations 
or shocks incident to single-acting pumps are avoided. The con- 
tinuous flow of water which is afforded by double-action pumps is 
sometimes obtained by a series of single-acting pumps working side 
by side frqm one shaft, the most uniform being the "three-throw 
•pump." 

Manual power is seldom used for force-pumps, the great majority 
being worked by steam through the medium of cranks or eccentrics 
froni a revolving shaft. For pumps of considerable size, requiring more 
than 4-horse power, a separate steam-engine is generally attached to 
the pump, steam being supplied either from a boiler of corresponding 
size, or from a larger boiler used for general purposes. Smaller 
pumps are worked from shafting driven by a steam-engine or other 
motor. The latter method is adopted, for instance, in breweries, dye- 
liouses, and chemical works for the numerous small pumps which are 
required at various places, even where the principal pumping is 
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passage of water through the valves, starting or putting the water in 
motion with a gradually increasing speed so that the valves open easily 
at the commencement of the stroke and close gently at the end. In a 
non-rotative engine, on the other hand, the stroke of the pump com- 
mences with a high speed, and elaborate valve arrangement and careful 
supervision are necessary to prevent an over-stroke of the piston, the 
ingenious motion of the " cataract " being substituted for the direct 
control which a crank affords. Moreover, if the steam for such an 
engine be used expansively to prevent waste of fuel, the pressure on 
the steam-piston, and consequently the power of the engine, which has 
no fly-wheel to store up and equalise its force^ are not the same at all 
parts of the stroke, while the resistance of the column of water in 
tlie pump is constant ; and this inequality is sometimes the cause of 
breakage where the variation is very great. There are various secondary 
or minor considerations which assist a choice between these two 
kinds, and it is only engineers specially acquainted with such matters 
who can decide in a particular case upon the best kind. 

The regular and smooth working of the beam-engine is considered 
by many engineers to render it particularly suitable for continuous 
pumping for the water-supply of towns, the minimum risk of stoppage 
more than compensating for an increased first cost As already stated, 
the extra expense of a beam-engine, as compared with a horizontal 
engine, lies not only in the engine itself, but in the extra expense of 
foundations and buildings. As an example, a beam condensing 
engine and boilers, for pumping 60,000 gallons of water per hour to 
a height of 300 feet, would cost in England from ;;^6,ooo to ;;£^7,ooo, 
and the foundations and buildings about ;;^3,ooo ; while a hozizontal 
crondensing-engine of similar capacity would cost, with foundations 
^nd buildings, about one-third less. When, as is often the case, 
pumping-engines are erected in duplicate as a reserve against accident, 
t.he difference in cost is of course increased. The continued favour 
in which the beam pumping-engine has been held so long has been 
probably owing to the economical working which has been, obtained 
^th such engines. The high cost in Cornwall of fuel brought 
&om a distance stimulated all inventions which economised heat ; 
^nd the introduction of the Cornish boiler and improved beam-engine 
"^ere keenly appreciated ; while on the other hand, in the northern 
parts of the island, the abundance of cheap coal rendered the con- 
sumption of fuel a question of slight importance, and directed the 
attention of mine-owners to mere saving in first cost Therefore, 
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although beam-engines were formerly used in the norths and continue 
to be used there* they have not been worked so economically as in 
Cornwall. The horizontal engine has, as a cheaper type, been widely 
adopted, and the majority of new engines in the northern counties are of 
this form. For pumping from deep mines by a horizontal engine on 
the ground-level, motion is given to the pump-rods by bell-cranks or 
quadrants, and in some cases, in small mines, or where the pumping 
is not important, the same horizontal engine both pumps and winds. 
Direct-acting vertical engines are also used for pumping from mines, 
and are known as bull engines, the steam cylinder being placed 
directly over the mine shaft, so that the piston pulls directly on the 
pump-rods. Engines of this class will pump as much as 600 ft in 
one lifl, and no quadrants or bell-cranks are required. But thougfi 
such engines are cheap and involve much less expenditure on build- 
ings than other kinds of engines, they consume much fuel and are 
therefore only adopted where fuel is very cheap. 

The principal difficulties in deep-mine pumping are in the trans- 
mitting of power from the engine on the surface to the pump far 
below ; in the enormous weight of the column of water in the rising 
main ; in the packing of the stuffing-boxes of the pump plungers to 
remain water-tight ; and in the maintenance and smooth working of 
valves and valve-seats under the great pressure. In deep mines it has 
been customary to divide the total operation into several lifts of 
practicable dhnensions. Thus, one pump is placed at the bottom of 
the mine to raise the water to a certain height into a reservoir 01 — ' 
" sump,'* from which another pump raises it to another reservoir, an 
Reduces pressure. SO on till the surface is reached. By this means the pressure upo 

the pipes and valves, as determined by the height of each separat 

rising main, is kept within practicable limits. . But the weight 

pump-rods to work these pumps is very great, and in mines 1,000 

deep and upwards the suspended pump-rods will weigh as much as 5 

tons. Among the most important improvements in connection wi 

deep-mine pumps have been in the " clacks," valves, and valve-sea 

and in the material of which they are made. The enormous los 
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under which the valves have to open and shut subjected them 
severe shocks, and, notwithstanding all precautions, pumping o] 
tions are frequently interrupted by the bursting or breaking of 
valves and valve-cases. In fact the efficient working of the pui 
may be said to depend on the proper construction of these parts^ ^< 
which accordingly, the ingenuity of engineers has been much directr^^ci 
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Various fonns of double and treble beat valves and equilibnum- 
valves have been invented from time to time, which allow large 
quantities of water to pass at each stroke with but slight lifting of 
any one valve, and the percussion consequent on the closing of the 
valves has been reduced to a minimum. 

In regard to the expenditure of force for producing certain results, 
the service performed by a pumping-engine is so very evident and, 
as compared with most of the miscellaneous duties performed by 
steam-engines, allows of such easy measurement, that any improve- 
xnents obtained which save power become at once apparent. The 
ziumber of gallons per minute, and the height lifted for a given ex- 
;X>enditure of fuel, are the simple factors in the calculation ; or if, 
instead of gallons, pounds of water be taken, then by the customary 
^cjnits of foot-pounds, the service obtainea by each horse-power or by 
^^ch pound of coal, can be conveniently measured. At the time 
^^i^hen Watt commenced his improvements, the atmospheric steam- 
engine then used at the Cornish mines were, at their best, capable of 
:subing 70,000 lbs. of water one foot high for each lb. of coal con- 
^sumed. Not only, however, did the fuel produce a result thus small, 
:sf judged by modem standards, but the pumping was limited to a 
certain depth, because the engines, with a pressure only equal to that 
^f the atmosphere against a vacuum, could not, with any convenient 
^r practicable size of engine, produce a power to overcome more 
'Shan a certain weight of water and pump-rods. Thus, mining in 
Cornwall was till Watt's time limited to a moderate depth, and 
^aminerals below were all inaccessible. Watt's valuable improvements, 
"fcy which the effective force obtained from an engine of given dimen- 
sions was increased, also allowed a great saving in coal^ for his 
engines proved capable of raising 200,000 lbs. of water one foot 
^igh for each pound of coal; or, if judged by the standard of .horse- 
PH>wer, was equal to a consumption of 9i lbs. per effective horse-power 
T^T hour. By various improvements in the arrangements of boilers 
^^<i furnaces, by using steam-engines expansively, and especially by 
the use of compound engines, the quantity of water raised one foot 
^igh, or, as usually stated, the duty of the engine has been increased 
to about one million lbs. per lb. of coal consumed, or, to state it by 
tHe more familiar measure of horse-power, only about 2 lbs. of coal of 
average Ei^lish quality, are consumed for each effective horse-power 
per hour, the exact consumption depending of course on the quality 
^^ the coaL There is no kind of purpose to which the steam-engine 
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be raised depends upon the pressure in the steanji-cylinder. If 
there were no loss in working, it is obvious that the steam-pressure 
would have to exactly balance the weight of the column of water. 
That is to say, in order to raise water 100 ft. high, a pressure pf 43 i 
lbs. per square inch would suffice if the piston were of the same area, 
because a column of water 100 ft high weighs 43^ lbs. per square 
inch, so that for each lb. of pressure the water would be raised 
about 2 ft. But as there must be loss from friction and other causes, 
it is usual to assume only li ft. of height for each lb. of steam if the 
pump-piston and the steam-piston are of the same diameter, and on 
this basis the results which cylinders of different diameters would 
afford may be also calculated. As an example, a pump with a water- 
piston and steam-piston, both of 4 in. diameter, and an effective 
length or stroke of 12 in., will with 50 strokes per minute propel 
about 3,000 gallons per hour. With steam of 40 lbs. pressure, the 
water could be raised to a height of 60 ft., and with steam of 80 lbs. 
pressure, 1 20 ft. ; but if a steam-cylinder and piston of 8 in. diameter 
(which affords an area four times that of 4 in.) were used, the same 
pump, if maintaining the 50 strokes per minute, would with 40 lbs. of 
steam, raise 3,000 gallons 240 ft. high. A pressure of from 50 to 70 
lbs. per square inch would probably afford the best results ; but as 
purchasers are not always inclined to work at such pressure, only 40 
lbs. is usually assumed by the manufacturers in calculating the size of 
pump necessary for a certain service. For situations where a steam- 
boiler is not already available, and where one has to be obtained, 
the steam-pump can be purchased with a boiler attached to it, form- 
ing when so arranged a complete self-contained puraping-machine, 
the cost, Kowever, being nearly treble that of the steam-pump alone. 
In factories where there i3 no boiler from which steam can be 
obtained, or lines of running shafts by which power may be given 
to ordinary pumps, these self-contained steam -pumps are very con- 
venient 

Pumps of this kind are valuable chiefly for their compactness, 
simplicity, and cheapness ; but they consume more fuel than do 
tion-condensing engines in which high-pressure steam is used expan- 
sively and much more than well-arranged compound engines. The 
consumption of fuel in pumps of the sizes described above is, however,. 
often of little consequence compared with the advantages afforded. 
fiut for pumps of larger capacity, and for raising water from deep 
mines, economy of fuel becomes a matter of the first consideration, 
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of the direct-acting steam-pumps, the latter can be fitted with con- 
densers (the exhaust-steam being discharged into the suction-pipe of 
the pump in a very simple manner), and the application of the com- 
pound system to these pumps promises (1880) still further to improve 
them ; but the mode of working forbids so great an economy as is ob- 
tained in compound engines. For deep-mine pumping much larger 
sizes than those above described are made, pumps up to 14 in. 
diameter, and steam -cylinders up to 40 in. being practicable and usual, 
the total cost in such extreme cases ranging from ;£^ 1,000 to ;£^2,ooo, 
including boilers. These engines, when used for mines, are placed at 
the bottom of the shaft, and force water to the surface in one rising 
main. The absence of long pump-rods, of numerous valves and 
clacks, and the direct action of the steam-piston which, as above 
described, is graduated in size to meet the exigencies of the resisting 
pressure, allow these machines to pump from the mines even 1,000 ft. 
deep in one lift, the pipes and pipe connections being made propor- 
steam supply from tionately Strong. When the pump is thus placed below ground the 

steam may be supplied from a boiler on or below the surface ; and it 
is found that, if the pipe be properly protected, the condensation is ^ 
not inordinate and the loss of pressure between boiler and pump,^ 
after the pipes have become warmed, need not exceed \ lb. for ead»^ 
100 ft Steam-pumps, as above described, are so self-contained^ 
that little preparation or foundation is necessary to receive thei 
Not only do they occupy little space, but in a mine, the steam-pij 
does not interfere with the free use of the mine shaft for other 
poses, while with an ordinary mine pump, the rods and other gt 
require, in many cases, a separate shaft. In temporary work, 
instance, where a new mine has to be explored, and where, therefoi 
the continuance of the pumping is doubtful, the large saving 
capital outlay is of great importance. 

Pumping- engines worked by water instead of steam are use" 
either where water suf]Bcient in pressure and quantity is easily 
cheaply obtainable as power, or in other cases where the use of 1 
is inconvenient or impossible. Thus the current of a river may^, bj 
the means of turbines or wheels, pump up the water to an elevate</ 
reservoir. In mines where the water occasionally rises above tlie 
place where the pumping-engine is placed, an engine which woiil<? 
have to stop working if dependent on steam, could continue pumping 
if worked by water. A small quantity of water having great pressure 



See page 73. 



Advantages. 



Occupy small 
space. 



Useful for 
temporary work. 



WTater-eneines for 
pumping. 

Seepage i<^. 



See page jS, 



Useful sometimes 
in mines. 



Part I L] Pumping- Engines worked by Water. 207 



If iteam-pumpi 
are lubmerged. 



New inventionB 
for pumping. 



can be applied to raise a larger quantity of water to a less height, and 
where the pumps are submerged, can pump the mine water to an in- 
termediate level, where steam or other ordinary pumps are available 
for raising it further. But while this method is thus useful under 
special circumstances, it would generally be a wasteful application of 
power where ordinary methods are available. 

Water can be applied as power under conditions the reverse of 
those above described, ue.^ a large volume of low-pressure water can 
be used to pump a small quantity to a great height Self-acting Hydraulic rams. 
hydrttuUc-rams^ as they are called, placed near a stream or waterfall, 
can be applied to force water to a height ten times that of the fall. 
Small machines of this sort for forcing from 300 to 5,000 gallons 
per hour cost from ;^ 10 to ;^4o, exclusive of piping. 

Various other kinds of pumps not referred to here have been 
introduced to meet peculiar difficulties of locality or purpose; but 
many of these new inventions have little to recommend them but the 
novelty and ingenuity of their design. It will generally be found Seldom succeaafui 
that the conveniences afforded by exceptional contrivances for pump- 
ing on a small scale are neutralised by practical difficulties and great 
consumption of fuel when it is attempted to apply such pumps on a 
large scale. Rotary force-pumps have been designed in various ways, 
and have been more successful than steam-engines of that form, be- 
cause there is npt the difficulty connected with a rotating steam-piston. 
Indeed, most of the rotary engines which have been designed will 
serve as pumps when driven by some other motor, and many of such 
engines have found their only real use as pumps. Or if two such 
machines be coupled together to one shaft, one will serve as motor to 
drive the other as pump. Small water-engines are often applied in 
this way, but rotary pumps, as hitherto (1880) made, are not likely to 
supersede pumps with the more usual reciprocating movement. 
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Pressure-pumps are those which have to overcome some force other Preaaure-pumps. 
than that of the rising main or column of water, and the two principal 
applications of these pumps are for feeding steam-boilers and work- 
ing hydraulic presses. For supplying steam-boilers in the earlier 
times, when low-pressure steam of from 7 lbs. to 15 lbs. per inch 
was used, no feed-pumps were necessary, as a tank was easily placed 
at a height above the boiler sufficient to give a head or weight of 
water which would enter the boiler against the steam-pressure. Now, 
however, the pressiure to be overcome ranges from 30 lbs. per inch 
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for feeding the boiler of a low-pressure engine to i6o lbs. per inch 
in a locomotive. Almost all engines are provided with a feed-pump 
worked by some part of the moving gear, but sometimes the ordinary 
feed-pump is supplemented or superseded by a donkey-pump^ or by a 
steam-injector. This name, ** donkey-pump,*' has been given pro- 
bably only because of the secondary or subsidiary service rendered, 
as, except in size, there is nothing peculiar in the principle of such 
iout thapet. machines. The pumps are made in a variety of shapes and forms, 
as vertical and horizontal rotating-engines ; and the direct-acting non- 
rotative steam-pump just described, is also used for the purpose; 
the one feature aimed at in them all being compactness of size 
and shape; for while, even in an ordinary engine-room, space is 
often limited, in the engine-room of a steam-ship, or on the side ftame 
of a locomotive, space is obviously confined. A donkey-pump for 
feeding the boiler of a lo-horse-power engine will cost according to 
its kind from ;^2o to £,2P^ the cost increasing with size, so that 
for the boilers of a loo-horse-power engine from ^50 to ^100 is 
required. A donkey-pump allows water to be supplied to a boiler 
without working the main engine^ which, especially in the case of a 
steam- ship or locomotive, is often convenient Donkey-pumps o£^ 
moderate size can be worked by manual power for the washing ol 
boilers, or to fill or feed them before steam has been raised suflL- 
ciently high to perform the service in the ordinary way. 
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The Centrifugal-pump differs from any of those described in the pi 
ceding pages, for in the ordinary sense it is neither a suction-pump n^cDr 
a force-pump. In its form and manner of working it resemb&^^s 
rather an air-fan, having, like it, a disc with radiating blades revolvLvig 
at a high speed within a case. This case must first be charged nr^tfa 
water, which will then be displaced by the revolving disc ; a partiai 
vacuum being thus produced in the case, the water follows by \:ht 
pressure of the atmosphere to be once more displaced and tlius 
passed into the delivery-pipe. At their first introduction, about t/ic 
year 1850, the blades were made straight, but a closer investigatfoo 
into the theory by which these pumps work, aided by practical 
experience in their operation, has resulted in the adoption of blades 
bent exactly to the most effective curve. Other improvements have 
been made in the shape and arrangement of the parts, which in modern 
centrifugal-pumps are so contrived as to allow of easy access to the 
interior of the pump, and the removal or addition of pipes without 
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disturbing the whole machine. The suction and delivery-pipes are 
usually made vertical^ and the inlet and outlet on the pump are 
arranged accordingly in the absence of stipulations to the contrary. 
But the pump can be made for horizontal suction or delivery-pipes, if 
desired The manufacture of centrifugal-pumps is in few hands, 
for while other pumps are widely understood, and can be made at 
any engineering factory, the proper design of a centrifugal-pump 
demands an exact application of scientific principles which can be 
arrived at only by much study and careful experiment Those who 
have succeeded in the manufacture of centrifugal-pumps have a cor- 
responding absence of competition ; and as they make large numbers 
of these pumps exactly alike, special tools can be provided and other 
economies in manufacture practised, which are only possible where 
petition is assured ; and such methods not only improve the work- 
anship but reduce the cost As the pumps revolve at a high speed, 
it: is of great importance that the moving parts be exactly balanced, 
^Fftat the spindles be hard and strong, and the bearings long and well 
A ^ted. These conditions are satisfied and strength is combined with 
1 s^htness by the free use of steel and gun-metal 

Centrifugal-pumps are occasionally used for liflsas high as 100 ft ; 
e manufacturers recommend them only for lifts up to 80 ft, they 
Idem compare favourably with other kinds for lifts over 30 ft, and 
e vast majority of centrifugal-pumps are used for lifts not exceeding 
^ ^D ft The eflfective results obtained from centrifugal pumps for a given 
^^^cpenditure of power or fuel are not generally as great as in some other 
■^^a^chines — for instance, as in a deep-mine pumping-engine— but the 
^■^aoprovements in design and manufacture have continued to increase, 
»id well-made pumps now give out an effective service of about 70 
cent, of the powers applied to drive them. It is immaterial 
"^liere the pump is placed, whether near the water or at a maximum 
distance of « 7 ft above it> so long as all the joints are perfectly tight 
^^d no air is admitted. 

A centrifugal-pump of a certain diameter, driven at a constant 

speed, will raise a certain quantity of water to any height within its 

^^pacity, but the power necessary to maintain the speed and the 

same quantity of water obviously must vary with the height lifted. 

This may be illustrated by a few examples. A small pump, with a 

6- in delivery-pipe, costing, inclusive of piping, about jQz^y will raise 

500 gallons of water per minute to any height up to 70 ft , 

and will require about ^-horse power for each foot of lift A 
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pump with a 6-in. delivery-pipe, costing, exclusive of piping, about 

;;^i2o, will lift 3,000 gallons per minute, requiring i -horse power 

for each foot of lift. 

?"m"*ruwe* Pumps of the above sizes are generally driven by a belt from 

engine. the fly-wheel or pulley of a steam-engine. Portable engines are 

stf^oj^iSj. often used, and in some cases — as for irrigation — engines and pumps 

are permanently arranged together for this purpose only. Where 
centrifugal-pumps are employed for temporary service only, and have 
to be moved from place to place, they are frequently attached to a 
light carriage on two or four wheels. 
How best applied. Centrifugal-pumps find their best application in those cases where 

large quantities of water have to be lifted a moderate height in a 
short time, such as in the irrigation or drainage of land, emptying of 
docks, ships, or caissoons ; and for sheep washing. In these cases 
the great facilities which these pumps afford by theu: simplicity, com- 
pactness, and cheap first cost, compensate for any saving in fuel which 
more elaborate, costly, and permanent pumping-machinery might 

For drainage. possibly afford. Many large pumps are made for these special pur- 
poses, especially for the drainage of low-lying land ; the largest pro- 

Cottofiarg« portion range in size from those with pipes 18 in. diameter, costing 
pumps. about ;^2oo, and capable of raising 5,000 gallons per minute, re- 

quiring about 2-horse power per foot of lift, to those with pipes 48 in. 
diameter, costing about ;^ 1,000, and capable of raising 30,000 
gallons per minute, requiring about 1 2-horse power per foot of lift 
Large pumps of this kind are often attached direct to a steam-engine, 
whose crank-shaft forms the pump-spindle. 
Chain-pumps. Chain-pumps consist of a tube or barrel, round or rectangular-:: 

in section, and made of cast or wrought iron, and an endies^a 
Mode of working. \^^^ q^ chain, generally made of iron links, working continuousl]^ 

up the tube and passing round pulleys at the top and boitoncm 
Upon the band are flaps or buckets which lift the water. Thou| 
varying in detail, chain-pumps are of two principal kinds — one, 
which cups or buckets are attached to the band (as has been 
from ancient times for irrigating), and another kind where mere fl^jas 
are hinged to the band, against which they lie flat while descendii?^ 

How applied. and project while ascending. These pumps are not often used, Iwf 

are convenient sometimes for pumping dirty water in public worics or 
excavating operations, as they will not choke readily. The working 
barrels and chains are made in about lo-ft. lengths, and can therefore 
be adjusted to suit an altering depth during excavation. They axe 
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generally driven by a belt from a portable steam-engine, but some- 
timeSy especially for irrigating, by oxen or horses. 



How driven. 



All the pumps that have been described in the preceding pages, 

have some moving mechanism through which the power is applied 

to the water ; but there are other kinds of apparatus by which water 

is raised without any moving engine. Thus in the liquid ejector 

and sand-pump liquid is raised by the direct application of compressed 

air, and in a diving-bell or caissoon the water is driven out in a 

similar way. Steam may be also applied to the raising of water by 

direct contact. The PtUsonuter-pump is an ingenious application of 

an old principle. In this machine there are two chambers, and the 

steam being admitted to one of them, forces up the water which is 

within it The steam, becoming condensed, forms a vacuum, into 

which the water from below ascends while the upward forcing process 

is being performed in the second chamber, and thus by a succession 

of automatic pulsations the pumping continues. As these pulsometer- 

X>umps can be suspended by a chain sling, and can be easily connected 

i¥ith a hose for steam supply and a hose for bringing up the water, they 

are useful where ordinary pumps have been stopped by being sub- 

»ierged, as well as for other temporary purposes. The prices range from 

^bout ;^i2 for a small pulsometer capable of raising lo gallons 

^>f water per minute, to about ;^5o for one raising about 150 

4^allons; and so on to about ;^2oo for one raising 1,000 gallons 

j>)er minute, these prices being exclusive of boiler and piping. As 

'^hese pumps depend upon a vacuum, they cannot lift more than about 

^5 ft. ; but according to the steam-pressure at command, they will 

^A)rce to a maximum height of about 80 ft. They have also the ad- 

^^antage of pumping thick or dirty water without choking. Machines 

"^forked on this principle, though very convenient in some cases, are 

^^30t to be compared with more usual kinds of pumps under ordinary 

^drcumstances, as they consume much more fuel in proportion to the 

"^¥ork done, and cannot be conveniently applied for any but moderate 

Xifts. 

The Steam-Injector^ which was introduced about the year 1855, 
^idapts and applies certain natural laws by which a jet of steam con- 
centrated in a peculiar way will draw up the water from a reservoir, 
axid force it into a boiler against the steam-pressure there. Injectors 
fed their chief application in locomotives and those other engines 
where space is very limited, but in many cases engineers, even if an 
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between the two. An engine on the border of a lake, pumping water to 
a reservoir on a hill ; or a pump at a bottom of a mine, raising water 
to the surface, are examples of the first kind. An ordinary domestic 
pump, raising water from a well ; or a pumping engine on the ground- 
level raising water from a mine, are the examples of the second kind. 
A pump drawing water from a well, and forcing it to a reservoir on a 
hill, is an example of the third kind. The relative level of the 
water to be lifted and of the engine-house floor or ground level are 
most important circumstances in the design of pumping machinery. 
The horizontal distance the water will have to travel is also a circum- 
stance which should be communicated to those concerned ; and if the 
pipes are already made or decided upon, their diameter should be 
stated, because by the length of the pipes and their diameter will 
the friction to be overcome be determined. This is very important, 
s& sometimes the friction requires greater power to overcome it than 
is needed for the lifting of the water. The above particulars may 
le conveniently given on a plan and section of the site and place 
^)f delivery, showing the various levels. 

3. The purpose for which the pumping is required — for instance, 
^^srhether a pump is for irrigation or draining ; or, if for some manu- 
cturing process, the nature of it, as brewing or dyeing ; or, if for 
irater-supply, the general conditions which have to be fulfilled ; and 
n any case it should be stated whether the service is to be perma- 
lent or temporary, whether intermittent or regular. It is these 
tter circumstances which generally determine whether cheapness in 
rst cost or economy in working and long endurance are to guide the 



Levels of source 
and delivery. 



Length of pipes. 

Diameter of pipes. 
Friction of water. 



Plan and section 
of site. 



Purpose. 



Permanent or 
temporary. 



4. The kind of water to be raised — ^whether clean or dirty, fresh or The kind of water. 
, hard or soflt, hot or cold, whether it contains acids or strong 

^chemicals ; all these circumstances having weight in determining the 

Sorm and material of the parts with which the water will come in 

^3ontact Tar-pumps, soap-pumps, and pumps for strong acids or Special pumps for 

^^kalis are made. 

5. The space available for the pump, for the motive-power, and for Space available. 
\^t suction and delivery-pipes. Pumps have often to be fixed in 

inconvenient places, as in mines or tunnels or wells, and the choice 
of apparatus may have to be guided or modified by some secondary 
<^ifcumstance of this kind, instead of by those which are connected 
^th the primary purpose of pumping. 
6. The motive-power which is available or which is to be supplied. ^^^"^ power. 
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If the power is already provided, it should be described as well as the 
means proposed or suggested for connecting it to the pumps ; and if 
the motor be not contiguous, the means available for transmitting 
power to the pumps. If a motor is to be supplied, then the kind of 
force available should be described. If steam from existing boilers, 
then the pressure and capacity ; if new boilers are needed, the kind 
of fuel ; if water or wind power, its extent and direction ; if manual 
force, the strength as compared with English workmen or some 
other standard ; it by oxen or horses, their kind and capacity ; if by 
shafting, its position, diameter, and speed. 

7. If settings or buildings of brickwork or masonry are needed, 
the nature of the soil for foundations, and the kind of building 
material which are obtainable and appropriate, should be described. 
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Among the numerous and various purposes for which pum ping- 
engines of special kinds are required, Fire<xtinction has an impor- 
tant place, and invention has been stimulated from time to time by 
the occurrence of some great disaster which might have been pre- 
vented or mitigated by a prompt supply of water. The apparatus 
most suitable must obviously depend upon local circumstances, of 
which the principal one is the nature of the water-supply. The ten- 
dency of municipal bodies to construct or purchase water-works rather 
than leave them to private enterprise, arises almost as much from this 
cause as from those connected with the supply of water for general 
purposes ; and even where, as formerly, a monopoly or concession is 
granted to private persons or joint-stock companies, the sufficiency 
and suitability of the supply for fire-extinction are among the prin- 
cipal conditions imposed, 

The actual quantity of water abstracted from the public mains for 
fire-extinction bears so small a proportion to that taken for general 
purposes (in London 7^ part suffices) as to need no consideration 
in the calculation of the total supply ; but it is obviously important 
that the water shall always be available in sufficient quantity at any 
one time or place. As one means to this end, there should be such 
pressure as will cause the water to fill the main pipes at all points in 
their course, and to rise in a hydrant to, at any rate, such a height 
above the street level as will supply the tank or suction-hose of a 
fire-engine ; this being generally assured by the more stringent condi- 
tion that the water— for domestic purposes — shall rise to the top of 
the highest houses. By the modem system of water-supply in towns 
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such a pressure is provided, but it is much below what is necessary, 
without the aid of an engine, for fire-extinction. Water in pipes flows 
to the level of the reservoir or source from whence it is supplied ; 
but though in this way water from a reservoir loo ft. high will, 
if unrestrained in its course, rise in time to the top of a house 
of similar height, it will, if discharged by means of a nozzle on 
the main as a jet into the air, require a head of water of i8o ft. 
to enable it, under the most favourable circumstances, to rise loo 
ft., or, in other words, the pressure necessary to force water in the 
air loo ft. is nearly double that which would take it the same height 
through a pipe. For lesser heights the proportion is diminished, a 
40 ft. head of water sufficing to force a jet about 33 ft into the air. 
But where the pipes are also used for general purposes, even this 
theoretical proportion of jets to head or pressure is generally unattain- 
able, because the continued abstraction of water reduces the effective 
force or impetuous rising power necessary for a jet. Moreover, the 
pressure of the water is further diminished by the friction during its 
passage through the mains and afterwards through the hose which 
conducts it from the main to the ejection-nozzle, for the pressures 
just stated are those necessary at the actual orifice of ejection. 
Approximately, one foot of head, or nearly \ lb. per square inch of 
pressure, is required to overcome the friction of every 4 ft of hose 
when 150 gallons per minute are being forced, and if besides horizontal 
distance, the hose be raised, the vertical distance of course consumes 
part of the head or force of water, and diminishes that available at 
the nozzle. As the mains in many towns are supplied from reservoirs 
high enough for fire-extinction if the force were always available, some 
engineers recommend a separate service of water for fire-extinction 
only ; while by others it is proposed to use the same pipes for the 
supply of potable water to houses, leaving the water for municipal, 
manufacturing, and ordinary domestic purposes to a separate service. 
A constant high pressure in the fire-mains being thus assured, it is 
then necessary to place hydrants numerous enough to ensure one 
being always so near to a fire as to render long lengths of hose un- 
necessary. This plan of numerous street hydrants has been adopted 
in the City of London ; but while it affords a ready supply to extin- 
guish a fire speedily, yet for any considerable conflagration, owing to 
the low pressure at command, it is only an adjunct to the fire-engine. 
But the conditions necessary for fire-jets direct from the main are 
found or adopted so rarely that there are very few towns where fire- 
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engines can be dispensed with ; even where the reservoirs are at so 
great a height as 400 ft 

The effectiveness of a jet depends a good deal on the form and 
size of ejection-nozzle. It is necessary to concentrate the force of 
the water at an orifice of small diameter, in order to obtain impetus 
for a high jet. Even where the water is wanted at a low level or for 
a horizonal discharge, such an impetuous jet has more effect than 
the same amount of water merely poured or sprinkled on the fire. 
The orifice, or nozzle, is generally of some diameter between \ in. and 
J in. for manual-engines, and between i in. and 2 in. for steam-engines. 
The larger sizes allow the greatest amount of water to pass, but a 
much stronger pressure is necessary to force the jet to the same 
height as is possible with a nozzle of smaller diameter. But if a very 
high jet be required, then a larger nozzle is essential, demanding an 
abundant supply of water at great pressure, because small jets — 
whatever the pressure — are dissipated into spray at a less height than 
would a thicker column of water with the same proportionate force 
behind it Even in still air no pressure would send a jet ^ in^ 
diameter more than a few feet from the ground, while from a nozzles 
of I in. a jet 100 ft high could be discharged. It is often necessar^^- 
during a fire to change the nozzle in order to vary the height of jet 

To render the jet of water from a fire-engine as constant as possibl^^ 
it is usual to have two or three pumps, and by attaching to 
delivery-pipe an air-vessel to receive the shock of each stroke^ 
further to maintain an equable flow of water. The measure 
capacity in a pumping-engine is seldom stated by horse-power, but 
the quantity of water which can be forced per minute to a 
height, and in a fire-engine, as has been seen, the height of the 
is with a certain force less than the height which water will rise ii 
pipe. The difference can, however, be calculated on the data j 
given, if due allowance be made for the friction in the hose, 
best engine is that which will deliver a given quantity of water in 
most equable and continuous stream ; for if the pressure vary, 
of the water will not reach the desired place, and water broken into 
spray, even if sent with great force, is not so effective as the sa^me 
quantity in an unbroken jet 

Fire-engines are made of sizes rising by numerous gradations from 
the small hand-pump to the powerful modem steamer. As an 
immediate though small supply of water is far more useful «n 
extinguishing a fire than a great supply after the fire is advanced, the 
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smaller pumps are extremely useful, especially in places remote from 
public fire-engines. Portable pumps of this sort, resembling those for 
watering gardens, cost from jQ^ to jQt^ according to their capacity, 
which ranges from 5 to 12 gallons per minute to a height of 30 ft 

For municipal or public purposes fire-engines on wheel carriages are 
of course necessary ; and such engines are made of various sizes, but 
there is not much variety in the types which in England have been 
found to be best, although there are variations in the patterns and 
details of different manufacturers. The body and wheels are made 
of wood, painted and varnished, but for hot climates every part is 
generally made of metal. Engines on two-wheeled carriages, small 
enough to be drami by hand, and capable of forcing from 50 to 80 
gallons per minute to a height of from 50 to 100 ft,, cost from jQ^o 
to jQ^o, The exact quantity of. water and height of jet depend on 
the number of men at the pumps, handles for accommodating from 
six to fifteen men being generally provided. Curricle fire-engines, 
as these are called, may be advantageously fitted with shafts for one 
horse, and they can then be increased in size, so as to accommodate 
20 men at the pump-handles, a force great enough to eject 100 
gallons per minute 100 ft. high — the price ranging from ^^70 to ;^ioo. 
Even in towns or at fire-stations where powerful engines are available, 
these small light engines are very useful for putting out small fires, 
and, if quickly despatched and set to work, will often render the 
larger engines unnecessary. The employment of these engines for 
small conflagrations leaves the large engine available at the station 
for more serious fires. 

The pumps and other apparatus of a fire-engine of any but the 
smallest size are best accommodated on a four-wheeled carriage, and 
this arrangement is that most generally adopted for municipal stations. 
The pumps are provided with folding handles, which when extended 
for use can receive and utilise the force of numerous men. The 
smaller of such engines, costing about £^0 will, with from 8 to 10 
men, force about 50 gallons 80 ft. high per minute. The larger sizes, 
costing about ;^2oo, such as are used by the London Fire Brigade, 
will, with 40 to 50 men at the pump-handles, force 200 gallons 150 ft. 
high per minute, but this height is seldom obtained, as much of the 
force is lost by friction, according to the length of hose between 
the pumps and the nozzle. 

The working of fire-engines by steam was tried as early as 1830, 
but was not carried to practical success till thirty years later. During 
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the interval, the great need for such machines on the one hand, and 
on the other, the examples afforded by the application of steam to 
portable engines, cranes, winches, and other separate purpoteSy stima- 
lated invention which ultimately proved successful ; the advantages of 
steam as compared with manual force being nowhere more manifest 
than in fire-engines. A pumping- power is concentrated in one steam- 
engine equal to that of numerous manual engines ; a large quantity 
of water may be discharged so speedily as in many cases to over- 
power a fire too great for a manual engine ; while if the fire be pro- 
longed, and continuous pumping be required, the steam-engine is not 
only more serviceable but at a fraction only of the cost of manual 
pumping. Five men may be reckoned as equal to one-horse power, 
and to equal the effect produced by the consumption of one ton 
coal in a steam fire-engine, a concentration of manual engines woul< 
be required, involving an expenditure for labour (redeeming is. 
hour per man) of ;£^2o or more. 

In regard to power, steam fire-engines will, according to their 
discharge from 300 to 1,500 gallons of water per minute to a hdgk — ^^ 
of from 100 to 200 ft. ; and as the maximum height of jet is seldo^^s-x^ 
required, the force is usefully exerted to overcome the friction ^>f 
great lengths of hose, and to supply numerous jets. The hose-frictic^r^ 
which has been already referred to, renders it almost essential, wl^ ^i| 
manual engines are employed, that the water-supply shall be near ^^Imc 
fire. But a steam-engine will work effectually as far as 800 ya^YxIs 
from a fire. In towns or districts where numerous and suita^ble 
hydrants are not available, the power of the steam-engine in this respect 
is of great service, as the supply may be taken from a river, pondL, or 
reservoir, at even half a mile distance. As it is convenient to use 
ordinary hose of moderate diameter, two to four lines of hose, each 
terminating in a jet or nozzle, are necessary to utilise the force of the 
engine. If the force of the engine has to be concentrated on one jet, 
the hose and jet must be of large diameter, or the hose will burst 

In the construction of steam fire-engines, the essential condidons 
are that, with a prescribed weight, which must be moderate to aUo^ 
of easy draught, there shall be the maximum power, and so appli^^ 
by suitable pumps as to give out, as measured in quantity and heigt^^ 
of jet, a weight of water equivalent as near as may be to the hois^" 
power. The machine employed should be capable of working a>^* 
tinuously for many hours without undue heating or friction, and ^3t^' 
working parts simple enough to avoid the risk of derangement, ev^ 



Part II.] 



Steam Fire- Engines. 



219 



under rough usage. The furnace and boiler should be so constructed 
as to allow steam to be generated very quickly, and a full working 
pressure to be maintained without undue exertion to the engine. 

These conditions are met very fairly in the best modem engines. 
There are many varieties in detail — single or double steam-cylinders ; 
single, double, or treble pumps. As it is important to save in bulk 
and weight, and to generate steam very quickly, the boiler is multi- 
tubular, affording great heating surface and continuous circulation. 
In raising steam from cold water, three-fourths of the time is oc- 
cupied in bringing the water to the boiling point; and to save time, it 
is usual in London, while the engine is not at work, to keep the water 
in the boiler always hot by having a jet of gas constantly ah'ght in the 
furnace. When the engine is called on duty, the gas-jet is removed, 
i^ood and coal substituted, and the steam is raised to a working pres- 
sure of about 100 lbs. per inch in five minutes, or by the time the 
engine reaches the fire. But even from cold water this pressure 
can be attained in about fourteen minutes, and seldom in a less time, 
if the boiler have suflScient water in it 

Steam fire-engines, as made in England, are kept as light as pos- 
sible by the use of steel and high-class iron, and being mounted with 
springs on a four-wheel carriage, can be drawn rapidly by two horses. 
The smaller sizes, costing about ;^ 400 each, weigh about li tons, and 
the largest size, costing ;^i,5oo, about 3 tons. When packed for ship- 
ment, the measurement tonnage is about five times the weight tonnage, 
the packing adding 2 to 3 per cent, to the price. An additional 
expense of ^50 and upwards is necessary for suction-pipe and 
hose, according to the length required. In addition to the various 
accessories necessary to the working of the fire-engine, and which 
are included in the prices which have been here stated, there are 
numerous other articles of equipment, such as hose-pipe, ladders, 
tools, and buckets. About 12 ft. of suction-pipe is included in the 
ordinary equipment of the engine, but the delivery-hose has to be 
purchased separately. 

The efficiency of a fire-engine depends greatly on the quality of 
the delivery-hose, and it has often happened that when all other parts 
of the apparatus are in good order they have been rendered useless 
at a critical moment by the hose bursting. Hose is made of canvas, 
rubber, or leather, and in either case the strength necessary and the 
consequent cost are determined by the head of water or pressure 
it has to withstand. The diameter of delivery- hose varies from 
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I i in. to 2 i in., the lesser diameter being usual for small engines^and 
2 in. to 2^ in. for town fire-engines. Canvas hose can be made in 
lengths up to 500 ft., and costs from £^1 to ^9 per 100 ft, including 
the metallic connections. Leather hose is usually made in lengths of 
40 fl., and costs from £1 to ;^9 per 40 ft. But though hose of 
either of these materials can be made strong enough for the maiu- 
mum pressure usual in a fire-engine, the real value for actual senrice 
depends upon the durability of the hose, and in this respect leather 
has been proved to be best. Canvas is liable to rot af^er two or three 
years* service, and the vulcanized rubber hose, owing to the method 
of manufacture, is also liable to fatal deterioration. It is not the mere 
pressure during use, but the wear in dragging along the ground, alter- 
nate dryness and moisture, and extremes of heat and cold which 
cause decay. On the other hand, leather hose is much more expen- 
sive than other kinds, and needs constant attention in cleanings 
oiling, and ventilating to keep it in order. These curcumstances are 
well known to experienced firemen, and although canvas or rubber 
have proved sufficient under favourable circumstances, copper-riveted^ 
leather hose has been adopted in most cases for public service 
towns. In 1880, however, a new combination of rubber-lined can 
was introduced, which appeared so good as to justify its trial for 
time by the Fire Brigade of London. It costs from 2od. to 24 
per foot for the diameter of 2} in. usual in London. From past 
perience, however, its permanent efficiency is doubtful, though if it 
found to need less attention than leather, the saving in trouble 
expense might justify the cost of more frequent renewals. The n 
hose is at any rate less damaging than leather to the premises throu 
which it often has to be dragged to reach a fire. 

A certain amount of delivery-hose is generally carried on the fk^^r-^ 
engine; but sometimes, where the length is great or numerous % ^^ts 
may be required, extra hose must be held in readiness, and theref^i 
separate wheeled carriages are provided for carrying it. * The ho 
reels, as they are called, cost from ^^15 for those drawn by hand Xo 
j£^o for the large carriages for two horses. 

The following particulars are necessary for the elaboration of a 
scheme of fire-extinction, for the organisation of the men and tlie 
choice of apparatus : — 

1. The size of the town or district, as shown upon a plan, and the 
population. 

2. The nature of the water-supply ; the abundance or otherwise <^ 
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water ; and, if the supply be from pipes, the pressure which is main- 
tained. The lines of pipes and positions of hydrants should be marked 
on the plan. 

3. A description of the kind of hydrants or outlets available for 
fire-extinction. 

4. The average and maximum height of the houses. 

5. The material of the houses — ^wood, stone, or brick — so far as 
regards inflammability. 

6. The climate. If dry, whether it increases the inflammability of 
houses or renders wood-work in the engines inexpedient ; if cold, 
whether the pipes and other apparatus will be exposed to frost. 

7. The existing means of fire-extinction; and the experience of the 
past in regard to fires, so far as it will assist a choice of means for the 
future. 

8. Under whose control or management the firemen and apparatus 
will be placed. 

9. The kind of roads, so far as it affects the choice of vehicles. 

10. The kind of horses or other draught animals available for 
dragging the engines. 

If floating fire-engines are wanted, then, in addition to the above 
particulars, the following also are required ; — 

1 1 . A plan of the river, dock, or harbour where the engine will be 
used, showing the buildings or shipping to be protected 

12. The strength of current or flow of tide ; and the depth of water, 
so far as it may limit the approach of the engine to the shore. 

13. The kind of water : salt or fresh, pure or dirty. 

14. Whether there are land approaches by which engines on 
shore can come to the aid of the floating engines. 

15. Whether self-propelling power is to be applied, or whether the 
towing by boat or steamer is to be depended on. 

Sometimes pumping-engines are fixed on a barge, but unless for 
use in a dock or other limited area, propelling power is essential to 
its efficiency. Sometimes a fire-engine is placed on a small steamer 
which has been made for some other purpose ; but there are various 
advantages in detail which render a special and fully-equipped steamer 
preferable. Small floating engines, without propelling power, such 
as are used sometimes in docks can be obtained for ;£i|00o, but 
the more usual kinds cost from;^2,ooo tO;^5,ooo. 

In connection with any apparatus for the extinction of fire, it is 
essential not only that everything shall be in good order for immediate 
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use, but that those concerned shall be regularly practised in using 
it. Too often in places where fires occur seldom, both conditions are 
wanting, and a fire obtains great way before sufficient water can be 
brought to bear. Even where the importance of keeping the appa- 
ratus is appreciated, the want of readiness in the users limits and 
sometimes neutralises the advantage. Thus in warehouses, banks, 
and factories, the hydrants, hose, nozzles, and buckets are often con- 
spicuously displayed, but as many years may elapse before they are 
called into service, the hose may be stiff and rotten, the valves too 
stiff to turn, and unskilled and inexperienced attendants may be unable 

^°"nMe»««iy!^*^* ^^ connect or use the several appliances. To be of real effect, the 

apparatus should be regularly practised, and though irregular periods 
of trial might be best for accustoming the workmen to sudden calls, 
neglect or discontinuance of practice is best prevented by having fixed 

Apparatus used. dayS) monthly or quarterly, on which the apparatus can be employed 
' for washing the roofs, windows, or walls, or watering the streets, so 

that those watchmen, foremen, or others, who would most likely be 
called upon for actual service either in the day or night, may know 
exactly what to do. Ten gallons of water employed immediately 
will have more effect than 10,000 gallons when the fire is raging. 

The cost of a fire establishment depends mainly on the complete- 
ness and suitability of the water-supply and apparatus, on the local 
peculiarities of the town, houses, and streets, but also to a large extent 
on the organisation and drill of the men. Only by attention to the 
latter point can the highest efficiency be obtained from a given ex- 
penditure. Exclusive of capital outlay for water supply, the following 
was in 1876 approximately the expense in four of the large cities of 
the world, reckoned per 1,000 inhabitants: — London, about £^31 
Paris, about £$0 ; New York, about £^3^ > Chicago, about ^200. 
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TanJ^s or cisterns are made of cast-iron, wrought -iron, zinc, 
slate, and wood ; but for engineers* purposes, only iron tanks need 
consideration here. Cast-iron is better suited than wrought-iron 
to withstand rust; its greater substance allows more margin for 
waste by rust ; the pieces of which a cast-iron tank is composed are 
easy for carriage, and can be cheaply and effectually joined together. 
Wrought-iron tanks can be made with thinner plates than cast-iron, 
and are therefore lighter for carriage ; they are less liable to sudden 
fracture; the joints are less obtrusive, and are free from certain 
objections against flanges and bolts. Small tanks are generally made 
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of wrought-iron, as they can be transported whole without damage, 
but large tanks are seldom made of wrought-iron, except where 
Hghtness for transport is of great importance, or where there are 
special circumstances rendering cast-iron undesirable. 

Cast-iron tanks are made of rectangular plates, generally of some 
size between 3 ft. and 5 ft., and in thickness between i in. and J 
in. It is generally endeavoured, in designing a tank, to make the 
plates of uniform size and shape, the dimensions of length, width, 
and depth being, where feasible, of some common divisor. For 
instance, 4 ft. is a convenient unit for this purpose, the width and 
length being then 8 ft., 12 ft, 16 ft., 20 ft, or other multiple. Unless 
for some special purpose other than that of storage, or except super- 
ficial space be limited, deep tanks are to be avoided, and the great 
majority, whatever their cubic capacity, are generally between 3 ft 
and 6 ft deep. As the pressure of water on each square foot of 
surface is determined not by the superficial extent of the tank, but 
by the head of water, the strains to be provided against, and the 
consequent cost and risk of breaking, increase rapidly with the depth 
of the tank. It is necessary, in all tanks more than about 6 ft. long, 
to tie the sides together by iron rods placed across the tank, and 
angle-stays or brackets are inserted to stiffen the vertical sides. 
Circular tanks, though more expensive and generally less convenient 
than rectangular tanks, are stronger against internal pressure. 

The plates of cast-iron tanks are fastened together by flanges and 
bolts, and the question has to be settled in each case whether the 
flanges shall be inside or outside the tank. The pressure from within 
the tank tends to tighten inside flanges and to open outside flanges, 
but tanks should be so strongly made as to render this of no conse- 
quence. The smooth, neat appearance of the outside of a tank, when 
the flanges and bolts are all inside, sometimes leads to the adoption 
of the latter plan, which in England is that generally adopted for 
storage tanks at railway stations ; but as outside flanges are best, 
they should be adopted where possible, especially where the purity 
of the water is of importance. There is the great disadvantage 
with inside flanges that the bolts are exposed to rust; and the 
flanges, especially those on the bottom, hold dirt or sediment, and 
hinder the easy cleaning of the tank. A smooth clean surface is 
sometimes given by a lining of Portland cement flush with the flanges. 
Tanks are sometimes so situated that flanges outside would be 
inaccessible for caulking and painting, and where tanks have to be 
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fixed in confined spaces, inside flanges allow the whole space to be 
utilised, while outside flanges not only project but require room for 
caulking. Even where the sides can be caulked from the outside, 
the underside of the tank bottom, where it rests upon its supports, 
is frequently inaccessible. But outside flanges can, if shaped for 
the purpose, be also caulked from the inside, and as this is often 
necessary for the bottom of the tank, some engineers, for the sake 
of uniformity, caulk outside vertical flanges also from the inside. 

Iti fitting together cast-iron tanks the plates may be so accurately 
planed at their edges as to need only a smearing Of red lead to be 
water-tight when bolted together; and in such a case the plates 
should be planed to template so as to be interchangeable. The more 
usual plan^ however, is to fit the edges of the plates with approximate 
accuracy only, and then to make the joint by caulking between the 
flanges with cement formed of iron borings. Cast-iron tanks so jointed 
remain permanently water-tight; but they should be periodically 
examined to see that the bolts, ties, and stays are in good condition. 
For want of such care cast-iron tanks will fail from corrosion of these 
parts, and the sudden giving way of the tank. The chances of such 
accidents are so remote, if moderate care be exercised, as not to 
outweigh the many advantages of cast-iron in the majority of cases ; 
but where a tank is so situated — as, for instance, over a hospital or 
school — that its failure, and the sudden falling of many tons of 
water, would cause loss of life, then wrought-iron tanks, which would 
give more signs of yielding before actual fracture, should be used. 
But such cases need seldom arise, for where large tanks are elevated, 
they should be on buildings not used for habitation. 

Cast-iron tanks are liable to fracture by great and sudden changes 
of temperature. Thus, in breweries and dye-works, tanks may have 
to be filled alternately with hot and cold liquor ; and if the change 
be sudden — and especially if the liquid in entering impinge on one 
plate — the metal will break. It is therefore generally expedient to 
employ wrought-iron tanks for such purposes. Sometimes, however, 
it is convenient for other reasons to use cast-iron, as, for instance, in 
the shallow cooler-tanks of a brewery. In such cases the ordinary 
iron cement or rust joint is not the most appropriate, and planed 
joints are the best; but as it is almost impossible to prevent some 
slight leakage as the tank expands, some absorbent material such as 
paper should be interposed in addition to the smearing of red lead 
usual in such joints, as it intercepts the leakage. 
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Cast-iron tanks can generally be purchased at from jQf to ^£'12 
per ton above the current rate of pig-iron, these rates allowing for 
the bolts and stays ; but within these limits the exact price will de- 
pend on the thickness and weight of the plates, whether they have to 
be machined, whether the various parts repeat so as to avoid pattern- 
making, and whether numerous outlets or irregular accessories are 
needed. The labour in fixing, caulking, and painting a properly-made 
cast-iron tank costs from jQi los. to ^3 f)er ton. 

As each cubic foot holds 6 J gallons, the size of a tank to contain 
a given quantity can be easily calculated, and an approximate esti- 
mate of weight can be made by assuming a thickness all over of about 
\ in. more than the actual thickness of the plates to allow for the 
weight of the flanges and ribs. Thus if the plates be \ in. thick, as 
in small shallow tanks, then instead of 20 lbs. per square foot, 28 lbs. 
would be about the total weight ; or, if the plates be j^ in. thick, 
35 lbs. should be assumed instead of 25 lbs. 

Tanks are supported either upon brick walls or iron columns, and 
in either case, if the tank be more than 6 ft. square, a framing of girders 
should be so arranged as to give bearings not too far apart Rolled 
joists are convenient and useful as cross supports. It is usual to 
place the girders immediately below the joints of the plates, this 
plan being feasible where the caulking is from the inside. Each 
cubic foot of water weighs 62^^ lbs. 

Wraught'iron tanks are made of plates (generally termed sheets when 
thinner than ^^ in.) from ^ to J in. thick, according to the size of 
the tank. The plates either lap over each other, or have butting joints, 
and are riveted together like boilers, and the seams closed with a 
caulking tool. The trouble and expense of riveting at the site are the 
< hief reasons why wrought-iron tanks are so seldom used of sizes 
larger than can be transported whole. Wrought-iron tanks can 
generally be purchased at rather less prices than those of cast-iron, 
the price per ton being about double, and the weight less than half; 
hut the exi)enses of fixing are rather greater, so that the final cost is 
about the same. Small open cisterns or closed tanks are transported 
whole, but the limit of size depends, of course, on local circum- 
stances and the means of carriage ; but even where possible, the great 
space occupied is an inconvenience, especially in stowing for sea- 
carriage, though the space may be utilized by packing other goods 
inside or, in the case of open cisterns, by " nesting " together one 
inside another. The manufacture of wrought-iron tanks has become 
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a special branch of trade, and large quantities are made for storing 
water on board ship, for holding oil, and for numberless other 
purposes. From 50 to 500 gallons is the range which includes the 
small sizes most in demand, and it is customary to state the cost by 
the capacity, sales by weight seldom taking. place, except for larger 
sizes. The price is not so immediately influenced by the price of raw 
material as in the case of cast-iron tanks, and when the current price 
for tank-sheets is from^^Q to jQ\2 per ton, the current rates for small 
open cisterns will range from yd. to 5d. per gallon up to a capacity of 
300 gallons, diminishing to 4d. for tanks holding 600 gallons. If the 
tanks be covered, an extra cost of about a penny per gallon is in- 
curred. Prices in printed lists are generally much higher than the 
above, but as in the case of tubes, are subject to discounts. It is 
usual to coat small tanks with zinc at an extra cost of about 10 per 
cent., but such coating is not permanent unless itself protected by 
painting. I^rge tanks of wrought-iron are made of plates varying 
from -jV to } in. thick, and cost from j[fi to ^12 per ton more tha.11 
the rates current for tank plates. 

In order properly to design a tank, to choose between cast ajid 
wrought-iron, and to estimate the cost, the following information is 
necessary : — 

1. Complete dimensions of length, width, and depth; or instead of 
these, the capacity in gallons, with any limitations in regard to shape, 
area, or depth that may be necessary. Such limitation may often be 
well indicated by — 

2. A drawing or description of the place where the tank is to be 
fixed, showing the height from the ground, the nature of the supports, 
the area available, and whether it is enclosed or open. 

3. The service for which the tank is needed ; whether for salt or 
fresh water, hot or cold li([uid ; the extreme changes of temperature; 
and whether the tank is to be covered. 

4. A description or drawing of any inlets, outlets, pipes, and 
valves that may be needed. 

5. Whether supports for the tank are to be supplied. 

6. Extremes of climate and difficulties of transport should ^ 
described. 
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Iron pipes, as used by engineers, may be classed as for water, g^ 
steam, and rain-water; and for all these purposes cast-iron is the most 
usual material; wrought-iron being by English engineers generally 
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nployed only for small diameters, or for special purposes ; although 
I France wrought-iron pipes are more frequently used. Pipe- 
>unding, though not a difficult art, requires care and experience to 
roduce sound castings. It is, in regard to its extent, one of the 
lost important of the subsidiary engineering trades ; the quantity of 
pes made is so great as to render every detail of consequence ; and 
le use of special appliances, which great repetition promotes, has 
rought the cost of pipes lower than that of castings generally. 
The cylindrical form of a pipe renders it very strong against internal 
ressure ; and the n)aterial of cast-iron is well suited to withstand 
le outer pressure or weight which a pipe has to sustain when buried 
elow ground. Cast-iron pipes, in regard to form, are of two kinds : 
ange-pipes, and socket or spigot-and-faucet pipes ; these being the 
Itemative methods of jointing. Flange-pipes, which are held together 
y bolts, are used for steam and for high-pressure water, and socket- 
ipes for gas and ordinary water service. 

In casting pipes, care is necessary, as in other hollow castings, to 
nsure the core being concentric, for of course if the core be mis- 
laced and the section of the pipe eccentric, the pipe is weaker, because 
dinner at one side than the other. Even if still strong enough to 
thstand a test, the margin of strength is reduced, though there may 
nothing in the outward appearance of the casting to indicate the 
quality. In spigot-and-faucet pipes, the diameter of the socket is 
erally sufficient to allow for trifling inequalities in its shape and 
W of the spigot, and to afford also some play in laying or ad- 
ig the pipes in a desired line. But the plan is sometimes pre- 
l of turning the spigot and boring the socket (slightly taper), so 
hey will fit so accurately as to need only a smearing of white 
r Portland cement, the blue lead or other caulking material usual 
e sockets not then being necessary. Machine processes are so 
^ performed that the cost of turning is more than met by the 
in time and expense in laying the pipes and making the 
But while this plan may be effective for pipes laid level, and 
inyielding bed, it is not suitable for pipes laid on a less 
bundation ; for if the bed yield, there is not the play which 
socket allows, and the tight turned joint will be more liable 
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face be slightly uneven, there is more trouble in laying the pipes and 
more risk of leakage afterwards. And as, if the pipes be not turned, 
the trouble of chipping the irregularities from the faces (a process not 
SO' effectual as that performed by the lathe) has to be incurred, it is 
always desirable to turn them. The leakage by imperfect jointing 
may be considerable, and yet in buried pipes so invisible and silent 
as to be difficult of discovery. In the water-supply of towns the 
leakage sometimes bears a considerable proportion to the total con- 
sumption, and not only causes a loss of water but a diminution of 
pressure. In gas qndertakings also, the loss by leakage sometimes 
equals or exceeds the s^mount necessary for profit on the capital 
expenditure. 

The foundry moulds fpr very small pipes are laid horizontally ; for 
the larger sizes, a slanting position was formerly adopted; but it 
may now be considered as obsolete, and a vertical position is 
generally demanded by engineers for pipes over 3 in. diameter ; for 
cores of larger diameter jq-e, unless placed vertically, liable to float 
or rise upwards in the mould, and make the upper side of the pipe 
too thin. Moreover, wl^en soundness and closeness of texture in any 
part of a casting is required, it is an ordinary incident of the founder's 
art to plj\ce that part downwards, because the weight of molten metal 
compresses that at the bottom, and the air-bubbles and loose sand 
that may have fallen into the mould rise to the upper part. When 
pipes are cast vertically, the weight and volume of iron in the runners 
or conduits through which the molten i^-on ei^ters the mould are not 
always sufficient to secur^ solidity and purity of metal throughout 
the body of the pip^, though it is generally considered sufficient for 
this purpose in ordinary castings, and therefore it has become the 
practice among the best pipe-founders to cast the socket downwards, 
and to allow a considerable head of metal (chiefly by a prolongation 
of the spigot end), which is afterguards cut off in a lathe. 

The proper strength and durability of qast-iron pipes are assured — 

I. By giving that thickness to the pip,e§ which calculation, based 

on an assumed tenacity of the metal, s.hows to be necessary to the 

diameter of the pipe, and the pressure to be endured. To allow for in- 

equalities in casting, safety in carriage, and wasting by rust, water-pipe^^^ ^ 
are generally designed with a factor of safety, which, if calculatec^^ 
according to the internal pressure they are to endure in workini 
ranges from 6 to i to 10 to i, according to the purpose to befulfilk 
and the opinion of the engineer. For situations where the pip**— -^ 
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will not be exposed to rough treatment, a factor of 6 to i may be 
sufficient; or 8 to i if for water mains in towns; while in cities 
where there is heavy road traffic, 10 to i is often adopted. 

2. By using good iron. The quality of the iron, though often 
specified, is seldom, except in large or important contracts, really en- 
sured by supervision and tests, and inferior metal may then be used 
without detection, because it may be amply sufficient to bear the water- 
pressure test. Iron re-melted from pig-iron in a foundry should be 
specified (to the exclusion of iron cast from a blast-furnace), and of a 
strength which will bear on the standard test-bar, already described, a 
certain load. A weight of 25 cwt shduld be the minimum, but this 
only shuts out very inferior iron, and 28 cwt. may be obtained with- 
out difficulty. If a minimum weight of pipe, or great tenacity of the 
metal is important, as, for instiince, for long transport, or to endiire 
rough treatment, 30 cwt is specified, and for this the iron in some 
districts is, if used alone, not strong enotigh*, but may be made so 
by the admixture of superior iron. If it Were not for the incon- 
venience of constant Supervision, it would always be adViSablb to 
use good iron, as the advantages obtained outweigh the extra cbst. 
A greater test load than 30 cwt., though occasiohally demanded for 
special purposes, is not expedient gfehferally. 

3. By proper methods of casting. Although dn eilgineer will 
generally specify a vertical position for the mould, yet, as the plant 
and appliances of pif)e-founders differ, it may be necessary to verify 
by inspection before and during manufacture that the specification is 
obeyed. 

4. By verifying the thickness of metal by weighing each pipe. A 
margin — generally of about 4 per cent, for small pipes of 3 in. 
diameter, and diminishing to 2 per cent, for pipes of 36 in. diameter 
^is generally allowed, within which limits any pipe otherwise good 
will be received; but sometimes it is stipulated that no excess of 
Weight beyond i per cent, will be paid for, as it may be expected 
that the average difference will not exceed this. 

5. By examining each pipe inside and out, to see if there are any 

Unsound places ; and by gauging and measuring to prove that they 

^re concentric in section, and that the spigots, sockets, or flanges are 

of proper form and diameter. A disc i in. less in diameter than 

tHe prescribed bore of the pipe should pass freely inside. 

6. By testing each pipe by high-pressure water, to detect flaws or 
bracks in the metal. A pressure equal to a column of water 300 ft 
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high (about 130 lbs. to the square inch) is generally adopted as suffi- 
cient for this purpose, and this rule is in England so well established, 
as to be almost an assumed condition in bargains for pipes, and 
every pipe-founder has testing machines as part of his ordinary 
apparatus. But for thick pipes, in which the working pressure will 
exceed 200 ft, a greater test pressure is prescribed, rising to 1,000 ft 
where the working pressure exceeds 500 ft The above tests do not 
prove the strength of sound and well-made pipes, but are enough to 
ensure that — within the short time the pipe is under pressure — ^the 
water shall penetrate to and discover cracks, flaws, or spK>ngy places. 
Still further to detect weakness or liability to fracture at such unsound 
places, it is usual while the pipes are under pressure to rap them with 
a hammer. 

7. By coating the pipes inside and out with some preservative 
compound. Corrosion is specially damaging to pipes, for it not only 
wastes away the metal but the rust accumulates and, fungus-like, 
expands (the composition of the water often assisting this), so as to 
choke the passage-way. So serious are such consequences that 
many plans of coating and painting have been devised to prevent it. 
The pipes should be oiled directly they have been trimmed in the 
foundry before rust has commenced, and then coated. The most 
successful coating is that known as Dr. R. A. Smith's process, by 
which the pipes are coated inside and out while hot with a peculiar 
bituminous composition. This plan, which adds from 2s. 6d. to 5s. per 
ton to the cost of the pipes, is almost invariably adopted for water 
pipes, and postpones greatly the decay of the iron. The durability 
of the coating depends on the efficiency with which it is performed 
and on the kind of water passing through the pipe. In some cases 
the coating shows no signs of deterioration after twenty years' use. 

Precautions such as these demand care and knowledge, and inspec- 
torb who have had special experience are generally employed. But 
notwithstanding the care which may be exercised during and after 
manufacture, it is seldom that a certain proportion of faulty pipes can «« 
be avoided, and if such pipes are buried in situ, without their faull 
being detected, they may be the cause of much loss by leakage- 
often silent and undiscovered— or of expense in substituting net 
pipes. It is important, therefore, that a line of pipes while beiiw. ^ 
laid, and before the trenches are covered up, should be tested und^^r 
pressure ; convenient lengths of pipe being temporarily isolated ar^</ 
closed for the purpose, a process by which also, in gas-pipes as veU 
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as in water-pipes, the condition of the joints may be ascertained. 
The loss of gas by leakage is often very great, and the saturation of 
th6 soil in large towns from this cause is an important sanitary 
question. 

Cast-iron pipes are generally sold by weight, and the total cost 
depends on the thickness of the metal ; the cost of carriage being 
also so determined. A bargain for pipes at a price per ton is there- 
fore incomplete unless accompanied by a statement of weight, which 
may be specified either by the purchaser or the seller. The weight 
depends mainly on the thickness, but a little also on the dimensions 
and form of the socket or flange. In some cases, purchasers who 
have specified the thickness or weight of pipes and the water-pressure 
test to be endured, make no other stipulation in regard to the 
quality of the iron, and for small quantities or unimportant purposes 
the expense of further precaution may be inexpedient, and a prof)er 
quality ensured by dealmg only with manufacturers of good repute, 
and who use iron of known quality. But in important cases, a certain 
tenacity in the metal, as measured by the weight sustained by a test- 
bar, is also demanded. 

Every pipe-founder has his own standard weights, to which, either 
exacdy or within moderate limits, he is prepared to adhere ; but when 
a rate per ton is the measure of price, a water-pressure test the measure 
of quality, and no conditions as to thickness, weight, or tenacity de- 
manded, there is no inducement to the founder to save in weight by 
using iron of high quality and taking due care in manufacture ; and 
pipes so bought will presumably weigh more than pipes bought with pre- 
scribed limits in these respects. But bargains are seldom made without 
limits of weight, and pipe-founders are generally prepared to conform 
to usual limits, although, of course, the less the weight, the less will 
be the remuneration which a given price per ton will afford for the 
labour of making. But even iron of the lowest quality will, as already 
stated, if cast without flaws, endure the water-pressure test, so that 
it alone is but a partial protection. Therefore in comparing competi- 
tive offers from manufacturers, the lowest price per ton, even if allied 
with moderate weights and subjection to the ordinary water-test, is 
not necessarily the cheapest, unless the quality of the iron and the 
consequent margin of safety and non-liability to breakage be taken 
into account, as well also as the soundness and concentricity of the 
castings. In gas-pipes, and frequently also in water-pipes, the work- 
ing pressure is so small as to need no consideration in deciding 
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on the thickness of the metal, which has to be detennined by other 

circumstances, such as the substance necessary to ensure soundness 

in founding, safety in carriage, resistance to external pressure when 

laid, and endurance against rust In the case of. long carriage or 

Br**i<«B«^rtne frequent transhipment, breakages are sometimes very numerous, and 

it is important to provide, either by special insurance or by specific 

SH^atiT!- contract with the carriers, for the loss by breakage. Shipowners and 

others sometimes seek, by special clauses in their bills- of-lading or 

carriage-contracts, to avoid their ordinary common-law obligations in 

this respect 

u*uid lencthi of Cast-iron pipes are, in England, made 9 ft long, when the diameter 

does not exceed i: in. ; beyond this and up to 48 in. a length of 

12 ft. is usual ; the length in each case being that which is net or 

effective when laid, exclusive therefore of the socket. 

Spigot-and- faucet pipes, if cast 
with care from good iron capable 
ofenduiing 38 cwt. on the standard 
test-bar, do not require for a working 
pressure of 80 lbs. per square in. .and 
a factor of safety of 10, a greater 
thickness than the following weights 
in column a imply, and many engi- 
neers consider these the minimum 
weights even for lower working pres- 
sures. For convenient comparison 
all the lengths are stated as 9 ft, but 
an addition of one-third will give the 
weight of I J ft. lengths. The weights 
in column b are sufficient for a..^ 
workingpressureof 160 lbs. But iiT:^ 
the absence of stipulation to th- 
contraty, pipes weighing from 5 to 20 per cent more are gen^^L 
rally supplied by manufacturers, and unless careful and consta%7)( 
inspection can be insured, it is inexpedient to demand the minimttzQ 
weights given above. Flange-pipes, if of the same thickness as spigot- 
pipes, weigh from 5 to 10 per cent, more, but they are usuaiJy 
made thicker than socket-pipes, as there is more difficulty in castii^ 
(the upper flange forming a lodgment for the impurities in the 
metal), and therefore some allowance must be made if the flange- 
pipes are to be as strong as the socket-pipes. The thickest pipes are 



Tabic of wclflitt. 



Diameter 


Nm 


Weight each 


Ofbon. 


Length. 


inJbs. 








3 in. 


9 ft. 


loSi 136 


4 


9 


152 1 200 


5 


9 


202] 27s 


6 


9 


256' 360 


7 


9 


.3i6| 454 


8 


9 


380 1 56a 


9 


9 


4S° 680 


10 


9 


530 806 


12 


9 


690 1092 


14 


9 


876|.42d 


16 


9 


1082 1 1790 


18 


9 


1309 2 200 



Part II.] 



Cast-iron Pipes. 



233 



those — always with flanges — used for the rising mains of deep mine^ 
pumps, which have to withstand an enormous pressure. 

As pipes come within the category of cheap castings, the cost of 
manufacture bearing a less than usual proportion to the value of the 
metal, prices follow closely the current rates for pig-iron. Socket 
(spigot-and-faucet) pipes, which are the kind generally assumed by 
the manufacturer, in the absence of stipulation as to kind or purpose, 
cost for all diameters above 3 in. ^3 to ^4 per ton above the 
current price of pig-iron; the price of pig-iron ranging in ordinary 
times from £2 los. to jQz P^r ^o^- 1'^^ exact prices of pipes 
are determined by the quantity ordered at the same time, the severity 
of the tests, and the conditions of dfeliVery and payment. If the 
sockets and spigots of the pipes have to be bored and turned, from 
7s. to 15s. per ton extra is incurred.* From 3s. to 6s. per ton is the 
extra cost for coating with a preservative process. Flange-pipes cost 
about £2 per ton more than socket-pipes, but the extra expense of 
turning is about the same. As the low prices at which pipes are 
sold is owing to the great repetition in manufacture, small or miscel- 
laneous quantities are much dearer. Branch pipes, tees, bends, and 
other pipes classed as irregular, generally cost from jQ^ to £^ per 
ton more than the current price for ordinary straight pipes, and if — 
as in connection with a pumping-engine or steam-boiler — pipes of 
various sizes or lengths be required, the ordinary prices are no longer 
applicable, the special economies of manufacture become impossible, 
and, as in other classes of foundry work, the price is determined by 
the cost of patterns and other preparations. 

Pipes should be made so exactly to a pattern or gauge as to be inter- 
changeable ; and for permanent undertakings where renewals or ex- 
tensions are likely to occur, as in the case of municipal gas and water 
works, standard patterns should be established. Pipes made without 
such rules, even if of the same nominal size, if bought at different times 
from different manufacturers, involve extra trouble and expense in the 
laying and in the making of joints. In flange-pipes not only should 
flanges of a uniform diameter and thickness for each diameter of pipe 
be prescribed, but it is important also that the position of the bolt- 
holes should be uniform. In pipes subjected to great pressure of 
steam or water, the flanges are often cast without bolt-holes, these 
being afterwards drilled with great exactitude, and the bolts turned to 
fit. But in the majority of cases, the cheaper plan of making the 
holes in the process of casting is adopted. Besides making the hole 
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larger than the bolt, an additional margin for adjustment is provided 
by making elongated or oval holes. Templates or patterns for the 
flange and bolt-holes should be provided for each size of pipes, and 
in the case of bends and other irregular shapes, the relation which the 
horizontal axis or other datum-line bears to the setting-out of the 
holes should be indicated. 

In the absence of a detailed drawing or specification, all or some 
of the following information (as the nature of the case indicates) 
should be furnished to the manufacturer, to enable him to make 
pipes of suitable kind and to estimate the cost. 

1. The diameter or bore of the pipes, or if this cannot be given, 
the quantity of water or gas to pass in a minute with a given 
pressure. 

2. The number of pipes required, or the total length in lineal feet; 
and whether flange or socket joints. 

3. The purpose for which the pipes are required. If for steam or 
water, the maximum working-pressure. 

4. If the pipes are to connect with others already fixed, or where 
some standard pattern is established, a drawing or template of the 
socket, or of the flanges and bolt-holes, will be necessary to ensure 
uniformity. 

5. The number and description of bends, tees, and other irregular 
forms. 

6. Whether the joints of the pipes are to be turned or bored. 

7. Whether and how the pipes are to be coated or painted. 

8. The tests to which the pipes are to be subjected. 
Rain-ivaicr pipes are made almost as thin as the process of casting 

will allow, and therefore such pipes are peculiarly liable to fracture 
during carriage. When, however, they are fixed in place the pipes 
are strong enough for their purpose, and if kept painted will probably 
last as long as the building to which they are attached; but if not ^ 
cast concentric, the thin places will soon be corroded away and th< 
pipes rendered useless. Rain-water pipes have socket joints and 
sold by measure of length, and not by weight. In specifying su( 
pipes the bends, swan-necks (almost always needed to clear proj< 
tions on buildings), and enlarged head-castings which are requir^^^ 
should be described. 

Wrought-iron pipes {pes distinct from tubes) are made of sheet-iroy? 
from ^ in. to ^j^ in. thick riveted, and are used for various purposes 
where light, strong pipes are required. Thus, they are used some- 
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times as chimneys in smithies, or for conveying the blast to smithy 
fires, or compressed air in mines, or as water-pipes for chain-pumps, 
or in well-sinking operations, as they are light for handling and bear 
without fracture constant movement and adjustment In France, 
wrought-iron pipes of a peculiar kind are made, and are largely used 
on the Continent for mains in the streets, not only for conveying gas, 
but also for water of moderate pressure. The pipes are made of 
sheet-iron coated on both sides with lead, and the seams after being 
riveted are soldered. The pipes are then covered outside with a 
thick coating of bitumen. These pipes are light for carriage, will 
withstand considerable internal pressure, will bend rather than break, 
and ^will endure long against corrosion. They are not, however, so 
strong against outside pressure and the shocks of street traffic as 
cast-iron, and will not withstand high internal pressure. These 
composite pipes are made in lengths of 4 metres, and one end being 
slightly distended to form a socket, a joint is made by driving with a 
mallet the end of another pipe into it, the latter having the bitumen 
partly cut away and a groove left for a ring of hemp and tallow. The 
pipes are sold by measure of length, and cost in France rather more 
than cast-iron pipes cost in England, but they are light for carriage 
and are cheaper in many parts of the Continent than cast-iron pipes 
made in a local foundry or brought from a distance. Wrought-iron 
pipes are generally sold by lineal measure. Pipes of sheet steel are 
(1880) being introduced in England. 
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Tubes are made of iron, steel, copper, or brass ; and by engineers 
are used principally for the flues of boilers, as refrigerating tubes in 
surface-condensers, and as pipes for steam, water, and gas. Iron 
tubes are made by bending strips of sheet-iron into the desired form 
and welding together by a lapping joint, or by welding the edges 
butted together. The machinery for making tubes is of a very in- 
genious kind, and the improved methods which have increased the 
regularity and soundness of the welds have also lessened the cost. 
Solid-drawn steel tubes are also made, but, considering their much 
greater cost, have (1880) no marked advantage over welded iron 
tubes. 

The small diameter of tubes renders them very strong against 
either external or internal pressure ; even a moderate thickness of 
metal having a tenacity great in comparison to the strains which, 
under ordinary treatment, the small surface area exposed can bring 
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upon it. Indeed, the thickness of tubes is often much in excess ot 
what the pressure would require and is determined by secondary 
reasons. Thus, in tubes used for conveying steam, gas, or water, the 
connections are generally made by screwed sockets or couplings, 
and, as the screw-thread b cut into the metal, the latter must be 
thick and strong enough to allow for such a diminution of substance. 
But for tubes used in boilers and surface-condensers, it is important 
that the metal shall be as thin as possible, so as to transmit heat 
readily ; and as such tubes do not require a thread cut into them, 
they can be made of the minimum thickness which, with a proper 
margin of safety, the strains upon them require. But being thus 
made thin, there is not sufficient contact surface on the edg«s to 
allow an effective butt-weld, and such tubes — if of iron — are lap- 
welded, while the thicker tubes, with screwed ends, may be butt- 
welded, which costs less than lap-welding and is not generally con- 
sidered so secure. The ordinary iron tubes sold by makers of repute 
without any special stipulation as to quality, and used principally as 
gas-pipes, are strong enough al^o for steam or water with a working 
pressure of 10 to 20 lbs. to the inch. But as the failure of tubes 
arises from flaws in the iron or imperfect welding, which are revealed 
even by moderate pressure, and as, if there be no such defects, the 
iron is thick and strong enough to withstand considerable strains, it 
will generally be found that tubes which will endure 20 lbs. pressure 
will endure much more ; but for higher working pressures than 20 lbs. 
it is expedient to state the purpose and to stipulate for tu 
of guaranteed strength. Thus for iron tubes used in the boilers 
locomotives an internal pressure of 800 lbs. and an external 
of 250 lbs. are sometimes specified as tests to be endured withoi 
fracture. The thickness of the tubes has to be increased accordii^.^ 
to the diameter, and even of the same diameter different thickness^^ 
are made, according to the purpose in view. Specially thick tul>cs 
are made for conveying water for hydraulic machines, the workiii^ 
pressure for such purposes ranging from 500 lbs. to 8,000 lbs. per 
square inch. 

Well-made tubes seldom burst from internal pressure unless they are 
weakened by corrosion ; but tubes badly welded, or made of voSsnxx 
material, will sometimes tear open, especially under great pressure. 
Tubes of inferior iron have often minute surface cracks, which d^ 
velope under heat or pressure and tear open. . Boiler-tubes are the 
kind most liable to failure ; their durability is in any case limited bj 
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ihe severe service they perform ; and if of inferior quality, or if not 
renewed in time, they will fail by bursting, burning, or by tearing from 
the plates which hold them. 

Iron tubes are the kind generally employed for marine boilers, 
though brass tubes are used in the Royal Navy. These brass tubes 
range from 2\ in. to 4 in. external diameter, and the thickness from 
No. 7 to No. II B. W. G. 

Brass and copper tubes are either rolled by machinery and the 

edges brazed together, or they are drawn in such a way as to be 

seamless. The latter plan, formerly very expensive, has been 

cheapened, and the tubes so made tend to supersede the brazed 

tubes. From \ in. to c in. external diameter are the usual limits 

of size for brazed tubes, and beyond these sizes they are made by 

coppersmiths and not by tube-makers. Solid -drawn copper tubes 

are made up to 9 in. diameter. Sqlid- drawn brass tubes are made 

of all sizes between \ in. and 4 in. external diameter. The quality 

of brass tubes depends not only on the manufacture, but on the alloy 

of the brass. Different alloys are used for different purposes, but 

from 67 to 70 parts of copper to 30 to 33 parts of ^inc embrace 

^most all the combinations ] but these metals must be pure to 

niake good brass. 

Tubes are usually made in lengths of from 14 ft tp 16 ft., and are 
sold by lineal measure. The price for ordinsuy iron tubes ranges 
from about 2d. per ft. for \ in. internal diameter, to 4d. per ft. for 
I in. diameter, lod. for 2 in., increasing to about 3s. 6d. for 4 in. 
diameter, and 9s. for 10 in. diameter. But the great majority of 
tubes sold are less than 4 in. diametpr, and the larger sizes are used 
only for special purposes. The prices of tubes being stated accord- 
^g to so small a measure of quantity as one foot, ordinary money 
^nits of pence and farthings are insufficient to express small grada- 
tions or fluctuations in price ; and it is the custom of the trade in 
England to adjust prices by percentages. Instead, therefore, of 
^Uering price-lists from time to time, printed lists are established, 
^hich remain in force for years, the actual prices at any particular 
^tne being arrived at by deducting the discount which is then 
current. The printed prices are (1880) about double those stated 
*bove, but are subject to discounts of from 40 to 60 per cent., 
According to circumstances. 

Iron tubes may by a special process be coated inside with enamel, 
"Ut as this about doubles the cost, the expense is seldom incurred 
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except when the tubes are used for conveying corrosive liquids. 
Tubes may be coated with a bituminous mixture inside and out for 
an extra cost of about 3 per cent or galvanized for about 10 per 
cent Small copper tubes of about \ in. external diameter and about 
18 B. W. G. thick, as used for surface-condensers, and larger sizes as 
used for refrigerators in breweries are sometunes tinned inside. 

Each length of tube — if for gas, water, or steam — is screwed at 
each end; this, with the supply of one connecting-socket, being 
included in the price per foot. Boiler-tubes are supplied perfectly 
plain, without any screwing or other work upon them, and are held 
in place by passing them thrdugh a plate and expanding them in the 
hole, a taper ferrule being afterwards driven into the tube. To 
allow of this being done without damaging the iron, the end 
of the tube is generally softened by * annealing. Iron tubes with 
brass or copper ends are often used in locomotives, as the iron, if 
attached directly to a copper fire-box, does not form a permanently 
good joint. Copper and brass tubes (also without screw-thread) are 
sold by weight, the price varying with the current prices of these 
metals from 9d. to i2d. per lb. 

In purchasing tubes, the purpose for which they are to be used 
should be stated ; if of iron, whether lap or butt welded, and if of 
brass or copper^ whether brazed or seamless. The exact length or 
the limits of length should also be stated. Bends, tees, and other 
connections, of which there is very great variety, are sold at prices 
per piece. It is also necessary to state whether the diameter given 
is external or internal and (except for gas tubes) the thickness, as 
there is no established rule as to what is meant when merely the 
diameter is stated. 



\See also Steam-engines : Transmission of Power : and in 
Part /., Waterworks.] 




CHAPTER XXI. * 

RAILWAY EQUIPMENT. 



-. -.^e^'^'^'>^:^3jj-*-:.„ In previous chapters, re- 

■'^" — j*^"'"--' . - ference has been made to 



^■the inception of Railway srr Pan /.. c. 

] schemes, and to the pre- 

liininarj- stejw necessary to 

carrying them out. Even 

in the first equipment of a 

railway with material and 

"-^'^" rolling-stock, the engineer 

not, in countries remote from the place of manufacture, always 

y access to the tenns currenffor the purchase of material, and ''l^Ss'riSi*' 

sometimes difficult, also, after a railway is in operation, to 

tain in the case of extensions or renewals what conditions of 

<ase are necessary to obtain the best result. It is attempted in 

illowing pages to indicate those particulars which determine 

and which are necessary to the proper choice and purchase 

various kinds of Railway Equipment. 

's of various shapes and sizes have been tried, but three prin- Raiii. 

inds were established in the early days of railways, and have 

the rudimentar)- types from which most of the patterns since 

have been develo]>ed. These are the Double-headed rail, 

w/cf or Flange rail, and the Bridge rail. The double-headed 

extensively used in England, France, and other continental 

where railways were first constructed by English engineers, 

led princijially for the supposed advant.ige of allowing both 

s used ; but this pattern of rail would not have been retained 

ig type if there had been no other reason ; for it was found 
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that the lower face became so indented by the chairs on which the 
rail rested as to be unfit for an upper surface, unless the rail were 
turned over so frequently as to prevent such indentations. The 
inconvenience and expense of this turning proved so great, that 
the custom has been generally abandoned. But for roads laid 
on cross sleepers, the double-headed rail affords the great strength 
as a girder which is required, though there is no longer the same 
necessity for having the top and bottom of the rail precisely alike. 
One important point of difference between the doubled-headed rail 
and almost all other kinds is that the former requires iron chairs ; 
and the trade in railway chairs would be almost at an end if this 
form of rail were discarded. 

The Vignoles ox flange rail is suited either for longitudinal or cross 
sleepers, and it has a sufficiently stable base without chairs, and 
especially so when a continuous bearing is provided on longitudinal 
sleepers. When the rail is fixed on wooden cross sleepers, although there 
is suflScient strength and stability, yet under heavy traflftc the weight 
concentrated on the occasional sup|X)rts tends to press the rail into 
the wood, the flange not affording the same wide solid base as an iron 
chair. The pressure is apt in time to destroy the sleeper, unless 
great care has been used in bedding the rail truly upon it, or by inter- 
posing a base-plate of wrought-iron wider than the rail. Flange rails 
are fastened to the sleeper by bolts which may either pass through a ^ 
hole in the flange, or may grip tJie edge of the flange ; and there^a 
are many varieties of such bolts. Flange rails are so extensivelj 
used abroad that, if English railways be left out of the question, ^ 
greater number and weight of them are made than of all other kin< 
put together. 

The Bridge rail has been preferred by some engineers as beiK;:^-?^ 
more symmetrical, and as having its wearing parts better support -^s^/ 
than, as in a flange rail, by a single web. Bridge rails need longitzi/. 
dinal sleepers, this being the plan adopted on the Great West^iTi 
Railway in England, where this form of rail was first introduced \y 
Brunei for the 7-ft. gauge. Having thus a continuous support, mucA 
less strength is needed in the rail than where it has to span, as a 
girder, between cross sleepers ; consequently, bridge rails, even iax 
heavy traffic, are usually only about two-thirds the depth and weight 
of double-head or flange rails. Bridge rails are spiked down to the 
sleepers, and at the junction of two rails they are connected by a base 
plate, which covers the joint. Such a connection is however inferior 
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to the fishing-joint of flange or double-head rails, and needs constant 
attention, not only, as on all kinds of permanent-way, by adjusting 
the ballast, but by wedging and packing between the rail and the 
sleeper. Bridge rails of small light section were formerly much used for 
tramways in and about mines, but they have been gradually superseded 
by flange rails. There is rather more labour in the production of 
bridge rails than of other kinds, and they are generally a few shillings 
per ton dearer. Old iron rails of bridge form are considered more 
valuable as material for reworking than other kinds. 

The Barlow rail, which may be considered as a development of the 
bridge rail, was at one time extensively used. Its wide base gives 
stability not only to the rail itself but to the whole permanent-way, 
and it is more independent of sleeper supports than any other kind. 
Indeed, it has in some instances been laid directly on the ballast to 
form rail and sleeper in one, although generally it is laid on longi- 
tudinal timbers. But when laid directly on the ballast it needs 
constant adjustment, and this circumstance, as well as certain in- 
conveniences in regard to points and crossings, and also in the 
manufacture of the rail, led to its abandonment, and although still 
made in small quantities for special purposes, it is seldom employed 
on railways. It has been used on some railways as a cross-sleeper ; 
piles have been made by riveting two rails together, flange to flange; 
and as the upper flange-plate of a box-girder, it forms an effective 
beam for a travelling crane. 

The two. greatest improvements which have been introduced in 
connection with rails since railways were established, are the fishing- 
joint, and the use of steel instead of iron. It is hardly necessary to 
state how immensely the flshing-plates add to the strength of a rail- 
joint, and to the stability of the permanent- way. It is attempted in 
the case of the double-headed rail to still further strengthen the joint 
l>y carrying the fishing beneath the rail, the increased strength being 
obtained not by an actual grip at the under part of the rail, but by 
the greater depth thus given to the fishing-plate. Double-headed 
luils, with the lower bulb smaller than the upper, and known some- 
times as " bull-head" rails are convenient for this method of jointing ; 
but the flange rail is also sometimes so jointed, the fishing-plate 
coming down to the edges of the flange and even below them. Fishing- 
plates must be made to suit the form of the rail very exactly. 

The Bessemer inventions by which iron is converted into steel 
'^pidly, cheaply, and in large quantities, without the elaborate pro- 



jointing. 



Light rails. 



Old rails. 
Barlow rail. 




115 
Diaadvantagec. 




242 



Mathesons Aid Book. 



[Chap. XXI. 



Bessemer rails. 
See page iSO. 



Trade in rails 
altered. 



Iron rails 
superseded. 

Srr f^af^e 141. 



Advantages of 
steel. 

Seepage 1^0. 

Homogeneity. 



Durability. 



Less frequent 
re-laying. 



Steel weakened by 

holing and 

notching. 

Seepage tj9. 



Standard patterns. 
Seepage 140. 



Not yet 
established. 



cesses previously necessary, have had their principal application and 
success in rails. The later inventions of Siemens and others have 
tended to still further reduce the price by cheapening the production 
and by maintaining a competition favourable to the consumer. In- 
deed, the introduction of steel rails has subjected the whole trade to 
a change unparalleled probably in any other branch of industry ; 
new standards of excellence have been inaugurated and, with them, 
new conditions of purchase. The methods of manufacture are really 
simpler and cheaper for steel than for iron ; and unless some hitherto 
unknown defects be found in steel, or some new and cheaper method 
of making iron discovered, iron rails may be considered as super- 
seded. The advantages which steel has over iron for rails are 
various. The steel rail has greater strength as a girder; it offers 
greater resistance to crushing ; and its surface will endure abrasion 
longer. Steel rails not only wear out more slowly but more evenly 
than those of wrought iron ; the latter, being composed of numerous 
pieces of iron " piled " together, and imperfectly welded in the pro- 
cess of rolling, laminate, and the lurching of heavy engines shears 
long flakes off the heads ; while steel, being homogeneous, only yields 
to traffic by the uniform abrasion of each particle. Those steel rails 
wear out quickest which are most subject to the influence of sand 
and skidded wheels. The less frequent expenditure in relaying steel 
rails, and the fewer interruptions by platelayers to passing trains, 
especially at station sidings and junctions where the trafl[ic is great, 
are advantages which are now universally acknowledged. 

As has been already described, steel will not bear the operation of 
hole-punching without injury ; the holes must therefore be drilled ; and . 
even drilled holes weaken a steel rail more than an iron rail Even m 
the notching of the flange for the spike weakens the rail, and such^ 
notches should be made only at the ends, or avoided altogether in th^a 
rail, and made in the fishing-plate when it projects enough to allow it _3 

It is generally expedient to adopt some existing pattern of railK" 

especially if the quantity required be too small to justify the cost < 

new rolls, and the pattern-books of manufacturers allow of ampl^H 

choice. It would be a great advantage if standard patterns could 1 

agreed upon by railway engineers, as makers could then roll rails ai m 
store them for sale afterwards, which, without established standan^S 
they cannot venture to do. Several engineers have designed 
called standard patterns, but until these are generally recognised 
accepted, the word is evidently a misnomer. 
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On the important European lines the use of heavy engines and 
higher speeds have rendered necessary stronger and heavier rails than 
formerly ; for although some very heavy patterns were tried on the 
earlier railways, rails of only 60 lbs. to the yard were common in 
England in i860, while rails of 80 and 85, and even 90 lbs. have 
since become usual. Nor has the introduction of steel caused any 
reduction in the size of rails; it is found that the weight affords 
stability to the road and a steadiness to the trains which would other- 
wise be unattainable. But the distance between the cross-sleepers 
may be safely increased by the use of heavy steel rails. In other 
European countries, flange rails seldom (1880) exceed 72 lbs., while in 
the United States, a range of from 50 lbs. to (^5 lbs. includes the 
various sizes used on standard-gauge railways. The use of fishing- 
plates also encourages the preference for heavy rails, because the 
space needed for the plate and bolt-holes is inconveniently circum- 
scribed in small rails. 

For little railways of 2 ft. to 3 ft. gauge, rails of from 15 to 30 lbs. 

aie used ; and for narrow-gauge railways of from 3 ft to 3 ft. 6 in. 

gauge, with rolling-stock of moderate weight, rails weighing from 30 

to 50 lbs. per yard are sufficient Contractors' rails for temporary 

Use are made of all weights, from 10 to 40 lbs. per yard. The price 

of light rails under 40 lbs. per yard is from 5s. to 20s. per ton more 

than the price of the heavier sections. 

Light steel raib may be so framed together with sleepers and ties 

n lengths of from 12 to 15 ft., as to form a portable railway, which 

tiay be readily laid down or removed by unskilled workmen. These 

ailways are very useful for manufactories, brick-fields, farms, planta- 

onSy and mines. By the use of small wagons, weighing, when 

laded, not more than two tons, rails of 10 lbs. per yard are sufficient 

r railways of i8-in. gauge; and for 2-ft gauge, rails of 15 lbs. per 

rd are sufficient for the safe passage of locomotives weighing four 

iSy and capable of hauling 50 tons on a level. Railways, as above 

scribed, cost from ;^3oo to ;^6oo per mile, inclusive of switches, 

issings, turn-tables, and wagons, according to the exact weight of 

fails and cturent prices of materials. If the capital outlay can be 

•rded, the higher price is the cheapest in the permanent advan- 

s it affords. 

ails are sold by weight, and in England by the ton of 20 cwt. 
\ rails cost about the same as the cheapest bar-iron. Steel rails 
o) from ;^ I to £,2 per ton more. Fishing-plates cost from j[^\ 
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MOTIVES, 



.-d wheels. 



The gauge of the railway ; the kind and quality of the permanent- 
way and ballast ; the kind and arrangement of the sleepers (or free 
scope to design these also) ; the radius and frequency of the sharpest 
curves ; the kind of locomotives in use, their weight when loaded, the 
length of rigid wheel-base on which the load is distributed and the 
maximum weight imposed by any one pair of wheels ; the section 
f sand and of the wheel tires to which the head of the rail must conform ; the 
probability of sand being frequently used (for the use of sand on 
slippery rails on steep inclines, and the skidding of the wheels, 
rapidly wears out the rails); the nature and probable amount of 
traffic per day which is expected to pass over the rails, and at what 
speed. Of course, where the rails are for a railway where patterns, 
erna and rules. jQigg^ and conditions have been established and are well known, it may 
be sufficient, when making a bargain to stipulate for the usual pattern 
and the usual conditions ; but these conditions, even if well known, 
* should be recited in each case before an absolute contract is made. 
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Chairs are required principally for double-headed rails which . lie 
on cross-sleepers, but as this form of rail is not largely used except u 
England, the quantity of chairs exported is small in proportion to tha^ 
of rails. But the quantity used in England is so large that grea* 
economies in manufacture are rendered possible. Special machin cr^ -^y 
is used for moulding the chairs, and by this means a much laigc 
tonnage can be produced in a given time by a certain number 
men than is possible with other castings, even of a simpler form, 
by hand ; and the cost of production is proportionately low. Ther 
are several foundries in England producing more than 1,000 toe 
of chairs weekly. 

The selling price of chairs ranges from jQi to ^^3 above t1 -m. 

current for pig-iron, so that when pig-iron is at ;^3, ordinary rha ■ \t% 
can be purchased for from ;^4 to ;^6. Chairs are made of size a — zsid 
weight according to the size of the rails, the distance apart of ^t^ht 
sleepers, and the weight and speed of the engines. On Engi^xsA 
railways of the standard-gauge, sleepers are generally placed fircDm 
28 in. to 39 ia apart, and the chairs weigh from 25 to 50 lbs. esix:/L 
Locomotives are heavier than in the earlier days of railways, anci a 
larger bearing surface than formerly is needed for the rail. It is on 
the main lines of railway, exposed to constant and heavy traffic, that 
chairs weighing more than 35 lbs. are used. Chairs are seldom 
used for flange rails, as these are held do^vn to the sleepers by 
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spikes, fang-bolts, or clips; and chairs are still less necessary for 
bridge-raib laid on longitudinal sleepers. In buying railway chairs Teats 
it is usual to specify certain tests by which the quality of the iron see Tb 
may be ascertained, the test being generally that of loading sample ^^^ 
beams or bars of iron. 

Chairs are fixed to wooden sleepers by iron spikes or wooden trenails, chai™ fM 
or by both. Iron spikes by themselves are not effective, as the tremor 
caused by the passing of trains loosens the spike and causes it to rise 
above the chair. Trenails are about 6 in. long, made of heart-of-oak, Trenai 
uid are turned in the lathe to a diameter of about i^^ in., and then 
squeezed by hydraulic pressure to a diameter of i^ in. The trenails fi^ 
dghtly into holes in the chairs through which they are driven into 
the sleeper, and the lower part in the sleeper swells, when exposed 
to wet, into its original diameter, so that it cannot come out ; but in 
the course of time it is liable to rot and break off at the neck or 
shoulder below the chair. On the principal English railways where 
this system of fastening is adopted, two or even three trenails and 
m iron spike are used for each chair. It has been attempted to iron spikes, 
combine the advantages of the two kinds of fastenings by using a 
irooden trenail with an iron spike within it, but this has not been 
fidely adopted. Trenails cost about ;^4 per thousand. Iron spikes cost of trenails an< 
t)st from £^2 to jQz per thousand, or from ^^4 to ;^6 per ton *^ 

)oye the current price for ordinary bar- iron. The rails are held in Wooden wedges 
e chairs by wooden keys or wedges, which act as a cushion to °^ *^' 

aden the percussion of the passing trains, and which can be driven 
and tightened from time to time as they shake loose. The keys 
generally made of fir-wood compressed, and those of a size suit- 
\ for a *standard-gauge railway cost about £^^ per thousand (fir), 
(elm), and £fi (oak). Various kinds of metallic wedges have wedges, 

tried, but except in hot countries (where spiral wrought-iron 
have been found suitable) nothing has proved so effectual as * * wedges, 
for double-headed rails held in cast-iron chairs. 
s usual to furnish manufacturers with exact full-sized drawings 
chair required ; and if a new pattern has to be designed, it New oattems of 
e based on the following data .-T-The section of the rail ; the designed. 
1 of jointing the rail and the keying of the rail to the chair ; 
em of permanent-way adopted ; the size of sleeper and the 
wood ; the distance of the sleepers apart ; the maximum 
nposed on the rails by any pair of engine-wheels, and the 
the trains. 
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Sleepers. The Sleepers used on English railways are almost invariably made 

Usually of wood, of wood either of a rectangular or half-round section; the timber 

being creosoted or otherwise saturated with a preservative material, 
Prices. to prevent decay 1 The price depends mainly on the proximity of 

suitable growing timber, or the price at the nearest port where 
timber ships arrive ; Baltic red wood (fir or pine) being the kind 
generally imported. In England from 5d. to 8d. per cubic foot is 
the range of price for half-round cross sleepers, and from 8d. to i2d. 
Half-round for rectangular sleepers. Half-round sleepers are generally 10 in. 

sleepers for small ^^ 

lines. wide, 5 in. deep, and cost therefore from i5d. to 24d. each. Their 

yse is confined almost entirely to narrow-gauge railways, or temporary 

Recunffuiar Hnes such as contractors use. Rectangular sleepers for standard-gauge 

* **** * railways are generally 9 ft. long, 10 in. wide, and 5 in. deep, and cost 

For standard therefore from 2S. to 3s. each, to which must be added from 8d. to 

gauge. ^^ ^^^ creosoting. For lines of mbtre gauge or those of 3 ft 6 in.. 

For little raUways. rectangular sleepers, 9 in. by \\ in., will suffice; and for little raii- 

ste Page 213. ways of 2 ft. and 2 ft. 6 in. gauge, rectangular sleepers 7 in. by 2^ in.; 

the prices for these smaller sizes being not only less, but less 
per cubic foot, because they can be sawn from smaller and less. 
Distance apart of valuable timber. On standard-gauge railways the sleepers are generall]^ 

laid about 3 ft. apart ; from 1,800 to 2,000 sleepers being required fo^r 



each mile of single line ; but on narrow-gauge railways laid wit 
light rails, the sleepers should be nearer together, 2,400 per miL 
ix>ngitudinai being about the number required. Longitudinal sleepers are pr^a 
a eepers. ferred by some engineers as affording a continuous and stable roa 

and as allowing lighter rails than when cross sleepers are used ; l> xjt 
the general opinion is against this system. Such sleepers are usua.\7y 
As used on 12 in. wide and 6 in. deep, but on the Great Western *Railway in 
^e^]i^^r>' England, longitudinal sleepers 14 in. by 7 in. are used for supporting: 
Cost. bridge rails ; these larger sizes costing (creosoted) 2s. p>er cubic foot, 

or about i5d. per lineal foot at a time when the former cost i8d. 
per cubic foot or 9d. per lineal foot 
Indigenous timber In Constructing railways in any country, the presence or absence 
see/^e7o!^\^^ /. of timber suitable for sleepers is one of the many local circumstances 

which determine the cost of the line. Large quantities of sleepers 
Baltic timber, are imported into England from the Baltic timber districts, and, after 
Export. having been creosoted or otherwise treated, are re-exported to 

colonial or foreign railways ; and only rarely are the sleepers sent 
direct from the timber countries to their final destination. Difficulty 
arises sometimes in the shipment of sleepers because of the delete- 
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:t which creosote has on other cargo ; and it may become 

or expedient to charter vessels expressly, or to take advan- 
^ssels carrying coal, iron, or other rough cargo. 
ly countries where there is no indigenous timber, or where 
ite or the soil is unsuited to timber, the question arises 
ron sleepers may not be preferably, and in parts, of India 
r tropical countries, the ravages of ants are so destructive 

that iron has had to be substituted. Yet the prediction 
!y made by engineers when railways were first introduced 
a, as to the impossibility of using timber sleepers in any of 
lys there, has not been wholly justified by later experience. 
1 woodeh sleepers continue to be imported into tropical 
, and in some cases indigenous timber is used; but the 
generally harder than fir, and more difficult to work, and it 
ary to bore the holes for the spikes. On railways under 
:ontrol in non-tropical countries, timber is still generally 
. but iron and steel are largely used in foreign countries ; 
ly be expected that the use of metallic sleepers will increase 
)wing needs of railways and the lessening supply of timber 
lise the cost of the latter. 

ingenuity has been directed towards the contrivance of 
s for timber sleepers ; and the interests at stake are so 
I improvements, if effected, would be adopted on so wide a 
t invention has been stimulated to a more than usual degree, 
have various systems of permanent-way been contrived, hut 

that has found favour, or has appeared likely to succeed, 
seized upon by other inventors, who have altered, modified, 
ved the invention sufficiently to justify a claim for a new 
Since 1850 probably scores of thousands of pounds have 
tended, and, to a great extent, wasted by inventors, manu- 

and others in experiments connected with iron sleepers. A 
^pe amongst such inventions is Greaves* "pot ** sleeper, which 
has proved useful and successful, but has served as a start- 

for a variety of similar contrivances. This pot sleeper is of 

is circular, and in form is like an inverted bowl or saucer, 
isting on the convex side against a chair or bracket cast upon 
seper and chair being thus combined in one piece. These 
Hreigh about 80 lbs. each for standard gauge or 5 ft. gauge 
and cost from los. to 15s. per ton more than the current 

ordinary chairs. On standard -gauge lines these sleepers 
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are placed about 3 ft 6 in. apart under the centre of each line of 
rail, and are tied across the track by wrought-iron bars. A hole in 
the casting allows the plate-layers to ram up or adjust the ballast 
below the sleeper. Several modifications of this sleeper have been 
made ; an oval shape with two or three attachments instead of the 
one on the circular casting, being their chief characteristic ; while in 
some the convex bowl is made of a corrugated or undulating shape. 
The oval or elongated castings weigh about 100 lbs. each. 

Railway engineers on the Continent have done more than English 
engineers in devising substitutes for wooden sleepers, and have gene- 
rally preferred wrought-iron or steel to cast-iron. The greater weight 
of cast-iron is an advantage after the track is laid, but the weight and 
liability to fracture are disadvantages for transport. Cast-iron is 
more durable against rust than wrought-iron or steel, and its greater 
thickness can better afford wasting by rust. On the other hand, cast- 
iron is the less elastic material, and is unsuitable for laying on a hard 
road. Some wrought-iron sleepers are of the bowl type, round or 
oval, smooth or corrugated, and are made by being pressed in diess 
while hot. Some are rectangular, and are of the self-containe<5 
buckled-plate arch form. There is a much greater variety thai^ 
in cast-iron, although the scope of the designer is more limited b' . 
the exigencies of manufacture. Everything connected with the pc*^ 
manent-way of a railway is wanted in such considerable quantiti^ 
that the relative cost of different systems goes far to determi^ 
choice. To this end, a shape which can be made in a rolling-n^^^ 
has been the aim of some designers. Instead of the bowl form, whi. <: 
needs to be pressed in a die, a trough form, which can be rolLc( 
like a channel-bar, has been successfully adopted. Laid with its 
open side downwards, some engineers use it as a longitudinal support 
for the rail, and others as a cross-sleeper. Wrought-iron sleepeis 
have been generally made about J in. thick, and being about on^ 
third the weight of cast-iron sleepers, and costing less than three 
times as much per ton, the expense is rather less, and much less in 
regard to carriage. When steel is substituted, it is generally made 
about one-fourth part thinner than wrought-iron, but the cost is 
about the same. 

There is as much variety in the modes of attaching the rail as in 
the sleeper. Bolts, cotters, and clips of different kinds have been 
designed, but the simplest are generally found to be the best as well 
as cheapest. The fastenings are mostly of wrought-iron, occasionally 
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of steel ; but where these, because of their shape, would cost more 
than 3d. per lb., malleable cast-iron annealed is sometimes substi- 
tuted. Most iron sleepers are, as above described, adapted to rails 
of ordinary kind, but in some cases, instead merely of a modification 
of the sleeper, the whole permanent-way is modified, and rails have 
been specially contrived like single bulb-iron, without a flange or 
other protuberance at the bottom, so that they can lie between two 
iron supports, which together form a longitudinal sleeper. 

To allow a proper choice of sleepers, the following information is 
necessary : — 

1. The section of the rail, the gauge of the railway, and the gauge 
of the "six-foot" {entre-voie). 

2. The kind of ballast and thickness of ballast available or pro- 
posed. 

3. The kind and weight of the locomotives and rolling-stock, with 
the maximum weight on one pair of wheels, and the speed of the 
trains. 

4. The climate, not only in regard to extremes of temperature, but 
also as to the rainfall, and its effect on the permanent-way. 

5. Information concerning the kind and cost of indigenous timber. 



Seepttgt 154. 
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Switches^ or points {rails mobiles)^ are made of iron or steel, and 
^ the extra cost of steel bears but a slight proportion to the whole 
price, it is generally preferred. Great ingenuity has been exercised 
^ connection with switches, and modem invention has reduced to a 
minimum the risks that must always attend the passage of trains 
through the points, especially facing-points. The risk is obviously 
ttiuch greater at facing points a than at trailing points by and there- 
tore the former aie avoided as much as possible on main roads, the 
^ns having therefore to back when passing on to a siding. This 
PUn, however, involves delay in shunting. Owing to the great 
^^*iicty of rails used on different railways, switches necessarily vary 
*lso in their details. From ;^i6 to ;^2o is the range of prices for 
**^ercnt kinds of switches made of iron (including rods, levers, and 
"Oxes), and from JQ\% tO;£'25 when made of steel. Very often, rails 
^f the kind used on the railway are supplied to the manufacturer, 
^ho, having the cost of the material thus saved to him, makes the 
'^ils up into switches at about two-thirds of the above prices. 

These prices are for standard-gauge railways ; for narrow-gauge 
"'^es, with rails not exceeding 40 lbs. per yard, the prices ve only 
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about three-fourths of those slated above. To enable a manufacture] 
to supply suitable switches, he should be informed of the section ol 
the rail and the system of permanent-way ; the gauge of the railwa) 
and that of the six-foot ; the radius of the turn-out ; and whethei 
the railway is to be a durable one for busy traffic or merely foi 
temporary or infrequent use. 

Crossings are made either of steel rails or of solid cast-steel 01 
of cast-iron " chilled " by being cast in iron moulds, which process 
by cooling the metal quickly, gives an intensely hard face. Chilled 
iron crossings are more durable than any kind of steel, and fo 
situations of minor importance or for slow-speed traffic are best a: 
well as cheapest. For fast-running trains however, where steel rail: 
are used, crossings made of steel rails are preferable, as they hav( 
the important advantage of being similar in regard to strength anc 
elasticity to the rest of the road. This circumstance outweighs th< 
greater durability aflforded by the more rigid chilled-iron crossing. 

As is the case with switches, there are many varieties of crossings 
the choice depending mainly on the gauge, the weight and section o 
the rails, the nature of the traffic, and the position of the crossin- 
in relation to the main roads. On these circumstances, and o^ 
the accessories which are required, such as check-rails or specij 
chairs, the price also depends; but a range of from ;£'io \o £^ 
includes almost every kind. The angle should not be finer than, 
in 10, nor coarser than i in 5. For light rails, or for temporary 
contractors' purposes, a set of points, including switch and crossing 
complete, costs about ;^i6. Where a siding crosses a main road 
without connecting with it, what is known as a "diamond crossing" 
is used. If the lines cross at too sharp an angle there is a risk oi 
the train wheels leaving the proper track, especially if the train has to 
be started when on the crossing. The angle should Aot be sharper 
than I in 6 J when there is full scope for choice ; and the regulations 
of some railways forbid a sharper angle than i in 8, although an angle 
even of i in 12 is sometimes ventured on. Engineers and others 
should, in purchasing crossings, specify clearly what they wish to 
include, because the term has different significations. Thus, by a 
railway engineer or contractor, a crossing is often intended to mean 
the entire material for crossing from one line to another, and not 
only includes the switch and crossing pieces, but the rails that jom 
one line of rails to the other. And even more than this is sometimes 
included where a " cross-over road " crosses several lines of railways. 
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But by a maker of such things, a crossing means, if not otherwise 
specified, only the actual crossing-piece. In such cases, therefore, it is 
necessary not only to state the gauge of the railway, the gauge of the 
" six-foot," and the section of the rail, but to furnish a sketch show- 
ing the position of the lines of railway which are to be joined and 
the angle of the roads. 



Tum-4ables have been in use from the earliest days of railways, both 
for engines and carriages, but for the latter purpose they are not 
used so often as formerly, as they occupy much space, and are an 
obstruction on the permanent-way. They have been superseded 
in many situations by traversers. The earlier turn-tables for locomo- 
tives required elaborate racks, winches, or other gear for turning them, 
a process occupying five or more minutes. Now, by balancing the 
turn-table carefully, it can be easily pushed round by one or two men 
in half a minute. The diameter of a balanced turn-table of this sort 
must be from 3 to 6 ft greater than the length of the wheel-base of 
the engine and tender, because the centre of the wheel-base seldom 
coincides with the centre of gravity of the engine ; the latter varying 
also according to the quantity of water and fuel in the tender. 
In order that the turn-table may revolve freely, there should be no 
pressure on its outer wheels (which serve only to sustain such por- 
tion of the weight as may be unbalanced), but all the weight should 
be borne by the centre pivot An experienced engine-driver will 
accomplish this by bringing his engine to a standstill at such a 
point that the centre of gravity shall be exactly over the centre pivot ; 
^d the turn-table, with the load thus adjusted, is easily pushed round. 

The great length and weight of a modem locomotive with its tender 
have rendered necessary lai;ger and stronger turn-tables than formerly, 
^d instead of 40 ft. maximum diameter, 42 ft. and 45 ft. are 
{x88o) often required. In the United States, turn-tables from 50 to 
^o ft diameter are made to suit the long engines and tenders in use 
there. It is very important that a turn-table be of great strength, so 
that it may not deflect under the load (a modem engine and tender 
Quipped for service weigh upwards of 60 tons), well fitted so that it 
balances and moves easily, and that the central pivot and its bearing 
be properly hardened. 

A locomotive tum-table 40 ft in diameter of the best modem con- 
struction, and inclusive of the iron-work beneath it, costs from ^350 
to ;{^4oo, or if covered with a floor of iron plates, from ;^4oo to ^500. 



Turn -tablet. 



Lett uted than 
formerly. 



Engine 
turn-tablet. 

See ViGNBTTE, 



How balanced. 



Diameter. 

Large turn -tablet 
in United Statet. 



See Chap. XXII., 
Locomotives. 
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Depends on tUe. 



Foundationt. 



Carriage 
turn-tables. 



Prices. 



Small turn -table. 



Setpttgt 243. 



Traversers. 

Where used. 

Engine traversers. 

How propelled. 
See ^ge iii. 



Carriage 
traversers. 



Prices. 



For turn-tables of greater or less diameter than 40 ft an addition or 
deduction of about ^10 per foot of diameter should be made. To 
the above prices must be added the cost of excavating and lining the 
circular pit in which the turn-table revolves, and of building the' 
foundations of masonry or brickwork on which the iron pivot and 
rails will rest If only one siding passes over the turntable the 
circular wall need only be built where the sidings come. Sometimes, 
for small turn-tables, the circular lining is iion instead of brickwork. 
Centre-balance turn-tables should be fitted with relieving apparatiua 
at the ends, so arranged as to wedge up the table to the oute^ 
bearings to give it stability and steadiness there while the engine i^ 
entering or leaving it. 

Turn-tables for carriages and trucks are made from 1 2 to 20 
diameter, and for those made of iron the prices range from £,:i 
j£ii per foot of diameter, the higher rate including the cost of i 
plates on the top, instead of the wooden floor which is often 
but which is liable to ignition from the locomotive. . Small turn-tab 
6 ft diameter, cost from ^25 to ;^3o if wholly of iron, and 
turn-tables are useful on wharfs and landing-jetties. Small iron tUL-^rn 
tables for railways of from i ft 6 in., to 2 ft. 6 in. gauge, suck 
are used at mines and quarries, cost j£$ to ^15. 

Carriages are seldom turned for the mere purpose of reversing tlidr 
position in a train ; but many station yards are so arranged that 1 
partial turning of the carriage is necessary for the marshalling and 
arranging of trains. Turn-tables are generally placed on sidings, and 
they should not be placed on main lines, or where nmning trains 
may have to pass over them. 

Traversers, by which engines or carriages can be transferred from one 
line of rails to another across the station or station yard, are made 
of a length to suit the rolling-stock. Engine traversers are rardjr 
used except in repairing-shops, where they sometimes a£ford a con- 
venient means of bringing an engine into or out of the shop, and in 
such cases they are propelled either by a small engine fixed upon the 
traverser, or a quick-running cotton, hempen, or wire rope, worked by 
an adjacent fixed engine. Carriage traversers are m^de from 12 ft 
to 18 ft long, for although carriages measure (including the buffeis) 
from 22 to 30 ft. the traverser need be but little longer than the 
wheel-base. Traversers are principally needed where space is limited 
for shunting, and they are seldom required where space is ample 
and the trafiHc is small Engine traversers cost from ;;£'4oo to ;^6oo» 



as 
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id about ^200 more if a propelling engine is added. Carriage 
iversers cost about ^100. 

The choice or design of a turn-table or traverser depends on the choice or desisn. 
Hewing points, concerning which full information is necessary : The 
uge of the railvt^y and that of the six-foot ; the section of the rails; By weight end 
B dimensions and weight of the engines or carriages, and the weight * cmrria^! *" 
each pair of wheels. If for engines, a longitudinal and cross view 
ould be furnished, showing the extreme projecting parts, such as 
5 coupling-rods, cylinder-cocks, and cattle-guards. If for carriages, 
5 shape and dimensions should be indicated by a profile showing Seepage 297. 
ch projections as foot-boards and steps. It is needful also to furnish 
sketch of the site on which the turn-table or traverser is to be fixed, 
iicating adjoining lines of rails. The addition of a propelling- 
igine is determined partly by the cost of hand-labour and of fuel. 

Signals of a very simple kind were used in the earlier days of signait. 

uropean railways, and the subject demanded and received but 

ight attention. This is still the case on many foreign railways 

here the traffic is small, but on the principal European lines, es- of simple Und for 

5cially those in England, the multiplication of junctions and cross- ' * traffic. 

igs, the vast increase of traffic, and the running of quick passenger- 

ains and slow goods-trains on the same line, have rendered elaborate Elaborate eisnais 

recautions necessary for safety. The most notable changes in signals 

1 recent times have been connected with the " block system,** which Block ayatem. 

uty be briefly described as the. enforcement of an absolute distance, 

r space of rails, between trains following each other on the same line, ***^ 

istead of the mere interval of time which used to be relied upon, 

nd which was the cause of many accidents. Signals being placed at 

atervals, generally ranging from a quarter of a mile in the vicinity 

>f a station to two or three miles between stations, no train is allowed 

pass one such signal till the preceding train is announced to have 

massed the next one in advance; the electric telegraph being, of 

^urse, essential to this system. The tendency of modem improve- 

Jttents has been towards automatic security, which may be defined Automatic 

^ the prevention by mechanical means of the display of opposing 

signals which would involve or allow collision. By an ingenious interlocking 

system of "interlocking" the different levers, it is impossible to move' *^*"* 

*Jiy lever till all others — and with them the signals worked by them — 

^ secured. This plan has been still further improved by bringing signaia and points 

*^to the same interlocking system the levers working the points or 
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switches, so that, except by a positive disregard of signals, no train 
can advance in a direction which will involve collision. The inter- 
locking of levers and points and the electric block system have been 
also combined, attaining — though at considerable expense — 3, high 
t lock, degree of automatic perfection. Accidents having occurred through 
f^t, the imperfect closing of points for the passage of an approaching 
train, and through the altering of points before the whole of a train 
has passed, the points are now further protected by the addition to 
the apparatus of the '' facing-point lock," which secures the proper 
closing of the points before a train can be signalled to approach, and 
prevents any moving of the points whilst a train is passing over them, 
no movement of the points being possible even by wilfulness or 
inadvertence on the part of the operator till the whole train has 
;>assAffeof passed. The passage of trains through stations, or into sidings. 




Kb sutions. or on to junctions, is thus made safe ; and a quick succession of 
trains rendered possible. At some of the more important junctions 
and stations in England the number of levers in one signal-house i 
oerout levers ^ great as 150, while groups of from 20 to 50 are very commo; 
' ^houS!"*^ Each point or switch, and each signal, requires one lever (sometim e - ,.^ 
two points are connected with and worked by one lever), and theco^^t 
of the interlocking apparatus, exclusive of the cost of the signals theiK:^. 
Cost. selves or the switches, may be stated approximately at about jQi p^^ 

lever; and including the cost of signals, connecting wires, or rods,hou^e 
nprovements in and telegraphic apparatus complete, ^25 to ^35 per lever. Coi}. 
details. currently with the elaboration of signalling, improvements have been 

made in the mode of constnicting the signals. Malleable cast-iroo 
and steel have been substituted for certain parts formerly made of 
seepagt loi, casbiron ; and in the more important situations tubular rods havf 

been adopted instead of wire for transmitting the power. 
English system These mechanisms are in England considered so essential to sa/e 

compulsofv. 

t/agn4aMd7i, railway working as to be made compulsory by the Board of Trade 

authorities, whose sanction is necessary to the opening of new lines 
reign countries! ^^^ passenger traffic They are available for foreign countries when 

I the traffic grows large enough to require it, but the simpler forms rf 

single signals are still all that are required on railways where the 
traffic is small. The various discs, arms, semaphores, and other 
means of indicating safety^ caution, and danger which were adopted 
independently on different railways, are rapidly giving way to the 
13a one simple kind of '' semaphore," the universal adoption of one 

Semaphore. form of signal greatly adding to the simplicity of railway workiiJg' 
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Three signals are indicated : at night by lamps, red for '' stop," green 
for " go cautiously," and white for " full speed ; " and in daylight by 
semaphore arms at 90^^, 45^, and niU but on some railways the nil 
signal has been abolished, as it might be given by the action of the 
wind, and the two signals '' stop '' and '^ go on ^ are alone used. 

A semaphore post of wood 20 ft. high, with arms, lamps, and all 
appurtenances, costs from ;£ 16 to ;£2o, which is increased to about 
;^3o if the wire and extra gear necessary for working it as a distant 
signal be included. When required of a greater height than 20 ft, 
the price of the post increases by about los. per foot up to 40 ft. 
In countries where suitable timber is procurable, expense may be 
saved by importing only the ironwork and fittings. Posts of light 
izon fiaroework are also used, and are very suitable for countries 
where timber is expensive, or for climates destructive of wood ; they 
cost in England from 15 to 25 per cent, more than wooden posts. 

When it is desired, for a foreign railway, to obtain the advantage of 
the latest English inventions and experience in regard to the signal 
equipment of a junction or station, the following information should 
be fumbhed to the engineer or manufacturer to whom the choice, 
design or purchase is entrusted. 

I. A plan of the station or junction showing the positions of the 

iifferent lines and sidings, with a description of what each line is 

^ for, the direction in which the trafHc runs on each line being 

dicated by arrows ; the curves on the approaches ; and any objects 

lich may interfere with the view of the signal by the driver of an 

vancing train, and which may render lofty signal-posts, repeating- 

oals, or special positions necessary. 

'. An approximate description of the number and length of trains 

the intervals of time between them; distinguishing through 

is from those which stop or shunt The probabilities as to 

-e increase in the tmflic should be stated. 

The speeds at which the various trains pass through the station. 

The amount and nature of shunting and marshalling ; the rela- 

mounts of passenger, goods, and mineral traffic to be dealt with 

stated. 

The gradients for at least one mile on either side of the 
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Existing signait. 7. The kind of Signals already in use on the railway or on 

other lines with which it is likely to be connected. 
Oil or gas Umpt. 8. Whether gas or oil is available for the lamps, and if oil, its 
Climate. 9. The nature of the climate and the local circumstances afiec 

Re aira ^^ transport of material, especially of long signal-posts; and 

Seepage 264- facilities for repairs. 



Water-cranes. 




Tank required. 




134 
Swinging-jib. 

Coat. 



Caat-iron and 

wrought-iron 

tanka. 

See Tanks, page 222. 



Water-cranes, and other apparatus for supplying the tank 
locomotive, depend for their arrangement mainly on the source fkotn 
which the water is to be obtained and on the frequency and in,, 
portance of the supply required. Thus, on a contractor's temponuy 
railway, or where the minimum outlay is of importance, an ordinajy 
hand-pump may be used to lift the water from a well or pond and 
deliver it into the engine-tank through a hose pii>e, the latter being 
for convenience attached to a post. Such an apparatus would cost 
from jQi 2 to jQ2$, Even in England hand-pumping is often employed 
at small stations, but an elevated tank is always employed, so that 
though the pumping be slow, the engine can be quickly supplied 
from the tank. The latter may, for temporary service, be cheaply 
made of wood. If the tank be placed near the railway, a projecting 
pipe or swinging-jib can deliver the water to the engine. A circular 
tank for holding i,ooo gallons, and complete with supporting 
column, valves, and hose, would cost jQ^o. Even where water- 
mains for railway or general purposes are sufficiently near to be 
utilised, a tank is riecessary to ensure an immediate and abundant 
supply for the water-cranes. Sometimes the tank is at a considerable 
distance from the swinging-jib, and an iron column or stand-pipe is 
needed. If made with a swinging-jib, as a separate and self-con- 
tained structure, it is known as a water-crane. One of these, 
as above described, with valves complete, cpsts from jQ^^ to £^ 
according to kind and quality; an additional cost of about £l 
being incurred if a fire-grate or stove is attached for preventing 
the water from freezing in cold weather. Cast-iron tanks are 
generally preferred as being more durable and more easily put 
together than wrought-iron tanks, and except that the pieces arc 
liable to damage in transit, are, in most respects, better than tanks 
of wrought-iron. A capacity of from 4,000 to 12,000 gallons is suit- 
able for the purpose, but of course a larger tank is needed if the 
water-supply is intermittent and storage is necessary, or if the number , 
of locomotives taking the water is great. At important stations, tanks 
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holding 100,000 gallons are provided. The apparatus should be 
SLt least equal to filling the largest tender in five minutes. 

Where there is no independent source of water from which the tank 
yc water-crane can be supplied, and where hand-pumping is not con- 
i^enient or sufficient, a pumping-engine becomes necessary, and the 
M>st depends primarily on the depth from which the water has 
to be lifted. When a pumping-engine is employed for this pur- 
pose, it is usual to make the tank large enough for supplying the 
station buildings and for general purposes. A pumping-engine com- 
plete, with boiler of the kind usual for this purpose, will cost from 
;^8o to ;£^5oo, according to the exigencies of the case. But at small 
stations, or where water is only needed in small quantities, the in- 
conveniences of a steam-engine may be avoided by the use of a 
gas-engine, hot-air engine or other small motor. Locomotives may 
be rendered partly independent of water-cranes and tanks by having 
permanently attached to them an " elevator," which, by means of steam 
from the boiler, will draw up through a hose-pipe water from any con- 
tiguous well or pond. But the durability of the boiler depends greatly 
on the quality of the water, and there is a risk of impure water from a 
chance supply. The system has been adopted on some railways of a 
feed-trough laid between the rails and kept filled with water, which, as 
the engine advances, rushes up a shoot lowered from the tender. About 
'lalf-a-mile of level track is essential to this method, which has been 
idopted both to obviate the necessity for stopping the trains and to pro- 
:ure a supply of better water than can be found near a stopping station. 

Elaborate arrangements are usual at large railway centres or 
niportant stations where the traffic is great. The supply of water is 
hen arranged in conjunction with that of fuel, and a covered plat- 
DTOi, with coal-stores, cranes, and water-jib, is specially arranged. 
^ proper design for such a stage or platform depends on the follow- 
ing information, which should be supplied to those concerned : — 

1. A plan of the site available, showing the lines and sidings and 
he approaches from the main line and adjoining station, with their 
;radients. 

2. The gauge of the railway and the kind of permanent-way. 

'3. The sources of the water-supply, with its pressure or levels in 
egard to the level of the rails. 

4. The kind of fuel used and the quantity usually stored. 

5. The number of engines to be supplied daily; the shape and 
ength of engine and tender. 
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ge. If, for the sake of cheapness, railway bridges are made in this Frame bridges 
, there is the obvious disadvantage that, in case of the derailment 
train, the carriages are liable to fall through the bridge. A some- 
t similar cheapness is obtained b]^ the omission of parapets, a Parapeu dmiued. 
tice which is not favoured in Europe. It is difficult to keep the 
: of a railway bridge water-tight, and in towns where bridges pass water-tight floor. 
' streets this circumstance is often a cause of great inconvenience. 
risk of leakage may be minimised by care in the design. 
he possibility of heavier locomotives being used on the railways 
future time should be considered when the bridges are designed, 
i not so much the mere total weight as its distribution on the Effect of heavy 
els which determines the effect on the bridge. Tank and other *bSdgc8?" 
nes, in which a great weight is concentrated on a short wheel- 
5, impose very severe strains on the bridges over which they pass, See page ng, Parti. 
jcially on the cross girders. The engineer of the line and the 
^motive engineer should be in accord concerning these matters. 

lie kind of Station Buildings for passenger accommodation or for station buildings, 
ds traffic depends so entirely on the particular circumstance of 
h railway and station that few general rules can be given. Where of simple idnd for 
ways have to be made cheaply in a new country, or amid a sparse ^^^•■p railways, 
mlation, very simple structures may suffice at the commencement, 
:he funds are needed for more essential parts of the equipment 
the trains be few in number, waiting-sheds or huts, costing from 
io to ;;^i5o each, may suffice as roadside stations; the selling Traffic managed 
tickets and transfer of luggage being entirely managed by the ^^ °*^°" y^^ox, 
iductors who travel with the trains. And even where stations for ^'/«r<?'«v. 
isengers and goods have to be provided, buildings of a simple 
d, quite unlike those usual on busy railways, may prove sufficient 
the traffic has developed. Covered sheds for perishable goods. Covered sheds and 
1 Polities for loading and unloading vehicles conveying goods to 
from the station, are among the first works which are necessary 
the development of traffic. But though the outlay for stations may Ample land space 
m be wisely limited or postponed till increasing traffic indicates * °" * secure . 
nature and extent of the buildings required, it is always advisable See page (a, 
•ecure ample land-space for stations hereafter, as the value of land, 
ti if not needed for the purposes of a railway, almost always 
reases if near a station. 

rhe experience which has accumulated in regard to the most suit- Variety of design 
e forms of buildings in different climates is available to the ^locality"'' 
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engineer who designs the railway, and who will generally endeavour 
to utilise the materials of the locality — though very often the iron- 
work and sometimes the entire structures have to be imported. 

SeeCha^s.xvi., Much of the local information which should be supplied to the 

Cha^. iy,yart I. engineer is described in other chapters. No rule can be given for the 
' cost of station buildings, for not only the cost of the materials but the 

High standard of Standards of excellence vary in different countries. In England, on 

English raUways. the best railways, a certain comfort and completeness are required 

by law, and have to be given to all the rooms and offices connected 

with a station, so that even for village stations the cost will range 

Official rules. from ^400 to ^8oo ; and as traffic increases, the rules established 

Steves 4 and 71, by the government departments which regulate railways become more 

onerous. Such an outlay is seldom necessary on foreign railways. 

Iron buildings. ^" P^''^^ ^^ South America and other countries, where building 
s*tCka*,xxviiL J^^tcrials are scarce, stations almost entirely of iron are imported 

from Europe. Such structures are generally composed of cast-iron 
columns united at the top by cast-iron spandrils or girders, on whicl^ 
rest a cornice and rain-gutters, the girder and gutter being sometime^ 

How constructed, combined in one casting. Upon the girders are placed wrought-iro^r 

framed roof trusses or principals, which are generally made of sonw ^ 

Corrugated iron. Span bctw^een 1 5 and 40 ft. The sides of the buildings are compos^^^ 
Seepage 143, ^^ sheets of comigated iron, and the roof is covered with zinc, corrugat^^< 

iron, or tiles laid upon wood boarding or iron laths. Wooden dooT^s, 
glazed windows, and the necessar)* internal fittings are also generally 

Wood lining and imported. Greater finish and completeness may be given to the 
partitions. buildings by lining the sides, partitions, and roof with boarding. 
Sometimes, even where the station buildings are made entirely of 
local material, verandahs or sheds for covering the platforms are 

Must be stable to imported. Structures of this kind may be made very light, but in this 

respect the climate and the liability to strong winds have to be con- 

Cost of transport sidered. In the case of iron buildings, there must of course be added 

the cost of transport, of levelling and draining the site, and the cost 
of erecting the structure. 

For terminal or other important stations, where imposing buildings 
and large-span roofs are required, great expense may be incuned. 
Owing to the great area enclosed by such buildings, their high cost as 
compared with smaller stations is not immediately apparent, if the 
Large terminal . ^ost per cubic foot be alone compared. The roofs of large span 
stations. erected in England for important terminal stations have cost from 

five to eight shillings per superficial foot. 
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To allow a proper design to be made for a railway station, informa- 
tion is required on the following points : — 

1. A plan of the railway at the place where the station is required, 
showing the lines of rails, the sidings, junctions, and signals, the land 
available for buildings, and indicating the position, nearest the town 
or otherwise, most suitable for the offices ; the length of the trains 
which stop at the station, and a cross-section of the rolling-stock, 
showing the height of the floor from the rails, and a profile of the 
steps, roo^ and loading-gauge. 

2. The rank which the station will occupy on the line, as first, 

second, or third rate — a definition which may be made according to 

ihe, following circumstances : the size and population of the towns 

or villages adjacent to and making use of the station ; the number of 

tmins through, and the number stopping at the station, as indicated 

by a copy of the time-table. 

3. The approximate number of passengers arriving at or departing 
from the station, and the anticipated proportions of first, second, and 
third class ; the number of railway servants who will be employed, 
and their grades, and whether living accommodation is required for 
the station-master or servants, and for how many ; whether the pas- 
sengers bring much luggage with them ; whether parcel traffic is to 
be provided for ; whether a mail room, or a postal or telegraph office, 
or a refreshment room is required ; if so, on which side of the station 
should any of these rooms be provided. 

4. The kind and social rank of people who will use the station, 
so far as will help to determine the kind of waiting-room and other 
accommodation necessary. 

5. Whether fires or stoves will be required in the rooms or offices ; 
if sOy what kind are usual in the country, and what the kind of fuel. 
The method of lighting. 

6. Information concerning the climate, building-materials, transport, 
Water-supply, and drains. 

If provision has to be made for goods traffic, or a goods-station 
is required, the following additional information must be supplied. 

7. The number of goods or mineral trains expected to stop at the 
station, and the approximate number of wagons, distinguishing between 
inwards and outwards traffic, so as to show which predominates. 

8. The nature of the merchandise sent from or to the station, and 
the weight of the heaviest pieces, so far as will determine the kind of 
buildings and cranes which will be required. ' 
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9. Whether much shunting will take place either of trains or 
trucks, and what siding accommodation will be necessary. 

10. The roads or approaches, and their levels, by which vehicles 
and goods will arrive at and le^ve the station. 
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Railway Workshops are required principally for the repairs of 
locomotives and rolling>stock, and also for work connected with the 
permanent-way and signals. Economy both in the first cost and in the 
current expenditure in the workshops afterwards, depends to a large 
extent on the prpper arrangement of the buildings and machinery at 
the commencement It is sometimes convenient to adopt a standanS^ 
size and form of roof for all the sheds on the railway, roofing made ii 
squares of 20 ft or 40 ft being supplied, so that any number may 
combined for any site. The roof principals may be made with advam.-. 
tage of the " saw " or " weaving-shed " shape, with a north light and 
ventilation. The stanchions or columns should all be suitable for 
attaching small lifting cranes, brackets for carrying shafting and some- 
times even for drilling-machines. The extent and the arrangement 
of workshops must be decided primarily by the length of railway and 
the amount of trafRc to be provided for ; and the greater the scale 
on which the workshops have to be built, the greater will be the 
number of subdivisions that may be advantageously made for 
different processes. In colonies and places where private factories 
are not available for the ready purchase of materials and fittings, the 
railway workshop must be complete in a way not necessary in manu- 
facturing countries. Thus a small melting cupola with blower, and 
a brass foundry should be established at the outset On the other 
hand, in designing workshops for a small railway, the methods which 
obtain in larger shops, or on more important railways, should not be 
imitated, as special tools and systems which may be applicable in the 
one case, but which involve considerable outlay at the commence- 
ment, will be quite out of place in the smaller one. Not only have 
new tools and automatic processes been invented for locomotive 
work, but lathes and other machines common to all engineering^^ 
factories are adapted to special operations of detail, the need fo£=^ 
which repeats itself so regularly as to keep machinery and men con-^— 
stantly employed. Thus, while in a small workshop the same wheels — 
lathes may serve for the very different work of turning laij^^ 
driving-wheels and small wagon wheels, in a laige workshop separa^^ 
lathes are set apart for each of these duties. Besides the ordinal^ 
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rilling-machines and other tools usual in all engineering and 
:tories (and described in another chapter), the following may 
erated as special to a railway workshop : — 
•lathes ; tire-boring machines ; tire-blocking and stretching 
5 ; lathes for the crank-axles of engines with inside cylinders ; 
►r wagon and plain axles; crank-pin boring or quartering 
5 ; multiple drills for tube plates; wheel-rim drilling machines; 
a shaping machines ; key-way drilling-machines ; hydraulic 
"or forcing wheels on and off their axles ; cylinder-boring 
$ for a pair of cylinders ; sheer-legs for lifting locomotives off 
iels ; hydrants for washing out the engines. 

above, which are all fixed machines, some may be dispensed 
si small factory. Thus, there is no need to devote lathes 

to turning axles or boring cylinders, as an ordinary 12-in. 
tting lathe may serve for both these purposes ; so alsp, tires 
ored out on the chuck of a wheel-lathe instead of on a special 
; crank-pin boring-machines may be dispensed with ; one 
he may suffice, if made large enough for the largest kind of 
• even an ordinary gap lathe, useful for other purposes, may 
ent. Besides the fixed machines, numerous portable machine- 
e been devised, which can be affixed to the work instead of 
5 the pieces to be operated on from the locomotive and 
them to the machine ; the use of such machines allowing 
nomy in time and money. Thus, there are tapping-machines 
ays of fire-boxes, machines for cutting key-ways in eccentrics, 
hines for re-boring cylinders while in their places. Other 
ppliances are being introduced into large locomotive work- 
\mong these are hydraulic or other machines for testing 
weighing machines for ascertaining the distribution of weight 
irious axles ; powerful travelling-cranes for lifting locomotives 
id carrying them from one part of the shop to the other, 
les render unnecessary the sheers above referred to. 
obvious that the extent to which the above tools can be 
in any particular workshop, depends on the kind and amount 
to be done, and on the amount of capital available for it. 
j-shops for a small railway employing only six locomotives 
vehicles would if built in England cost from ^10,000 to 
, including machinery and tools, but ^8,000 will generally 

the commencement. From this upwards there is hardly 
; the outlay on some of the establishments for the principal 
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English railways approaching a million sterling. Indeed, there is on 
some railways a tendency to create manufacturing establishments 
unduly large, which absorb much of the capital and management 
which should be devoted to the primary purpose of carrying traffic. 

Although one repairing-shop may suffice for a considerable length 
of railway, " running-sheds *' are required wherever engines have to 
be sheltered ; and it is usual to provide in such sheds water under 
pressure and stand-pipes for washing out the boilers, a furnace for 
drying sand, stores for such articles as gauge-glasses, piston-rings, and 
small parts oflen required, as well as for coal, oil, tallow, and waste. 
How far other tools may be added, such as a small lathe or smithy fire, 
depends on the distance from the repairing-shops and the likelihood 
of sudden local repairs being required. It is of course convenient to 
have a coal-stage and water-tank near to the running-shed. It is 
often also necessary or expedient, if there are no suitable houses near 
at hand, to provide dwellings for the foremen, engine-drivers, and 
others, so that they may be quickly summoned^ and saved a long 
walk before and after working hours. 

The following information is that which is necessary as a basis for 
planning railway workshops and for selecting the most suitable 
tools : — 

1. The length of the railway to be served by the workshops; 
whether a single or double line ; the gauge of the railway and the 
number of train-'miles run. 

2. The number of locomotives on the railway, with a description of 
each type, including the weight and diameter of the largest wheel ; 
and the approximate number in detail of each different kind of carriage 
or wagon. 

3. A plan and section of the land available for the workshops, 
showing the railway and the positions of the stations, buildings and 
sidings, and the road approaches. The likelihood of complaints of 
nuisance from the smoke caused by the engines. The nature of the 
soil and its suitability for foundations ; the direction and system of 
the drainage. 

4. The building materials available, the climate and other local 
information as already described. 

5. The nature and extent of the work to be done ; for instance, 
whether locomotives are to be made as well as repaired; whether 
carriages and trucks are to be made, and if so, whether everything 
will be done in the local workshops or the iron-work imported. 



Part II.] Railway Equipment. Tools. 



267 



6. When a railway is thoroughly established, it may be advantage- 
ous to make wagons, so as to save the cost of carriage from a manu- 
fectory, and to find employment for workmen whose primary duty 
may be in repairs. But it is seldom expedient to make other iron-work 
than the simplest forgings. Springs, buffers, and minor fittings are 
hardly ever made in railway workshops. 

7. The kind of timber used for the carriages and wagons, and the 
condition (logs, sawn-timber, or planks) in which it will arrive at 
the factory. 

8. Whether an iron ot brass foundry is required, or whether the 
necessary castings can be purchased. Whether sand suitable for a 
foundry, or sand for the locomotive wheels, is obtainable. 

9. The kind of signals used on the railway should be described and 
anything special connected with the points or permanent-way which 
needs special repairs. 

10. The kind of fuel used on the locomotives and obtainable for 
the factory engine and smiths' fires. 

11. The source of the water supply, and the quality and pressure 
of the water ; the number of engines per day to be washed out or 
wanting water, and the capacity in gallons of the engine tanks. 

12. The system of lighting the workshops which is to be adopted 
and whether gas-works are required. 

13. Whether living accommodation is wanted for any of the work- 
men, foremen, or staff, and if so, for how many. 
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Plate4ayer^ tools cost from £,^ to ^20 per set, and a proper selec- 
tion depends on the following information : — ^ 

The extent of railway for which the tools are required ; the amount 
of traffic as indicated by the number ^of trains per day or the number 
of train-miles ; the gauge of the railway, and the width of the ** six- 
foot ;'* the system of permanent-way, describing the section and weight 
of the rails, and the mode of fastening and jointing them ; the weight 
of the engines ; the climate ; and the kind of workmen employed. 

Ramps by which engines and wagons may be replaced on the line 
after accidental derailment are now generally used on railways. 
They cost from ^2 to ^3 each and weigh from 80 to 100 lbs., so 
that they may be carried on the engine or in the guard's carriage. 

\See also Locomotives and Rolling stock : Factories : and in 
Part /., Railways.] 
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CHAPTER XXII. 

RAILWAY EQUIPMENT (CONTINUED). LOCOMOTIVES AND 

ROLLING-STOCK. 

must b« eiiriy ^^ *^^ design and equipment of a new railway, the Z^^^w^/rzw should 
nSfwa^'i^roject. ^^ considered at an early stage, of the proceedings ; for if this be not 

done, and the railway be laid out, and the gradients, curves, and 
permanent-way settled, the locomotive engineer, when his time 
comes, will find that he has to carry the traffic under conditions 
which he might have improved if he had been consulted earlier. 
The gauge of the railway, the kind of rails, and the strength of the 
bridges, should in a large measure depend on the size and power 
necessary in the engines ; but these essential points are often irre- 
^^7"5??«latobilL ^ocably determined before the locomotives are thought of. It is 

evident that a powerful engine — if such be required — is crippled if a 
narrow gauge and light rail limit the size and accessibility of its work- 
ing parts ; while, on the other hand, a permanent-way may have been 
constructed unnecessarily wide or strong for the kind of locomotive 
which the gradients and traffic require. 
hoice of engine. On every railway, the use of the most appropriate kind of train is 
e^agttrjgb^aSi, an important factor in the economical working of the line; and, in 

conjunction with the gradients, it determines the power and class of 

engine that is required. Generally, heavy trains at slow speeds are 

^**ofVrmini*.****** preferable for mineral and through traffic, or where the movement 

is from one great centre to another, or where — ^as, for instance, in 

■ 

India or South America — fuel and wages are dear, while time »s 
cheap. On the other hand, where the traffic is chiefly local, or 
consists of passengers or perishable goods, lighter trains, running 
at more frequent intervals, are required by the community, and are 
essential to profitable management. 
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The tractive power of a locomotive depends, not only on the force 
exerted by the steam on the pistons, but on the adhesion of the 
engine upon the rails, and therefore on the condition of the rails. 
The greatest adhesion is obtained when the rails are quite dry 
or very wet ; the maximum under such circumstances being about 
one-fourth the insistant weight on the coupled wheels of the engine; 
that is to say, if the driving-wheels of the engine press witii a weight 
of 20 tons on the rails, a tractive force of 5 tons can be exerted ; 
but this maximum cannot be counted upon. One-seventh is a fair 
average; while one-tenth, or about 224 lbs. for each ton weight, may 
be considered the minimum. The last is an extreme case, which 
occurs only when the rails have become very slippery in damp, 
foggy, frosty, or snowy weather. In such cases, if the train-load 
exceeds what this reduced adhesion will draw, the driving-wheels, 
instead of advancing, will slip round, although the slipperiness may 
be to some extent counteracted by the sprinkling of dry sand on 
the rails. In hot, dry countries the wheels seldom slip ; in England 
the slipperiness varies with the weather, and is often very great; 
while in certain seasons or after dew-fall in moist countries, like 
the Mauritius and the west coast of South America, slipping can 
hardly be avoided by sprinkling sand in front of each coupled wheel. 

On a level well-laid road, engines can draw very heavy loads, as 
the only resistance then to be overcome is the friction of the 
axles in theii«bearings, the wheels on the rails, and of the air or wind. 
On the best English lines, where the permanent-way and the rolling- 
stock are in good condition, the total from these causes is so slight 
that the resistance to haulage of a passenger train, when running 
on a level track at 15 miles an hour, is only from 3 to 6 lbs. per ton 
weight of train (though about treble this force is necessary to start a 
train) ; but the resistance, owing to oscillation and greater air pressure, 
increases with the speed, so that at 40 miles an hour the resistance 
would be from 14 to 18 lbs. per ton. The higher speed therefore 
involves a greater expenditure of steam, and consequent consumption 
of fuel. The maximum speed which can be attained depends greatly 
on the condition of the road and rolling-stock, so that, while on the 
best English lines, passenger trains sometimes run 70 miles an hour, 
a speed of 40 or 50 miles would be the maximum attainable with the 
same tractive force on less perfect lines. If the rails be badly laid 
or much worn, or the rolling-stock be in bad condition, the friction 
is increased, and instead of 3 or 6 lbs. per ton, the resistance and 
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haulage even of a passenger-train would be lo lbs. or more ; and in 
countries where the railways have been too cheaply or hastily con- 
structed, or are badly maintained, the expenses of haulage are very 
high. The resistance to haulage of a goods train, when moving at a 
speed of from 15 to 20 miles an hour, ranges from 10 to 16 lbs. per 
ton weight of train. 

It is however the maximum or ruling gradient of a railway 

* 

which mainly determines the power necessary in the engine, and 
if railways could only be made level, engines might be much 
smaller and lighter than they are, or the trains much heavier. In 
ascending an incline, the gravity of the train has to be overcome ; 
and in this respect, a train on a railway has no advantage over a 
vehicle on an ordinary road. As has already been described, the 
dead weight of the train has to be lifted, so that a gradient of even 
I in 100 adds one-hundredth part of a ton, or 22^ lbs. to, the haulage 
force required for each ton weight of a train. Thus, if 10 lbs. be 
sufficient for the haulage of each ton on a level, the resistance is 
more than trebled. A gradient of i in 50 would add 45 lbs. to the 
10 lbs., and so on. As an example, a locomotive having an insistant 
weight on the coupled wheels of 20 tons will have (reckoning one- 
seventh of the weight) a tractive force of 6,400 lbs., and at the rate 
of 10 lbs. haulage resistance per ton of load, will draw a train of 640 
tons on a level track. But on an incline of i in 200 the resistance 
is 2ii lbs. instead of 10 lbs., and the engine will draw only 300 tons ; 
on a gradient of i in 100, 200 tons ; on one i in 50, 116 tons ; and 
on I in 20 only 52 tons. It is for the above reasons that considerable 
expense in cuttings, tunnels, and embankments is incurred in order 
to make a railway as level as possible. The greater the traffic 
expected, the more justification is there for such expenditure, as 
the saving in haulage outweighs the interest on the extra capital 
expended. But the necessity or desire for cheap first cost, which 
often leads to the construction of railways with steep gradients, 
involves expense in other ways. The engines, in order to have 
adhesive force to overcome the greater resistance, must be made 
heavier than for level roads ; the rails must therefore be stronger and 
more expensive ; and the expenses of fuel and maintenance are 
increased. These circumstances and the disadvantages above de- 
scribed are not always sufficiently appreciated when it is attempted 
to economise in construction. Gradients steeper than i in 100 
seldom occur on English main lines, but where the advantages of 
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railway communication are not otherwise attainable, much steeper 
gradients may be surmounted. An incline of i in 20 is sfeldom met 
with and is still more rarely exceeded by trains drawn or pushed by 
ordinary locomotives; but by special contrivances steeper inclines 
may be overcome. The objections to very steep gradients lie in the 
descent as well as in the ascent, and although locomotives have been 
made to haul (with no other grip on the rails than their adhesion- 
weight afifords) loads up gradients as steep as i in 15, no system of 
brake-power by which merely the gravity weight of the engine skid- 
ding on the rails is made effective, would render the descent of such 
a gradient safe with a load as great as the engine could haul up. 
And unless the road be in good condition, a gradient of i in 20 
would in the same way be dangerous. On the railway over Mont 
Cenis, in operation before the tunnel was completed, the "Fell" 
system of a centre rail was successful on gradients as steep as i in 
12. The centre rail, with wheels pressing sideways upon it, was as 
necessary for safety in descent as for power in ascent On the 
Rhigi mountain railway, toothed wheels upon the engine, gearing 
into a rack laid between the rails, enable the engine to climb a 
gradient of i in 3, and to descend in safety. A more simple plan, 
which involves no alteration of the rails, has been successfully tried on 
railways generally level but with occasional steep gradients. By this 
plan, the locomotive is detached from the train at the foot of the 
incline, so that thus unburdened, its adhesionjweight is sufficient for 
its own ascent ; and on arriving at the summit, it is anchored to the 
rails and, as a fixed engine with a revolving drum, winds up the 
carriages by a rope or chain. But much time is lost by such an 
operation, and a special locomotive for the steep gradient, or a fixed 
winding-engine, would generally be found more eflfective. 

Locomotives differ so variously that they can only be classified 
broadly according to some of their leading features. The position of 
the cylinders, inside or outside the framing, is one important point of 
difference, and engines may be divided into two classes accordingly. 
Inside cylinders are generally preferred in England, and outside 
cylinders almost universally on the Continent and in the United 
States. Inside cylinders require the use of cranked axles, and crowd 
the working parts of the engine so as to render them less accessible 
than when the cylinders are farther apart. On the other hand, engines 
with inside cylinders ar^ lighter and allow of certain economies in 
manufacture ; but the chief reason for their use in England has been 
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the supposed greater steadiness when the engine is mnning, than 
if the cylinders projected over the rails, and the less wear on the 
journals of the axles. In countries where slow speeds are usual, 
any unsteadiness which might be caused by outside cylinders is 
of less consequence. Besides this, the boiler, and therefore the 
centre. of gravity, can be placed lower with outside than with in- 
side cylinders, and many English engineers who have had great 
experience with various kinds of engines and railways, do not 
agree in attributing disadvantages to outside cylinders; and the 
whole question is one on which there is much difference of opinion. 
Another classification of engines is that according to the mode 
of carrying fuel and water, the arrangements for this being deter- 
mined mainly by the distance to be run without stopping. The 
long tenders necessary for runs of from 70 to 100 miles are 
unnecessary in trains stopping more frequently, and tenders are 
made to suit the service required. A Tank-engine has no separate 
tender, but carries its water either in a tank on the boiler or on each 
side of it, and the fuel in bunkers behind or on each side of the foot- 
plate ; the position of the water and fuel being determined by what 
is necessary to a proper distribution of the load upon the different 
wheels. If carefully designed in these respects, and well made, a 
tank-engine will run steadily and, on a steep incline, will haul a 
greater paying load than a tender engine of similar power, but with 
less adhesion weight pn the rails (all the wheels of the engine 
being in either case rendered effective by coupling), because in the 
latter case, as the tender has to be hauled,, its weight is included 
in that of the train, while in a tank-engine the load of fuel and 
water is effective as adhesion-weight and the haulage force is all 
available for the train. On narrow-gauge railways with light rails 
these circumstances are in favour of a tank-engine for steep inclines. 
Tank-engines are preferable for short runs, branch lines, shunting 
at stations, and for contractors' purposes; but they cannot carry 
sufficient fuel for long runs, and the side tanks, unless carefully 
balanced, render them unsteady at quick speeds or on uneven roads. 
Moreover, there is for any but very strongly-made railways a limit of 
size to these engines, because if made with boilers and cylinders of 
large capacity, the additional weight of water-tanks and fuel on a short 
wheel-base imposes too great a load on the rails and bridges. But very 
powerful tank-engines are occasionally used, the heaviest having a 
load of 16 tons on each of three pairs of wheels, or a total of 48 
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a wheel-base of 16 ft Engines of this kind strain small 
Qore than the heaviest tender-engines, and the strength of 
anent-way and bridges should be considered before such an 

chosen. 

er classification of engines may be made according to the 
of the wheels. By coupling one or more pairs of wheels to 
on the crank or driving axle, the adhesion-weight on all the 
) connected is rendered effective. Thus, there are " single " 
in which the driving-wheels are not coupled on to the 
es, and only the weight on the one pair of driving-wheels is 
for adhesion ; " four-wheel-coupled " engines, in which two 

pairs of wheels are connected together ; " six-coupled " 
Mrith three pairs of wheels coupled; and finally, "eight- 
* engines with four pairs of wheels coupled. For passenger 
1 easy gradients, where a high speed is required, an engine 

pair of driving-wheels is sometimes used, because, while 
ht on one pair of wheels affords sufficient adhesion for a 
d, the arrangement is favourable to quick running. Single 
Brill draw considerable loads on well-laid lines, and even 

as steep as i in 100 do not hinder their use. When once 
of 30 miles an hour is attained, these engines compare 
y with coupled engines ; but while they may be thus suf- 
r long runs without stopping, it is difficult with them to start 
L light train, especially if on an incline or on slippery rails ; 
are therefore unsuitable where such circumstances are likely 
Moreover, with increasing traffic and heavier rolling-stock, 
ht of trains has tended to increase, and the concentra- 
one pair of wheels of the load necessary for adhesion is 

the permanent-way and bridges on any but strongly-made 
heir use, which was confined to Great Britain and France, 
to a large extent abandoned in these countries also ; but 
is found that four-coupled engines are sufficient for speeds 

miles an hour, and, under favourable conditions, even 
lies an hour, single engines are undoubtedly best for light 
ning at high speed on a level railway, and continue (1880) 
i on some of the best English lines. The risk of coupling- 
icing, which is often a cause of accident, is of course avoided 
le of single engines which have no coupling-rods. Four- 
pled engines are usual for passenger trains, and light quickly- 
;oods trains on easy gradients, but for general goods traffic 

T 
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three pairs of wheels are coupled. It is not that engines with two 
pairs coupled are insufficient when once in motion, but they are often 
unequal to the starting of heavy trains, and therefore are not suitable 
where much shunting is required. They find their best use in drawing 
high-speed light goods trains. The coupling of more than three pain 
of wheels is seldom exceeded in England, but on the Continent and 
in the United States, where heavy goods trains are taken over per 
manent-ways not strong enough for great adhesion-weights concen- 
trated on a few wheels, four, and even in some cases more, p>airs ol 
wheels are coupled together. In the distribution of weight on the 
wheels, and in arranging the total weight of engine and tender or 
a wheel-base of certain length, the sufficiency of the permanent-wa) 
and bridges to sustain such loads without injury is an important 
point to be considered. 

On most railways, fuel, tubes, and tires form the three main items on 
which the expenses of wear and tear in running are incurred. Various 
points in the design of a locomotive depend on the kind of fud 
to be used. Almost every kind of coal can be burnt, but the fire- 
box, grate, tubes, blast-pipe, and other parts have to be spedall^i 
arranged to suit the kind of fuel to be used. The generation (^ 
steam, and the maintenance of sufficient pressure, depend on tlk 
skill of the driver and firemen, who should attain these objects wi^ 
the least possible expenditure of fuel, an important item in tl^ 
economy of railway working. On English railways, the consumpdo 
of coal ranges from 2^ lbs. to 4 lbs. per indicated horse-power pe 
hour. For passenger trains the consumption per mile ranges froo 
15 lbs. for light trains at moderate speeds to 30 lbs. for heav7 
trains, and even thb is exceeded for trains which have to stop vefy 
frequently. For goods trains the consumption varies fi'om 35 lbs. 
for light express goods trains to 50 lbs. for heavy mineral trains. It 
is generally attempted by supervision and a system of rewards to give 
to the men engaged a share in the saving below a fixed standard oi 
consumption. Wood fuel requires a sharp blast to promote con- 
sumption, and produces abundant sparks, which, to prevent the 
ignition of herbage or trees, or even the train itself, must be consumed 
or stopped in the chimney by a suitable contrivance. In Europe, 
railways are almost always fenced in fi-om the surrounding land; 
but in countries where this expense is avoided, cattle-guards of > 
peculiar kind must be provided for clearing the track of stiajring 
cattle or wild animals. 
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Most of the improvements which have been made in locomotives 
since i860 are applicable to all the types just described. Greater 
power than formerly is obtained ; and, by a compact arrangement of 
parts, cylinders of lyi in. and even 18 in. diameter are placed with- 
out inconvenience within the framing of standard-gauge (4 ft 8^ in.) 
engines, the increased piston-area so obtained being very consider- 
able. Improved boilers and fire-boxes facilitate rapid combustion 
and the generation of sufficient steam for such large cylinders. As 
boiler space is limited on a locomotive, it has been sought to increase 
Ae power by higher pressures of steam, but there are certain dif- 
^oulties which limit any great alteration in this respect. From 
'30 lbs. to 140 lbs. per square inch are usual working pressures in 
^i^^land, and on a few railways 160 lbs. is customary ; and on some 
foreign lines 180 lbs. prevails, while the pressure customary in other 
kir^ds of steam-engines seldom attains 100 lbs. The maximum 
av'^rage pressure on the piston for a sustained effort, such as in 
suxTDOunting a long incline, is from three fifths to three-fourths of the 
boiler pressure; for a short distance, or at starting, this may be 
ctc^eeded ; while, at full speed, only about one- third of the boiler 
pt'^tssure can be reckoned on. The highest piston-speed ranges from 
al>out 500 ft per minute for a goods-train engine at 20 miles an 
^c^vir, to about 1,000 ft per minute for an express passenger-engine 
i^ixning at 60 miles 2^ hour. 

Some of the most important improvements have been directed 

tOMrards the giving of more lateral play to the wheels. By what may 

^ termed the ordinary mode of construction, the various axles of 

^e engine are so placed in one rigid frame as to be always parallel to 

^^<^h other, while for easy passage round sharp curves, radiating axles 

^e desirable. On sharp curves the rigid wheel-base imposes severe 

strains both on the engine and on the permanent- way ; and when 

^igh speeds have been attempted, this has often been the cause of 

accident These evils were felt most on railways having sharp 

^^^irves and imperfect permanent-way, but on well-laid lines the 

^^ of sharp curves is largely counteracted by raising the outer 

^^U so that the force of gravity tends to draw the train into the 

^rve, and thus to neutralize the straightforward motion which its 

^ect impetus causes. English engineers, having a high standard 

^f excellence in these respects, were slow to recognise the neces- 

^^ for alteration; and although bogie-engines were at an early 

"*te made in England, locomotives of the ordinary kind continued 
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to be exported for use even on railways where the road and 
curves were unsuited to their use. Bogie-engines for meeting 
the difficulty were first made on a considerable scale in the United 
States, and have since been widely adopted in Europe and else- 
where. There are several forms of bogies, but the general prin- 
ciple in all, is that of a detached truck or carriage on two or four 
wheels, carrying one of the ends of the engine, which is so pivoted 
or connected to the bogie-carriage that the latter has an independent 
lateral and radial motion in passing round sharp curves; thus avoid- 
mg the sudden wrenching and side strains to which an engine on a 
rigid wheel-base is liable. The use of bogies also tends to greater 
steadiness in running on badly-laid roads. Although engines thus 
articulated run more freely and safely than with a rigid wheel-base, 
there is still room for improvement for railways having sharp curves. 
As, in passing round a curve, the distance to be travelled on the 
inner rail is less than that on the outer rail, and as, even with bogies, 
the wheels are firmly fixed to the axles, the inner wheel has to drag 
or skid. It has been attempted to remedy this by making one or 
both wheels revolve loosely on the axle, but this plan has for various 
reasons proved impracticable. There is the disadvantage in the use 
of the bogie that the weight carried on it cannot be rendered effective 
for adhesion, and in cases where the maximum haulage power is 
wanted and where the curves are of moderate ladius, bogies should 
be avoided. Steam brakes have been extensively adopted for goods 
engines, and are found of great use in giving to a driver more control 
over his train ; they also allow considerable saving in time in shunt- 
ing. Continuous brakes, most of which are worked from the engine 
by the driver, will no doubt be ultimately used on all important 
passenger trains. 

While, as just described, the most conspicuous alterations have 
been in the direction of greater power and flexibility, various im- 
provements in detail have at the same time taken place. Steel is 
used for boilers, tires, axles, slide-bars, piston-rods, coupling-rods, and 
other important parts, but it has not as yet (1880) been found so 
effective as brass for tubes or so trustworthy as copper for fire-boxes ; 
increased area and improved lubrication have been given to bearing 
surfaces; improvements in boilers, such as increased water-space, 
stronger seams and stays, steam or hydraulic riveting, have together 
tended to increased durability and to a lessened cost of repairs. 
A more systematic method of manufacture, subdivision of labour. 
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and the use of special machine-tools have together reduced cost, and 
at the same time improved the quality of the workmanship. In 
English-made locomotives a handsome appearance is sought rather 
by the just proportioning of parts, symmetrical outlines, and graceful 
pirves, none of which involve extra cost, than by unnecessary paint 
and ornamental brass-work, which are frequently a cover for bad 
design, workmanship, or material The simpler designs are com- 
patible with that good appearance of the engine, which induces pride 
and care in the engine-driver. 

Locomotives are complex and hard-worked machines, and defects, 
whether in materials or workmanship, soon betray themselves in some 
slight or serious accident, causing delays on the road or general in- 
efficiency. Thie time and money expended in repairs and renewals 
from these defects are, especially in countries distant from the place 
of manufacture, very great, and it is obviously important to ensure, 
by correct and simple design, by the employment of capable manu- 
facturers, and by proper supervision, that the most suitable engines 
shall be obtained. If these precautions are neglected, or a supposed 
cheapness allowed to prevail, cause and effect will probably be ex- 
hibited \xh some of the following ways : — If brass of inferior quality 
has been used, the bearings become heated and the valves wear out : 
tires too soft become loose, wear hollow, cut their flanges, and 
require re-turning; tires too hard are liable to fracture at high speeds: 
the link-motion, if not well hardened and properly hung, soon wears 
loose, rattles, and gives an extravagant and unequal distribution of 
steam to the cylinders ; while the cylinders, if of soft or inferior 
metal, will soon become so worn as to require re-boring and re-facing. 
Such are a few examples of defects in the wearing parts, and results 
even more serious occur if the boiler be badly made. Bad caulking, 
or rivet-holes which are not properly filled by the rivets, soon reveal 
themselves; imperfect tubes become leaky and furrowed; a burnt 
fire-box, or a tube bursting during work, causes an annoying stoppage. 
In England, the quicker speeds and the greater traffic than those 
of foreign railways have led to a high standard of excellence in 
these respects, which has been followed in the engines made in 
England for Indian, colonial, and foreign railways. In Europe, 
English-made engines stand pre-eminent, but in America, owing to 
many different circumstances, other types of engines and methods 
of construction have prevailed; and engines made in the United 
States have been preferred on some railways formerly supplied from 
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England, partly because of their greater suitability to the roads and 
partly from supposed cheapness. 

A less cost is allowed by the use of thinner boilers (which restricts 
the pressure of steam), thinner wheel-tires, steel fire-boxes instead of 
copper, iron tubes instead of brass, lighter framing, cast-iron wheels, 
and the cheapening of various minor details. Both in England and 
America the driving-wheels have steel tires ; but in England all the 
wheels of the engine have their centres or skeletons of forged iron, 
while in America cast-iron at one-fourth the cost is invariably used, 
and as there are about three tons of such wheels in one engine, 
the saving is very great The wheels of the engine other than the 
driving-wheels are, in America, made of solid chilled cast-iron, with- 
out separate tires ; and these wheels are harder than steel, but their 
life ends when the chilled part is worn away ; they are not so trust- 
worthy, and, not having been turned in a lathe, are not so truly 
formed. Unless the amount of fuel consumed and the cost and in- 
convenience of repairs and renewals over a long term of years be 
taken into account, a low first cost is no criterion of cheapness ; and 
although it is sometimes difficult to separate expenses arising from an 
ill-kept road or peculiar methods of working from those t:aused by 
defects in the locomotive, it is necessary to analyse these circum- 
stances and allot them to their proper causes before a fair comparison 
can be made. 

Differences in the methods of manufacture in England and the 
United States are caused also by other circumstances besides those 
referred to above. In England, not only do the types of engines differ 
to an extent beyond that prevailing on most railways abroad, but each 
succeeding engineer gives play to new individual predilections, and the 
types of engines are again multiplied. This mode of proceeding has 
its advantages and drawbacks. Assuming capacity in the engineer, 
no one can better appreciate the exigencies of traffic or the pecu- 
liarities of the railway than he who has to meet them, and on whom 
fall all the trouble of repairs and the responsibility for accident; and 
as no two railways are exactly alike in all the conditions of permanent- 
way, curves, gradients, rolling-stock, and traffic, it is an advantage on 
each railway to have locomotives specially adapted to their purpose. 
But there is the disadvantage that no standard types of engines can 
be arrived at while different kinds are demanded for every separate 
railway, nor can the cheapness in manufacture which exact repetition 
allows be obtained. In the earlier days of railways, however, there 
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were few engineers who could design locomotives, and few manu- 
facturers with experience to make them ; and on the home and 
foreign railways supplied from England, the types of the leading 
makers were accepted without question. And while in Europe this 
system has been superseded by that described above of locomotive 
superintendents choosing or designing the exact kind they want, 
the necessary knowledge is not in the United States so widely 
spread, and the designing of the engines is generally left (as is 
the case also with bridges and other equipment) to the manu- 
facturers, though on a few of the leading railways the engineers are 
banning to design their own locomotives. But the majority of the 
engines are of types established by manufacturers, who having thus a 
repetition assured to them, can make cheaply in the same way that 
portable engines are made in England. And in countries where 
money is scarce, or the rate of interest high, cheap construction and 
low-priced engines may be an essential condition of railway enter- 
prise ; and the fact that a well-made road and an English engine will 
by their greater durability eventually prove cheapest, may be no 
inducement to their adoption. Each system has its advantages, but 
there is no common basis on which to make a comparison in price 
between English and American engines, and in either country, if the 
design of the other be presented, the price would be necessarily 
dearer than for engines of an accustomed kind. 

A new design involves more expense than is generally known. A 
complete set of entirely new drawings for a locomotive will cost from 
;^ioo to ;;^2oo, whilc the patterns and templates will add from ;;^ioo 
to ;;^ 1 50 more, but existing drawings can generally be adapted for 
from ;^5o to ;;^ioo. Purchasers of locomotives sometimes stipulate 
that a set of drawings and templates be supplied to them, so that 
they are not afterwards bpund to purchase new engines of the same 
design from the same maker. 



Makers* types not 

now accepted in 

England. 



As in America. 
Set pagtist^ Part /. 



Cheap first cost 
important 



Accustomed 
designs cheapest. 



Expense of new 
designs. 

Cost of new 

drawdngs and 

patterns. 



The kind of engine best suited for any particular railway depends choice of engine, 
primarily on the road, the gradients, and the nature of the traffic; se* pages 26s b^ 284. 
but these important considerations are mixed up with others which 
vary almost in every case. On a large or busy railway, where 
numerous locomotives are required, different kinds may be selected 
for each branch of service. Thus, there may be " single " engines 
(one pair of driving-wheels) for light quickly-running passenger trains, 
four-wheeled -coupled engines for heavy passenger trains and fast 
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goods trains, six-wheel-coupled engines for heavy goods trains, and 
tank-engines for local traffic and station or shunting work ; while if 
on one section of the line there are steep gradients, specially-con- 
structed engines may be provided for this district alone. , But, on 
small railways, where but few engines are required, it is advisable to 
have them of an uniform tjrpe, capable of taking any of the trains over 
every part of the line. If this principle be adopted, the most difficult 
service on the railway will have to determine what type of engine 
shall be selected. 

But even where various types of engines may be required on the 
same railway, it may still be possible and advantageous so to arrange 
the designs of the engines as to have their important parts alike and 
interchangeable. Thus, the boilers, cylinders, valve-motions, springs, 
and axle-boxes may be identical, and the differences in power which 
are required may be obtained by varying the diameter of the wheels 
and the method of coupling them, and by alterations in the framing 
thus rendered necessary. But it is very difficult to ensure such 
uniformity of parts if engines are bought from dififerent manu- 
facturers. 

To secure a good engine at a reasonable price, the specification, ^ 
while stringent on all essential points, should avoid arbitrary con---.^ 
ditions on minor points, which cause extra trouble and expens^^ 
to the manufacturer without any corresponding advantage to the purrr:! 
chaser. But whether furnished by the buyer or seller, the specifio^r^ 
tion should describe the important parts of the engine, for withou:^^ 
such a description it is impossible to measure or comp>are price^^, 
The gauge, the type of engine, inside or outside cylinders, ark</ 
the number of coupled wheels having been recited, the followivs^ 
points are usually enumerated : — The size of boiler, thickness and 
quality of plates, and mode of riveting ; the heating surface in the 
fire box, the material (copper, iron, or steel) of which it is made, 
and a description of the stapng ; the number, size, and kind o( 
tubes ; the diameter of the wheels and axles, and the material o{ 
which they and the wheel-tires are made ; the kind of axle-boxes 
and their fittings ; the size of the cylinders and the kind of pistons ; 
the capacity of the water-tank and fuel space ; the brake arrange- 
ments. It is customary to include in the price of the engine the 
various minor parts necessary to its working; but as different 
makers do not supply the same kind and number of accessories^ 
they should be enumerated when the price is arranged. It i^ 
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also usual to specify the mode of testing, of painting and packings 
and to state the weight 

When engines are bought for exportation to a country where skilled 
workmen are rare, and repairs expensive, special precautions to 
render the engines durable and easy of repair can be taken, that 
would not be expedient or economical for a railway where repairs are 
easy, and where spare engines are always available to take the place 
of those temporarily withdrawn from service. Thus, the water-space 
of the boiler may be made larger ; and the bearing surfaces ample, 
with means of taking up the wear, even if these provisions entail the 
disadvantage of extra weight and increased first cost The effective 
case-hardening of moving joints (a process often omitted or imper- 
fectly performed) should be ensured ; parts especially liable to wear 
and fracture should be provided in duplicate to an extent far beyond 
what would be proper in the country of manufacture; and the extra 
outlay so incurred considered as a prudent security against greater 
expense afterwards. Fire-bars, tubes, gauge-glasses, piston-rings, 
brasses for the connecting-rods and coupling-rods and for the axle- 
boxes, are among the most important of the spare parts required. 
The list of such extra parts needs very careful consideration, and 
the value of the articles enumerated should be duly weighed in 
comparing the offers of different manufacturers. 

The current prices of locomotives fluctuate considerably, not only 
with the cost of labour and materials, but according to the demand. 
There are (1880) in Great Britain about a dozen manufacturers of 
locomotives who confine themselves almost entirely to this one 
branch of engineering, and in addition to these, the principal railway 
companies make new locomotives, although few make all that they 
require. Many of the railway workshops, established principally for 
repairs, have outgrown their purpose, and the gigantic factories which 
have been erected for making engines and rolling-stock are of doubtful 
profit to the shareholders who own them. Having, however, been 
established, they are employed, much to the disadvantage of the 
private manufacturers, who could, probably, if prices and costs were 
analysed, with profit to themselves, supply engines cheaper. But while 
it is seldom that engines are made so cheaply in railway workshops 
as in private factories, the great advantage may be more readily 
obtained of having exact similarity and interchangeability of parts. 
During the ten years ending 1880, if extreme high or low fluctuations 
be excepted, the following have been average prices : — A passenger 
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engine and tender of the best modern kind, with qrlinders 1 7 J in. 
diameter, 24 in. stroke, equipped as usual on the principal English 
railways, has ranged in price from ;^2,2oo to ;£^2,5oo, and as the 
total weight of such an engine and tender (when empty) would be 
from 45 to 55 tons, it will be seen that the prices are equivalent to 
from ;^5o to ;^6o per ton. But although it may be convenient 
sometimes to compare values in this way, any such estimate needs 
qualification, and can only be approximate, for the cost of a 
tender per ton is only about half that of an engine, and the pro- 
portion which the weight of the tender bears to that of the engine 
varies according to the kind of both. The above prices would 
embrace the average price of the best and most powerful kind made 
for European, Indian, and colonial railways. Powerful tank-engines, 
as used in England, sell for from pf 1,800 tO;^2,2oo, or, at a weight 
of 35 tons, equivalent to £^^0 tO;^6o per ton. The extra cost of 
fitting a continuous brake to an engine ranges from J[fio to ;^ 1 20 
for a tank-engine to from ;;^i2o to ;;^i5o for an engine and tender. 
A steam-brake can be similarly applied for from j[^^o to j[^*io less 
than these prices. In either case, the ordinary hand-brake can be 
worked independently of the continuous brake. 

The locomotives used by contractors in the construction of public 
works are almost invariably made as tank-engines, and as there are 
manufacturers who make a specialty of this class of engine, it is 
expedient to take advantage of the skill and experience by which the 
proportioning of the parts, the division of the weights on the wheels, 
and the balancing of the tank have been adapted to the purpose 
in view. A contractors' engine (for a 4 ft 8^ in.-gauge railway) 
with outside cylinders 10 in. diameter and with 4 wheels coupled 
would cost about ;^9oo, would weigh about 11 tons empty and 
about 14 tons when equipped with coal and water. All the weight 
is effective for adhesion, but as the temporary roads used by con- 
tractors are uneven, and the wagons not usually in such good 
condition or so easy of haulage as ordinary rolling-stock, such 
engines when so employed cannot be safely reckoned on for hauling 
more than 85 tons on a gradient of i in 100, or 45 on a gradient of 
I in 50. An engine with inside cylinders 12 in. diameter and with 
6 wheels coupled would cost about ;^ 1,200 and weigh about 14 tons 
when empty and about 17 tons when loaded. Such an engine would 
draw a load of about 140 tons of contractors' wagons on a gradient 
of I in 100 or 85 tons on a gradient of i in 50. But when used 
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under better conditions these engines will haul heavier loads. The Engines with 
tender-engines made in England for narrow-gauge railways (mfetre, or *° *"* 

3 ft, 6 in. gauge) with cylinders of from 10 to 14 in. diameter, and 
weighing from 15 to 30 tons, have sold for ;^ 1,1 00 to ;^ 1,600 per 
engine and tender. Similar engines with side or saddle tanks, and 
weighing from 11 to 20 tons, cost from ;£^9oo to ;^i,4oo. Small utue engine*. 
iocomotives, for railways of less than a mfetre gauge, cost from ;^4oo See page 243. 
for the littie 2 ft. gauge, 5 -in.-cylinder engine weighing 2^^ tons; 
^600 for a 3 ft gauge, 7-in. cylinder engine weighing 7 tons, to 
^1,300 for the 3 ft or m^tre gauge engine weighing 15 tons. All the 
foregoing prices are exclusive of packing for export and of the cost 
of duplicate parts. Packing adds about 2 per cent, to the price, and Co«t of packing. 
duplicate parts add from 5 to 15 per cent., according to the quantity 
supplied, which, as has been said, should be determined mainly by See pages 41 &» /*. 
the renooteness of the country and the difficulty there of renewing 
'^wrom parts; A manufacturer requires from five to six months to Time required for 
inake a locomotive from a new design, but those made of an estab- 
lished type can be made in from two to four months, according to size. 
An engine, having been completed at the manufactory and made 
ready for the road, is tested under steam. The wheels having been Engine* tested. 
raised from the ground, the engine is set to work, so that the tight- 
ness of the boiler, the efficient working of the injector and pipes, the 
smooth working of the motion, and the action of similar • important 
parts can be tried and defects observed. After having been examined 
and approved, the engine, if for export, is taken to pieces and all stripped for 
the fittings removed. The smaller parts of the engine are packed * **"**" 
in cases, of which from 10 to 20 are required, according to the size 
of the engine and the weight in each case. The cases weigh from Weight of piece* 
10 to 20 cwt. each, but it is generally considered inexpedient to have 
more than 10 cwt in any one case. Each axle with its pair of 
wheels upon it is shipped as one piece. The engine is thus stripped Separation of 
until nothing but boiler, cylinders, and frame remain together. This Seepag^io. 
one piece or " body " generally forms about half the total weight of the 
engine when empty. If, however, this weight is difficult to deal with, 
either in transport or at the place of arrival, it can be reduced by re- 
moving the boiler from the frame ; but this involves, of course, more rX~fH' 



labour in putting the engine together again than would otherwise 
be required. The finished surfaces, and other vulnerable parts are ~ ,46 
protected, and baulks of wood on which the weight can rest are 
attached to the frame, generally by fixing them in the places of the 
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axle-boxes. The " body " is lifted by chains passed under the boiler at 
the places (previously ascertained by experiment and marked) where 
the weight will be evenly suspended The same careful adjustment 
of the lifting-chains is again necessary when the weight is lowered 
into the hold of a vessel and when landed at the port of arrival. 
Makers generally contract to deliver alongside the export vessel, and 
do not undertake the duty of placing on board. It is usual to paint 
the engine plainly, leaving decorative painting and varnishing to be 
done after the engine is re-erected. 

On large modem steamers, the hatchways are generally large 
enough to receive locomotives ; but in some cases very great trouble 
is caused, especially at the unloading from the vessel, as in many 
foreign ports there are not the facilities which the powerful cranes in 
English ports afford. The space around the engine is generally 
packed with other goods, sometimes even with coal, if the parts 
liable to damage are protected against surface damage. On short 
voyages, in favoiuable seasons, locomotives are sometimes carried on 
deck ; but in such cases a higher rate of insurance has to be paid. 
The cost of freight has always to be specially arranged, as the rates 
for ordinary machinery are never sufficient for the extra trouble and 
risk which are involved. 

To enable an engineer to design or select a locomotive suitecl to 
the purpose in view, he should be informed on the following points, 
an acquaintance with all of which are necessary to a proper choice : — 

1, The gauge of the railway ; the section and weight of the rails ; 
the kind of permanent-way, the distance apart of the sleepers, and 
the condition, good or otherwise, in which it is kept In addition to, 
or instead of, information concerning the condition of the permanent- 
way, a direction as to the maximum weight permitted on any one 
pair of wheels may be given. 

2. The strength of the under bridges, not only in regard to the 
total load they will sustain within proper limits of safety, but also 
the fitness of the cross girders or other rail supports for sustaining a 
concentrated load on any point ; the height and width of over- 
bridges and tunnels so far as these dimensions affect the height and 
width or " loading-gauge " of the engines passing under; the par- 
ticulars and the height of couplings from the rail level, and the height 
and width of buffers, in the existing engines and rolling-stock, to 
which conformity is necessary ; the length of th^ turn-tables on the 
railway, and the standing space available in the running-sheds. 
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3. The length of the railway, the radius of the sharpest curve, and 
the inclination, length, and position of the steepest gradients. The 
position of the gradients is important for various reasons. An ascent 
may be rendered less formidable by a descent immediately preceding 
it ; an ascent at or close to a station renders starting difficult. A 
complete section of the railway showing the stations best supplies 
this information. The altitude of the railway above the sea (if it is 
high) should also be stated. 

4. The nature of the traffic, and the maximum gross load exclusive 
of the engine, to be taken up the steepest incline. The average 
speed of the trains. 

5. If continuous brakes are in use or are required on the engine, 
their kind. If the engine is for hauling goods trains, whether a 
steam-brake is required. 

6. The kind of fuel and water available ; the distance apart of the 
stations at which supplies can be obtained ; and the distance which 
the engines will have to run without stopping. 

7. The nature of the climate, so far as it may cause rails to be 
slippery, or the occurrence of heavy snow-falls, or inclement weather 
rendering special protection for the driver necessary. Frost renders 
necessary special kinds of oil-cups .or arrangements for oiling ; heavy 
snow-falls require snow-shields on the engine, and snow-ploughs; 
much dust renders necessary special coverings for bearings. 

8. The nature of the crops, herbage, or trees by the railway, and 
the condition of the fences, so far as these circumstances may 
determine the need for spark-arresters and cattle-guards. 

9. The facilities for repairs both in regard to workmen and work- 
shops. The kind of engines already in use, the name of the maker, 
and the reasons, if any, for or against imitating them all or in part. 
Special defects or contingencies arising from local circumstances 
should be noted. 

10. Spch particulars as to destination and the means of transport 
as may determine the method of subdivision and packing. 



Radius of curves. 



Qradients. 



Weight and speed 
of trains. 



Brakes. 



Fuel; water. 



Climate. 



Prost, snow, 
dust. 



Spark-arresters. 



Faculties for 
repairs. 



See pages ^S'-i^* 



Engines for 
tramcars. 



See Chap. XI I., 
Parti, 



The small engines for working tramcars, though of a peculiar kind, 
may be referred to as coming within a category of locomotives. Such 
engines have to be very small, with small wheels, and for use in 
towns must be free from noise and smoke. They are made with 
vertical boilers, and with cylinders either vertical or horizontal Some 
of the engines are on separate carriages, and, like the locomotive, haul Locomotive cars. 
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the tramcar and others form part of the tramcar itself* The latter 
plan has been (1879-80) applied with success for the suburban lines 
of railways where most of the trains are hauled by ordinary locomo- 
tives. Very often in the vicinity of large towns there is a local 
omnibus traffic for which frequent trains are required, but too small 
to utilise profitably an ordinary locomotive and numerous carriages. 
To meet this kind of traffic, long cars holding about 40 people inside 
and 40 on the roof are used, the carriage being carried at each end on 
a 4-wheel truck, one of them by the locomotive. The truck with the 
engine can be immediately separated from the car when repairs are 
needed to it, and a fresh engine attached, so that the car is not ren- 
dered idle. A steam car employed in this way has the great advantage 
over one on a town tramway, that it runs upon the ordinary raised 
rails of a railway which are cleaner and in better order, and having no 
obstruction, as in streets, a considerable speed is attainable. The 
steam cars cost about ;^ 1,400. 

Besides the locomotives described in the preceding pages, there are 
special kinds which do not come within the class of railway engines. 
Thus there are locomotives propelled by compressed air instead of 
by steam. These engines have been generally confined to mines, 
but in an improved form they are likely to be adopted for long 
tunnels, street railways in towns, and wlierever the use of steam is 
undesirable. It is usual to compress the air by a stationary engine 
to a density of from 70 to 100 atmospheres, to store the air, which has 
thus a pressure of 1,000 to 1,500 lbs. per sq. inch, in a container on 
the locomotive made strong enough for the purpose. The compound 
system of cylinders is found best to utilise the air pressure ; two or 
more air cylinders of different diameters are employed, the high- 
pressure air being admitted first to the smallest cylinder, the exhaust 
entering a second cylinder, and so on to a larger piston as the air 
becomes more diluted. The experience in rock-boring machines, 
which has led to improvements in the apparatus for compressing, 
storing^ and applying air, will be available for locomotives a&a 



Rolling stock. 



jRolling'Stock is the general term by which locomotives, carriages, 
and wagons of whatever kind are classed in distinction to the fixed 
equipment of the line ; and locomotives have been described in the 
preceding pages. But just as the strength and dimensions of the 
permanent-way are to a large extent determined by the kind of 
locomotive which is to run upon it, so has the locomotive to be made 
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suitable for the haulage of the trains, and therefore the kind of 
carriages which the traffic is likely to demand is a point to be con- 
sidered at an early stage in the inception of a railway project. Of 
course, if the railway has already been made, or if there be not free 
scope for choice because of the difficulties in the construction of the 
road, or for other reasons, the process must to some extent be reversed, 
and these exigencies be held in view in designing the rolling-stock. 

If a railway be projected merely as a branch or extension of an 
existing line, or even if an entirely new railway be constructed in a 
district so supplied with railways that the new line will contribute 
only a small proportion to the general interchange of traffic, then the 
preference should be given to carriages like those already in use, 
unless there be very important reasons for alteration. Every railway 
has its standard ^* loading-gauge/' indicating the dimensions which 
will allow safe passage through existing bridges, or past station plat- 
forms and cranes. The diagram shows such a loading-gauge of a 
kind customary on English railways, to represent the outline of maxi- 
mum load and the outline of minimum structure for a single line, 
the dotted line a b showing the centre of the " six-foot," if there is 
a double line. It is obvious, therefore, that there are certain leading 
dimensions in rolling-stock which, when once established, become per- 
petuated, and can only be altered with great inconvenience. There 
must also be exact uniformity in the width between buffers, and in 
the height of the buffers and draw-hooks from the rails. And while 
conformity in .these respects is absolutely essential, there are other de- 
tails where uniformity is a great convenience ; so that if, for instance, 
a spring, draw-bar, buffer, axle-box, wheel, or axle be damaged when 
the vehicle is on a neighbouring line, or far from its proper repair- 
ing-shop, a new part can be readily supplied and adjusted on the 
spot without delay. Subject to these considerations, it will generally 
be found expedient, for the saving of trouble and expense, to utilise 
existing patterns of those parts or fittings which are staple articles of 
manufacture. It is only in the case of railways in a new district or 
country that new designs and standard patterns for all the fittings and 
equipment can be established with advantage. In such cases exist- 
ing designs should be adopted only when the circumstances are suffi- 
ciently similar and the results have been proved by experience to be 
satisfactory. 

In the designing of rolling-stock, the principal points to be borne 
in mind are those which promote the safe and cheap working of the 
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traffic ; and cheapness in the purchase price should be sought only 
when these more important conditions are ensured. The expenditure 
which unsuitable or insufficient carriages cause in the working of 
a railway soon outweighs the apparent saving which may have been 
so obtained. The points of principal importance are as follows : — 

1. To design the vehicles of such form and dimensibns as will be 
suitable for the passengers or merchandize to be carried, and as will 
require the minimum of labour in the marshalling, loading, and un- 
loading. 

2. Suitability of the rolling-stock to form part of a train and to 
endure the shocks and strains of running, with due regard to the 
expenses of maintaining and repairing the stock. 

3. The effect which the proposed rolling-stock will have upon the 
permanent-way and on the cost of its maintenance.* 

4. The cost of haulage. 

The above conditions have to be considered together, but they are 
to some extent conflicting, and, according to the circumstances of 
each particular case, certain points must be subordinated to others of 
more importance. It is only, however, by giving full weight to the 
various exigencies of the case, and by full accord between the road 
engineer, locomotive engineer, and traffic manager that the most 
suitable designs can be arrived at. The foregoing remarks are ap- 
plicable to rolling-stock of all kinds, and are common alike to pas- 
senger carriages and goods wagons. But in regard to the purpose 
in view, and the manner of fulfilling it, the two kinds of vehicles need 
separate consideration. 

In the designing of carriages for the conveyance of passengers, 
before entering on such details as depend t>n climate, or the kind of 
permanent-way and similar engineering considerations, it is necessary 
to decide the earlier question as to what type of vehicle will best suit 
the habits of the people, and in regard to this, social and even 
political considerations will be found to have weight. On many of the 
Continental railways, military considerations are allowed to prevail, 
both in regard to the course of the railways and the dimensions of 
the rolling-stock, and the convenience of ordinary travellers is studied 
only after these conditions have been satisfied. In Switzerland and 
the United States, the democratic influence is seen in the designs 
of the carriages as well as in the general management of the railway, 
everything being arranged for the convenience of the majority who 
travel ; superior carriages and exceptional conveniences being added 



Part II.] Railway Equipment. ' Rolling- stock. 289 



only so far as they do not interfere with this primary purpose. In 
England, on the other hand, for a long time after railways were es- 
tablished, no attempt at comfort was made for any but first-class 
passengers, and both in regard to the times of departure and speed of 
trains, as well as to the construction of the carriages, actual discomfort 
and inconvenience were inflicted on all who travelled in any other than 
first-class carriages. It is now (1880), however, seen that after 
making a railway at vast cost, it is folly to so equip the carriages and 
arrange the service as to repel a large proportion of possible travellers, 
who not only afford the most remunerative traffic, but who, if a little 
expense and attention be paid for their convenience, may be greatly 
increased. 

It may be stated as an axiom that the fewer the kinds of carriages, 
the better for the cheap and profitable working of the railway ; and 
while some variety of kind or class of carriage is necessary to meet 
the reasonable demands of the public, the variety caused by individual 
predilections of railway managers, or to obey some exceptional de- 
mands, are expensive and unnecessary. In England there are three 
classes of carriages on almost all the railways, and in some European 
countries and in India, even four classes. Where there are different 
races of people — as colonists and natives, or, as in India, where the 
caste customs of the natives have also to be considered — such great 
variety in the classes of carriages is sometimes justified. 

Carriages giving a longitudinal passage throughout the train are 
usual in America, and have been adopted with more or less modifica- 
tions on numerous railways in Europe and elsewhere, but do not find 
favour generally in England, although they are followed in some of 
the British colonies. The freedom of movement for the passengers, 
the facility afforded for lavatories, stoves, refreshments, and other 
conveniences, and the passage from one carriage to another while 
travelling, alleviate the tedium of long journeys. Such carriages also 
allow the issue or collection of tickets during the journey, and in 
sparsely-peopled countries, or where it is desirable to save the cost of 
buildings, much of the work usually done at roadside stations may be 
performed by the conductor, who perambulates the carriages during 
the journey. On the other hand, the want of privacy — often of 
importance to ladies, children, and invalids — ^has retarded their popu- 
larity in Europe. There is the disadvantage also that the construc- 
tion of the carriages allows doorways only at the extreme ends, and 
if there be many passengers, or if there be frequent stoppages at 
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intermediate stations, the time occupied in the entrance and exit of 
passengers is inconveniently long. Moreover, in case of accident to 
the train, passengers have not the same opportunities for escape as in 
an English carriage. The American style of car is best suited for long- 
distance journeys occupying more than five hours, while the Elnglish 
fashion of separate compartments is, under most circumstances, 
BngUsh type best greatly superior for short journeys or suburban traffic. In regard to the 
ourneys. j^j^j^jj^g ^^ ^1^^ carriages on the road, the arrangement of the wheels 

which is usual with the American cars can be adopted with carriages 
divided into compartments in the European manner, 
cumate. The exigencies of climate have an important bearing on the designs 

of carriages. In England the extremes of heat and cold last but a 
short time, and are considered sufficiently met by the provisions for 
excluding the wind and rain. But this is not' sufficient elsewhere. 
Extreme cold, and in Russia, Canada, and Scandinavia, extreme cold demands 

special kinds of doors and windows, stoves or more elaborate heating 

apparatus being essential in every class of carriage. In India and 

Extieme heat. Other tropical countries the extreme heat renders necessary sunshades, 

louvre blinds, and other means of ventilation ; and double roofe are 
provided not only for all classes of passenger carriages, but for horse- 

Special materials, boxes also. In such hot climates, special materials of construction 

have to be adopted ; certain kinds of wood are found imsuitable ; 
india-rubber, if used, has to be of special kinds ; and the seats and 
upholstery have also to be different to those ia temperate or cold 
climates. Railways have been so widely extended in every part of 
the world that a varied experience has accumulated in all these 
matters which should be utilised in new cases as they arise. 

Gauge of raUway. The gauge of the railway is the primary or ruling circumstance 

which has to be considered in the dimensions of rolling-stock. The 
narrower the gauge the lower must be the centre of gravity of the 
carriages, and this limits greatly the scope of the designer; and 

Determines many though by proper arrangement it is found possible to make passenger 

* carriages for the narrowest railways, yet the speed at which the 

carriages can run safely is less for narrow than for broad gauges ; but, 

on the other hand, there is the advantage that carriages running oti 

a narrow gauge can pass round sharper curves. 

Carriages made The passenger carriages made on the earlier railways were incon- 
'iSfraeri]?!" veniently low and narrow as compared with those made later, the 

dimensions of the old post-chaises having been apparently the 
standard first adopted. The experience gained in railway mnning 
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has shown that the longer, wider, and higher carriages, which are 
necessary to the comfort and convenience of passengers, cah run 
safely without increasing the width of gauge. Thus, on the standard- 
gauge lines, carriages instead of being made as formerly 5 fl. 6 in. 
high from the floor to the centre of the roof, are now made of 
heights ranging from 6 ft. 8 in. to 8 ft 

Whatever be the exact arrangement of passenger carriages, they 

2re usually made of considerable length ; and, if supported on a rigid 

wheel-base, as has been usual on European railways, they are jolted and 

strained while passing round curves ; the permanent-way also being 

wrenched and loosened. The modem use of bogie-trucks greatly 

reduces these evils, and also facilitated the safe and smooth running 

of carriages over an ill-made or ill-kept road. In the application of 

bogie-trucks or other system of articulation to the under-frame or 

wheel-base of a passenger carriage, the designer is free from those 

limitations which, in the case of a locomotive, are caused by the 

connections of the working parts ; and this greater scope has led to 

various modifications of the ordinary bogie^truck which are likely to 

prove useful 

Both in Great Britain and America, carriages of all kinds are almost 
invariably built of carefully-selected timber, iron being only used to 
hind the mass together and for purposes where its use is unavoid- 
able. If the strains to which the various parts are subjected could 
t>e exactly defined, iron or wood could be arranged suitably to meet 
them ; but the strains are too various* On European railways it has 
been found that the cost of maintenance for a term of years is greater 
for iron under-frames than for wooden ones ; but for carriages built 
^ England for uset in India and other tropical climates the carriages 
^e made almost exclusively with iron under-frames. But unless it is 
^^ skilfully disposed, the use of iron entails greater weight than wood, 
^d the carriages when running at high speed have proved very noisy ; 
"Ut this is now to a large extent modified by the interposition of 
nibbcr cushion-springs between the iron under-frames and the wooden 
"Odies. On the Continent, iron or steel is not only frequently used 
fot* the under-frames, but also for the panelling of the body, the 
^tnework of the latter being of wood. 

The wheels of railway carriages and wagons are made in various 
^ys. On the earlier tram-roads and railways the wheels were of 
^^-iron, but diese proved unsuitable and unsafe for quick running 
^ heavy traffic, and have consequently in England been superseded 
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on all passenger lines by wheels made wholly or partly of wrought- 
iron or steeL In some, the centre or skeleton of the wheel is of 
wrought-iron, but in wagons the nave is of cast-iron, while the spokes 
and other parts of the centre are always of wrought-iron« But what- 
ever the arrangement of these compound wheels, the tires are always 
made in a separate piece, either of wrought-iron or (to a growing 
extent since 1870) of steel, the wheel being turned and the tire bored 
with extreme accuracy to ensure a tight fit. There are various ways 
of fastening the tires, but for safety in quick running it is sought to 
avoid weakening the tire by holes made in it for bolts or rivets. As 
accidents have frequently been caused by tires breaking and leaving 
the wheel, it is endeavoured in the manufacture of wheels for pas- 
senger carriages so to attach the tire as to prevent it coming off 
even if broken into several pieces. This is ensured in the Mansell 
wheel, which, though more expensive than other kinds, is in the 
almost universal opinion of English engineers, the best for passenger 
carriages. In it the tire is ingeniously held by side plates or rings, 
which serve also to hold together the body of the wheel, which is 
composed of solid teak-wood segments tightly wedged together 
between the nave and the periphery, to the former of which they are 
bolted. Wheels of this sort run more freely than those in which the 
spokes are open to the wind ; they are also less noisy and stir up less 
dust. But the Mansell and other similar modes of fastening can be 
applied also to spoke wheels as well as to those with wooden centres; 
some engineers considering the latter unsuitable for brake carriages^ 
as the centre has a tendency to turn when the brake is applied to the 
tire. But while, in England, railway wheels are made in the various 
ways described above, in the United States solid cast-iron wheels are 
used almost universally. Made of high-quality cast-iron, the risk of 
brittleness is reduced by a softening or partial annealing, and the 
tread is rendered harder than steel by being cast jn an iron mould oir 
chill These wheels are used, not only for wagons and carriages, but 
also for locomotives, though they are becoming discarded for driving 
wheels. But, wherever used, they are much cheaper than EngSsI'' 
made wheels, and form one of the numerous points of difference 
which have to be considered in comparing the prices and quality ^ 
English and American rolling-stock. The preference of Enj^ 
engineers for wrought-iron or steel is partly owing to the &ct tsU 
chilled cast-iron wheels have never become a staple article of manor 
facture and are not readily obtainable, but inore particularly because 
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such wheels (the chilled surface not being turned) are not abso- 
lutely round, and this defect, though of slight importance with the 
bogie- truck arrangement of wheels and moderate speeds usual in 
America, would be inadmissible on a rigid wheel-base or for high 
speeds. Moreover, the hardened part, which is not of great thickness, 
cannot be renewed by a new tire when worn out 

Wheels and axles are generally sold to carriage builders and others wheels and sxies. 
by the set of two pairs. The price ranges for spoke wheels with iron 
tires for wagons from ;^ i S to ;^2o per set, and for passenger carriages 
from ^20 to £,yi per set, or with Bessemer-steel tires from ;^22 to 
;^32 ; while Mansell wheels with wooden centres and complete with 
Bessemer-steel tires and axles, cost from £,2p to ;^45 per set. 

Axle-boxes are always fitted with brass bearings and are also 
usually sold per. set of four. They range in price from £^7^ per set 
for those suitable for wagons, up to ;^6 per set for the more 
elaborate oil-boxes for passenger carriages. Lubrication by oil is 
superseding that by -grease, the axle-box being provided with a well- 
fitting dust-shield of leather or vulcanite and with suitable spring 
lubricating pads. If the axle-boxes are properly made and if good 
(Ml be used, the friction during running is much less than is the case 
with grease. All the above prices are for standard (4 ft. Z\ in.) 
gauge vehicles. 

Other modem improvements in carriages have been in the direction 
of better light and ventilation. High omnibus roofs have been intro- 
duced on several English lines, and more window area provided. 
Diflferent systems of using illuminating gas in a portable form have 
been tried, and seem likely to supersede the simple but inefficient oil 
l^unps, which are dirty and costly. 

The enlargement of the carriages and the various other alterations 

above referred to, have considerably increased the weight, so that 

even allowing for the greater number of passengers which large 

JJ^odem carriages can convey, the weight of the carriage bears a larger 

proportion to that of the passengers carried than formerly. Against 

the conveniences obtained have therefore to be set the enhanced cost 

of the carriages, the greater expense of haulage, and the wear and tear 

upon the road ; the latter being to some extent counterbalanced by 

the improved elasticity of the springs. The resistance at a high speed 

is augmented more by the greater size and wind surface than by the 

ibcicased weight. On inclines, the weight is the important factor. 

Carriages for use in the country of manufacture are almost invari- 
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ably purchased complete, that is to say, although various trades are 
concerned and no carriage-builder makes all the parts, it is considered 
inexpedient to divide the purchase ; and the responsibility for the 
whole is put upon the builder. For exportation also, complete 
carriages are generally purchased, for now that the principal carriage- 
builders make wheels and axles, the custom of making separate 
contracts for these parts is less frequent than formerly. But for the 
maintenance of rolling-stock it is often found advantageous to make 
separate contracts for the various parts, a usual division being : (i) 
wheels and axles; (2) axle-boxes fitted cornplete; (3) buffer-guides, 
and other castings; (4) bearing and other steel springs; (5) wrought- 
iron forgings, such as buffers, draw-hooks, knees, bolts, strs^s, and 
brake-work; (6) india-rubber springs; (7) upholstery trimmings; (8) 
lamps ; (9) door-handles, and other mountings or fittings. In cases 
such as these, the body of the carriage may be either made in the 
importing country from indigenous timber or the wood-work may 
be also sent out in pieces. If all the wood-work is imported, the 
whole carriage should be fitted up complete in the country of 
manufacture, and then taken to pieces and packed. Carriages 
can be specially designed for this, the floor, roof, and sides all 
forming flat pieces of nearly similar size, fitting irito oiie packing case; 
the ends and partitions going into another. While a systematic plan 
of this sort is necessary to ensure accuracy and Completeness, the 
wood-work can, if necessary, be made in the importing country, and 
the little deficiencies and unavoidable inexactitude of a mixed structure 
be made good there. The smith's work is also sometimes made in 
countries which have to import most of their equipment, one complete 
set of forgings being sent out as a pattern. Special precautions are of 
course necessary to ensure the proper fitting together of parts bought 
from so many different makers, and it is usual to supply to all con- 
cerned those sample parts to which cormection will eventually have 
to be made. On most railways, standard patterns are kept of all the 
essential parts, and certain main dimensions are prescribed to which 
absolute uniformity is demanded. 

Excluding exceptionally high or low prices which have occasionally 
prevailed, the following are approximately the prices of some leading 
types of carriages for standard-gauge railways during the ten years 
ending 1880. 

Third-class carriages about 27 ft long in five compartments, vitl^ 
seats for 50 passengers, mounted on four Mansell wheels with ste^ 
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;t from ;^32o to ;^38o and weigh about 7i tons. " First-class 
; of the same total length, with similar wheels and under- 
uid differing only in having fewer compartments and more 
* fittings, cost from £,^S<s to ;^55o. Composite carriages, 
> ft long on three pairs of wheels, and divided into different 
nd a luggage compartment, cost from ;^45o to ;^S5o. The 
)dem carriages, 45 ft. to 55 ft. long, on two six-wheel bogie- 
cost from £^100 to ;£9oo for third-class, and ;^ 1,000 to 

and even up to ;^ 1,400, for those composed of first and 
:lass. The above prices are exclusive of the cost of packing 
aent, which, including the labour of subdivision, ranges from 
•r cent, 
w-gauge carriages cost less than those for standard-gauge 

but rather more if estimated in proportion to their weight 
number of passengers carried. Thus, to take a few types 
Lges for mfetre gauge (which would apply generally to 3 ft. 
. 6 in. gauges also), a third-class carriage, 20 ft. long and 7 ft 
th 4 compartments, each carrying 8 passengers, and fitted 
kes, would cost from ;^i75 to ;^23o, and weigh about 5 
second-class carriage of similar dimensions ;^2oo to ;^25o ; 
ass carriage about 20 ft. long in 3 compartments;^ 2 50 to 

Smaller carriages for carrying 12 first-class or 18 third-class 
irs would cost about one-fourth less than the above prices, 
per choice or design of a railway carriage can only be made 
»asis of full information — in the first place concerning the 
and class of persons to be carried, and secondly in regard 
:ircumstances of the railway, to which all the rolling-stock 
nform. 

reight and cost of railway carriages have been increased by the 
;tion of continuous brakes, and though these brakes have been 
confined to railways having busy traffic, their usefulness will 
1 lead to their adoption on lines not so circumstanced, 
y on those having numerous or severe inclines. The various 

fluid or pressure brakes do not (1880) differ much in regard 
it or cost. With actuating apparatus on each carriage, and 
ke blocks on each side of four wheels, the extra weight on a 
ranges from 10 to 13 cwt., and the cost from;^3o to ;^35 
iage. The various systems of chain and other mechanical 
>us brakes are less costly and slightly less weighty, but seldom 
ent. 
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In the selection or design of Railway Wagons for the conveyance of 
Merchandise, it is even more important than in the case of passenger 
carriages that the existing rolling-stock on the same or on contiguous 
railways, or on those with which future connection is likely, should 
be considered, and uniformity on essential points be observed. But 
independently of this uniformity, which is necessary to through 
transit, different railway companies have their own rules in regard to 
strength and fitness, and will not allow wagons which do not reach 
their standard to run upon their lines. Such uniformity and con- 
formity to rules allow of through transit of goods over several rail- 
ways without change of vehicle, greatly promote traffic, and save time 
and expense. In the transport of merchandise, the circumstances to 
be considered are those already enumerated as common to all rolling- ^ 
stock, but the proportions and the general conditions are very different^ 
to those of passenger carriages. 

One of the first points to be considered in the designing of good^a 
wagons is their shape and size for the goods to be carried, and hov^ 
best to carry the maximum quantity of what may be called payixw.^ 
load, with the minimum of non-paying load or tare of the tni<^^ 
itself. As the usual rates of carriage for minerals and merchandi^se 
range from id. to 2d. per ton per mile as compared with rates for 
passengers and their luggage, equivalent to from 6d. to 3od. per toi^ 
it is evident that the proportion which the non-paying load bears to 
the paying load is of immensely greater importance for goods than 
passenger traffic, even taking into account the greater speed and 
therefore greater haulage cost of the latter. In countries where there 
is competition, or where low tariffs are prescribed by law, so closely 
does the cost touch upon the sums earned, that it is probable that 
much of the cheapest traffic — generally that of minerals — involves 
actual loss if the hauling and returning of empties or partially filled 
wagons be taken into account ; and on all railways, and even where 
carriage rates are not cheapened by competition, very careful analysis 
of the varied expenses of a railway is necessary to ascertain the 
actual facts and to apportion to each kind of traffic the profit or loss 
accruing from it 

The width of wagon is of course limited by the gauge of the railway 
and by the loading-gauge which bridges, tunnels, and other existing 
structures render necessary ; and on standard-gauge railways it ranges 
from 7 ft. 6 in. (seldom exceeded) to 8 ft. 6 in. Wagons have to be 
narrower than passenger carriages, to allow for doors left open, loose 
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tarpaulins, and other possible projections. In regard to length, while Limits of lencth. 
there is more room for variance in the design, turn-tables, weigh- 
bridges, and hydraulic lifts, when once established, limit the dimen- 
sions, while safety in running limits the length of wheel-base, and, 
with certain qualifications, the length of carriage also. 

On English railways 8 ft 6 in. is a usual length for the wheel-base, t*-^— j 
A« and it seldom exceeds 9 ft. The body of the wagon is seldom Cjj).^..^ 
allowed to overhang more than 3 ft. at each end, and the total length, M9 

B, ranges from 14 ft to 16 ft., though wagons for special purposes are Length of wheel- 
occasionally made longer. Wagons of these moderate dimensions are ''***• 

convenient for marshalling and shunting, require turn-tables of small 
diameter, and can be made strongly with moderate weight. In the 
United States, while the advantages of a short wheel-base are, be- 
cause of the less perfect roads, even more necessary than in England, 
it is allied with much longer wagons, for by the use of bogie-trucks ^====^^ 
the rigid wheel-base, A, is only about 5 ft., while a total length, B, of VaJT ^ ^ 
from 28 ft. to 33 ft. is obtained. *^ 

In the choice between these long wagons and those of English choice, how 
pattern, somewhat the same considerations prevail as determine thq 
choice in passenger carriages, />., the larger vehicles are generally 
preferable for long journeys. For instance, if large quantities of 
produce or merchandise have to be sent several hundreds of miles 
from or to a port, large wagons can be filled, involving less dead 
weight, fewer couplings, and making shorter trains than would smaller ^°**'^^*"j uroe*"* 
wagons of the same total carrying capacity. The longer the average 
journey, the less is the proportion of shunting and marshalling opera- 
tions, and the saving in haulage cost which the long truck allows is 
less neutralized. Thus, while in America a wagon may run 1,000 miles 
and remain undistiurbed in its place in the train, an English wagon short wagons best 

, t i- •! 1 . 1 . t 'Of short runs. 

may m the same number of miles make twenty tnps, and requure to be 
moved by a horse or by a hydraulic capstan, to descend and ascend a 
lift, and to be put on a turn-table once or twice on every trip. It will 
be seen, therefore, that large and small wagons have each their appro- 
priate duty, and that neither t)rpe has an absolute superiority. Even 
in America, where long wagons are the rule, coal (which is there Coaiwsgons. 
hauled a less average distance than is usual with produce) is gene- 
rally carried in four-wheel wagons smaller than those in England for 
the same purpose. Not only the length of the journey, but speed and 
other circumstances have to be considered. Where there is a busy 
traffic, as on English trunk lines, the goods trains have to be con- 
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tihually shuiited to allow quick trains to pass, and even with this 
relief have to be run ati^ speed which is expensive, and only neces- 
sary to keep the line clear for passenger trains. Long or heavy 
wagons are not suitable for such treatment, and the construction of 
separate railways or duplicate lines for mineral and merchandise 
trains separate from those for passenger trains will, by allowing 
slower and less costly working of goods traffic, reduce the objections 
to larg^ wagons. 

In England, it is very usual to protect goods conveyed in open 
wagons by large tarpaulins thrown over the goods and firmly laced 
down to the sides and ends of the wagons. This method saves m 
weight, but the tarpaulins are apt to get lost, torn, and worn ; and 
unless carefully tied, become loose and allow the wet to enter. If 
the first cost of the tarpaulins and their rapid wear and decay be 
taken into account, as well as the damage sustained by goods from 
the insufficient fastening of the tarpaulins, the alternative of closed 
wagons will generally prove the most economical. On American 
railways, where cheapness is much considered, covered wagons are 
preferred to tarpaulins. 

Within the limits prescribed by the foregoing considerations, there 
is still room for much diversity of design. If the goods to be carried 
were uniform in kind, and sufficient to fill the trucks, there would 
be little difficulty in arriving at a decision as to the best size. 
On a pefmanent-way strong enough for the passage of locomotives, 
there is such ample margin for the weight of trucks that, so far 
as the road is concerned, this circumstance seldom has to be con- 
sidered, and the maximum is, as has been seen, rather determined 
by such secondary considerations as the weight which a horse can, 
in the operations of marshalling and shunting, not only draw, but 
start 

In the case of mineral traffic, the haulage of the empty return wagons 
has also to be considered, and the comparison between paying and 
non-paying load has to be calculated on the basis of one journey of 
the former to two of the latter. It is of course the aim of railway 
managers to avoid such unremunerative hauling ; but, though it can 
sometimes be reduced, it can seldom be avoided altogether. A 
favourable opportunity is found where there is an exchange of 
minerals. Thus, in an iron-making country, where the coal and iron 
mines are not contiguous, coal may be taken to the ore and ore 
brought to the coal, the wagons being thus employed in both direc- 
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tions. In die iron districts of Northamptonshire blast furnaces have 
been established and are supplied with coal from more northern 
counties, the coal wagons taking back ore to the blast furnaces in 
the coal districts. This is a rare case, and in England generally, the 
coal traffic is too great to allow of return cargo for the wagons. And 
in most countries, even where there is a great interchange of traffic, 
the goods in the two are of a very different character, and the pro- 
portion of tare weight to be hauled different accordingly. Sometimes 
the difficulty is minimised by the direction of the gradients.. Thus 
a railway for conveying minerals or metals from the interior of a 
country to the coast for shipment may be mostly downhill, and the 
lighter return loads may be appropriate to the return journey. 

It is obviously impossible to lay down a rule for the proportion of 
tare weight to paying load where the nature of the merchandise 
varies, and where, as in the stowage of a ship, bulk as well as weight 
limits the amount to be carried. And though, where there is a large 
staple trade of one particular kind, the wagons may be designed to 
suit it, they can seldom be the best for both journeys, and some 
compromise must be adopted. But with all these drawbacks, it is a 
reciprocal commerce which cheapens transport, and new trades, open- 
ing out new sources of revenue for railways, are generally developed 
where there is unrestricted interchange of commodities. Even where 
there is a large or staple traffic in light goods it is dangerous to make 
wagons of strength and weight proportionate only to such load, for 
there is always a risk that goods of other and heavier kinds may 
occasionally be placed in them on a return journey. And, however 
light the merchandise, the wagons may have to form part of a mis- 
cellaneous train, and must be strong enough to transmit the haulage 
force and to bear the shocks of running and shunting. 

On all railways there must be various kinds of wagons for the 
different merchandise, but the fewer the types with which the traffic 
can be carried on, the more cheaply is the line worked ; the incon- 
veniences and expenses which great diversity causes being propor- 
tionately greater on a small railway than on a large one. The question 
is one for which no general rules can be established, but must be 
settled according to the circumstances of each case. On English 
railways the diversity of wagons is very great, but the evil is 
minimised where there is enough traffic for each kind of wagon. 
A less variety is necessary in Ireland, where the traffic is chiefly in 
manufactured goods, raw materials liable to damage by wet, and 
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cattle. One type of wagon can be used for various kinds of loads, 
because high cattle wagons can (after the compulsory cleaning they 
undergo) be utilised for bale or sack goods which can be effectually 
protected from damage or pilfering ; and as the goods are valuable 
enough to bear a higher rate of carriage than cheaper goods on 
other railways, the extra tare weight of the covered wagons still 
allows a remunerative return for the haulage. On the other hand, 
when stone, pig-iron, or slates have to be carried, for which low- 
sided wagons are sufficient, the tare weight should be brought down 
to the lowest point which the safe working of the railway will permit 
In short, while the size of wagons depends principally on the length 
of the journey, so does tiitform depend on the nature of the goods 
to be conveyed. 

In the earlier days of railways it was considered unnecessary to 
furnish wagons with springs, but the effect on the permanent-way of 
heavily-loaded wagons without such alleviation of the shocks — espe- 
cially during the quick running necessary to allow of numerous trains 
— soon rendered bearing-springs necessary. And on most railways 
spring buffers and spring draw-bars are also adopted. The improve- 
ments in goods wagons during the thirty years ending 1880, have 
however been slight compared with those in engines and carriages 
during the same period. Improvements have been mainly in the 
direction of greater strength and durability, especially in those parts 
which have proved liable to sudden breakdown ; while in the design- 
ing of details and in the material employed, facility for repairs is more 
considered than formerly. 

Railway wagons are subjected to such severe shocks that the 
best and strongest materials should alone be used in their construc- 
tion, the durability of the wagons and the cost of repairs depending 
also on the care with which the timber has been selected and 
seasoned. English oak, North American white oak, and pitch-pine 
are the woods most used in Great Britain for the framing of wagons, 
but the sheeting, flooring, and roofs are usually made of Baltic 
redwood or, in cheap wagons, of American spruce. For tropical 
countries, teak is often used. The substitution of iron for wood 
as a material for railway wagons has often been advocated, even 
when for passenger carriages it is considered inappropriate, and it 
has been tried in various ways. If the strains to which the various 
parts of a wagon are subjected could be clearly defined, the selection 
of material suited to each might perhaps be made with advantage. 
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But the shocks and strains are so varied and peculiar that no such 
accurate apportionment can be arrived at ; and though iron or steel 
is for some of the parts and foundations of a wagon obviously the 
best, it cannot be generally applied with advantage, but iron and 
steel are gradually superseding timber for the under-frames, wood 
being still considered best for all above the floor-level. One principal 
objection to the use of iron or steel is in the difficulty of repairs, 
especially at places distant from the principal workshops, and it is 
found that accidents, which in the case of wooden wagons might be 
easily repaired, are difficult or impossible where iron or steel has 
been bent or distorted. Iron wagons are, therefore, on English and 
American railways, seldom made except for peculiar purposes, such 
as the conveyance of hot refuse from blast furnaces, or other cases 
where the contact of the materials carried is damaging to wood. 
The quality of the wheels and axles is of the greatest importance, for 
not only the term of endurance and cost of maintenance depend 
upon it, but the safety of an entire train is endangered if one de- 
fective wagon or wheel form part of it. On English railways, and on 
most of the colonial lines, the axles are generally made of steel, 
and are larger and better proportioned than formerly ; the tires also 
are of steel, and are held to the wheels by various forms of fastening 
which avoid objectionable rivets through the tread of the tire. So 
much depends on the couplings, draw-bars, and hooks that they are 
generally made of iron much superior to that used in other parts 
of the wagon, so that they may afford the necessary strength without 
inordinate weight. 

The principal railway companies generally present to the manufac- 
turers from whom prices are invited very elaborate specifications of 
what is required, and though standards of size, kind, and quality may 
have been established, improvements are from time to time introduced. 
But on many of the smaller railways, and especially those distant from 
the place of manufacture, the wagon-builders are often invited to offer 
their own designs. Rolling-stock can be suitably designed only on 
the basis of full information on the following points ; and it is of the 
greatest importance that the particulars furnished by the purchaser 
shall be full and. explicit, as the vague and indefinite information 
often supplied, not only is interpreted differently by competing manu- 
facturers and a proper comparison of prices hindered, but the stock 
when built may be unsuitable for its purpose. But if the railway 
is an entirely new one, where interchange of traffic with existing 
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. lines has not to be provided for, the points of uniformity need not 
be r^arded. 

1. The gauge of the raihray, the section of the rail, and a descrip- 
tion of the permanent-way. 

2. The kind of goods to be carried, with special r^ard to the fol- 
lowing circumstances : — 

(a) Whether the wagons are always to be used for the same class 
of goods, such as coal or iron. 

(b) If for miscellaneous traffic, a description of the different 
classes and some indication of the proportions of each. 

(c) Whether the goods will be of a kind liable to damage by 
weather. 

(d) Whether the goods will be of a fragile nature requiring 
special protection from damage in transit and during shunting. 

(/) Whether valuable goods liable to pilfering are to be carried, 
and if so, what system, if any, is adopted or proposed of bars, 
locks, or seals to prevent it 

(/) The maximum weight and bulk to be carried in each wagon. 

3. Points of uniformity with existing vehicles on the railway or on 
neighbouring lines which are necessary or expedient, such as : — 

(^) Wliether one central or two side buffers are used, and if the 
latter, the width between the centres of buffers. 

(A) The height of the floor of the wagons from the rails. 

(J) The height of the buffers and draw-hooks from the rails, and 
a pattern or drawing of the hook. 

(k) A profile of the established loading-gauge. 

(/) The kind and dimensions of wheels, axles, and axle-boxes. 

{m) The length of wheel-base usual or intended, and, if locking 
bars are used at points, the length of the bar. 

4. The size and power of the heaviest engines likely to be used. 

5. The maximum weight <A train of which the new rolling-stock is 
to form part, and the incline of the steepest or ruling gradi^it. 

6. Whether any sidings are situated on steep inclines, rendering 
brakes on eveiy wagon necessary. 

7. The sharpness of the ctures on the railway. 

8. Whether oil or grease is used for lubrication. 

9. The kind of oil used for lamps. 
10. The nature of the climate in regard to the following points : — 

(n) Extremes of heat which may render necessaiy special kinds 
of rools or ventilation. 
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ip) Prevalent dust or dirt which may require special protection 

for the axle-bearings. 
{p) Cold which may render necessary stoves in the brake vans 

for use in frosty nights, or during the crossing of mountains. 
{g) Excessive rainfall. 

(r) Whether certain kinds of wood or other material have proved 
to be or are likely to be cheap, durable, or unsuitable. 
II. Whether the wagons are to be made complete or only in part; 
the latter, which parts, and the kind, shape, and material of the parts 
^ be added afterwards. 

The various improvements previously alluded to have increased the 
>st of rolling-stock, but the greater cost is justified by the easier 
inning of the wagons, the less damage to the permanent-way, the 
rcater security to the goods, and the less liability to failure, which is 
ot only costly in itself but a cause of delay to other traffic 

The most usual types of wagons on the railways of Great Britain 
nd their prices may be tabulated as under : — 
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£z^ to £$o ; but on small-gauge portable railways, such as already 
described, for plantations, mines, or farms, or for contractors^ 
purposes, where earth-tipping wagons are needed of very small 
gauge, sted or iron wagons, weighting from 4 to 12 cwt, and without 
springs, can be purchased for from £^ to £1^ ; and if die ander- 
frame with wheels are alone purchased, for the addition afterwards of 
wooden bodies, these prices are diminished by about one-foorth. 

Contractors' wagons (standard-gauge) made of wood, with wrought- 
iron axles and cast4ron wheels, but without sprii^^ holding from 80 to 
100 cubic feet, and arranged for tipping end or sideways, cost from 
^15 to ^£"25, and wei^ from 30 cwL to 50 cwt. 

In certain staple trades, such as the coal, coke, and salt trades, the 

* mine-owners and merdiants use their own wagons, but for general 
merchandise it is the almost unirersal custom on railways that the 

by wagons form part of the general property of the railway, although 
when raflways were first estaUished, the use of the railway by private 
carriers using their own wagons and locomotives was contemplated, 
lliere are difierent opinions as to the expediency of this system. 
In the one case, the nOway companies arc saved the great cafxtal 
outlay involved in the ownership of numerous wagons, many of 
which are liable to be idle by depressed or fluctuating trades, and 
the private owner is more Hkdy to have at coomiand a proper 
number of suitable wagon& On the other hand, although railway 
companies subject all w ago n s to a careful examination in regard 
to strength and fitness before allowing them to ran upon their lines, 
it is impossible to measure die quality and strengdi of the ma- 
terial of which the wagons are made, and accidents are caused by 
wagons of inferior kind fonning part of a miscdlaneous train. The 
wagoiis*of private owners are oftm bought too dicaply, or are made by 
makciswidiinsQflkient plant and ca^Htal; such wagons are of inferior 
sue ng th and fiul oftener dian those bdon^^ to railway companiesL 
It is also impossible to ensure dot unifonnity of siae and interchange- 
ability of posts whidi cheapen not only the purc h aseyice but die 
cost of icpain when wagons of many diH e ien t owners run together^ 
Moreover, modi time and nwncy are expended by railway com- 
in the sorting of trains and shuntii^ them 00 sadii^ in order 
ID send bacJL the proper mag o ns to eadi owner, a labour which would 
be avoided if die wagons were oonunon to alL 

generally boROw money at a cheaper 
it is obnoody cheaper for diem to own 
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the rolling-stock, the interest on the cost being more than repaid by 
the higher freights received, as compared with those on goods carried 
on private wagons. But apart from the question of ownership is that 
of manufacture ; and the railway companies can with advantage pur- 
chase rolling-stock from private builders, who — chosen by and super- 
vised by the railway companies — can work as well and more cheaply ; 
the tendency of railway companies to establish large factories for 
making as well as repairing rolling-stock being of doubtful expediency. 
The purchase of rolling-stock is often beyond the means not only 
Df private persons but of railway companies, and traffic is hindered 
ind the development of a railway retarded by the want of capital for 
Jiis purpose. The advantage and profit of having sufficient and suit- 
ible rolling-stock are, however, so obvious, that separate associations 
>f capitalists have been formed for suppl3dng it ; and wagons are let 
y\xX for hire to private persons and railway companies. This business 
3f letting out for hire is carried on partly by wagon-builders, who 
ncrease the number of their customers by asking in return for the 
Tvagons they supply rent only instead of purchase money, and partly 
3y separate financial associations who buy from makers. The owner- 
ship of wagons supplied in this way is denoted by name-plates con- 
jpicuously affixed to the wagons. The owners generally undertake 
to maintain the wagons in repair during the period of hiring, and, 
besides the factories where they are built, have small workshops at 
the principal stations where the wagons congregate. Sometimes 
the rent merges into a purchase price, under the system known as 
** deferred payments," the ownership of the wagons passing to the 
hirers after a certain nimiber of instalments have been paid. 
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CHAPTER XXIII. 



MACHINE-TOOLS. 




E-TOOL making is one 
of the most important o( the 
subsidiaiy trades, which hare 
accompanied and foimcd 
pait of engineering science in 
every forward step. The Jde- 
quate supply of steam-engioa 
' and machinery to all the various 
I purposes of modem times ia 
i only rendered possible by the 
I ad nhich raich ne tools and automatic procesM 
I aflord to the manufacturing engineer. However mudi 
hand mide articles may, in some branches of ibc 
arts, be considered superior to the machine-made article, the reverse 
is the case in most engineering operations, for in almost all axs 
the aid which the machine process aifords is found to improve the 
quality, while it reduces the cost The engineer and the tool- 
maker meet each other half-way ; the one framing his design so 
that as many parts as possible can be operated on by machinery; 
and the other, year by year, contriving new machines to supersede 
hand-labour. The artizan instead of having as formerly, by tw 
own sheer force, to cut the metals on which he works, can no" 
apply his skill to the higher function of setting out his woA «Dd 
superintending the machines which obey his will. The mere teix^ 
ing of the machines and the adjustment of the cutting-toob cm 
be performed by an ordinary workman, and the amount of finishfJ 
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ch a certain expenditure of time, money, and labour will 
is immensely increased, to the great advantage of the 

rlier inventors evolved the principles of the machine-tools — 
he action of the planing-machine, slide-rests, screw-cutting 
1 for many years little improvement was effected on the 
>pted by the original makers. But ingenuity has since been 
to improvement in detail, and has been stimulated by the 
: rendered by the users, who, being themselves engineers 
workmen, have been able, more easily than could users of 
:hinery, to invent or suggest new contrivances. As applic- 
igineers' tools generally, the following have been the most 
: of such improvements : — 

amework is better designed, and one piece or casting is, 
possible, substituted for numerous parts bolted together ; and 
section, which affords greater strength and stiffness, is pre- 
the H» T» or X section, formerly adopted Steel and 
cast-iron are substituted for cast-iron in parts exposed to 
r percussive strains ; spindles are made of steel instead of 
ron; hardened steel bushes, which are long-enduring and 
jplaced, are used instead of unlined bearings, which were 
nly when worn; contrivances for taking up the wear are 
ally supplied ; and the overhead gear is of better form, and 
x more powerful cone-pulleys than formerly. Greater facili- 
taching the work to the machine are provided, which lessen 
bly that expenditure of time and money in fixing, adjusting, 
:hing the work which often exceeds the expense in the 
eration of the machine. The greatly-extended use of steel 
rial for engineering structures, and the stronger tools which 
ecessary for operating on it, will doubtless tend to further 
ions and improvements. While in all engineers* work accurate 
le surfaces, and exact lines are desirable, these qualities are 
lecessary in machine-tools which reproduce and multiply, in 
to which they are applied, the good or bad workmanship by 
y themselves were constructed. 

le-tools for engineers may be broadly classified as follows : — 
:hine-tools for the makers of stationary, marine, and loco- 
igines, and work of a similar character. 
Jiine-tools for iron ship-builders, bridge and girder makers, 
gas-holder makers. 
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3. Smithy tools, inclading steam-hammeis and hydraulic fbiging- 
machines. 

The special machines and appliances for iron and steel making, for 
rifled ordnance and small-anns manufacture, for the cutting and mani- 
pulating of wood, fibres, ^brics, and leather, all of which might be 
classed as tools, may be considered outside a stricdy-defined category 
of engineers' tools, and are therefore not further alluded to here. Each 
of the divisions might again be subdivided, and generally -according 
to the weight and strength of the machines, and great variety of 
special toob included. It is, however, here only intended to give the 
leading types of machine-tools, although incidentally variations or 
adaptation for particular purposes will be alluded to. 

For the present purpose, however, the most convenient classification 
of machine-tools may be made according to their kind as follows : — 

Lathes, Drilling-machines, Boring-mills, Planing-machines, Slot- 
ting-machines, Shaping-machines, Milling-machines, Emery-machines, 
Screwing-machines, Punching and Shearing-machines, Riveting-ma- 
chines, Plate -Bending machines; Smithy Toob, Steam-hammers, 
Hydraulic Forging-machines. 



Lathes. Lothes Stand first in order of importance among machine-tools ; and 

the various uses to which lathes are applied have greatly increased. 
It may indeed be asserted, in regard to steam-engines and general 
machinery, that the cost of workmanship depends mainly on the 
proportion of the work which can be performed by the lathe ; and for 
this reason, engines, and machines of all kinds — especially those which 
are made in large numbers alike — have their parts specially designed 
Lathes classified, to this end. Lathes may be classified generally as ordinary ^ide- 

lathes, where the cutting is principally external and parallel, or nearly 
so, to the axis, and in which the sliding of the rest may or may not 
be self-acting ; Screiv-cutting lathes, in which the slide-rest is not 
only self-acting but which can be made to advance automatically 
at any desired speed parallel to the revolving shaft ; Surf act ng-lathes 
in which the slide-rest is self-acting not only for sliding along but 
across the face-plate, these lathes being mostly used for turning 
across the axis and for internal turning or boring; Hand-lathes 
for small and light operations, worked either by foot-treadle or 
by steam-power, in which the tool is held and moved by the 
workman instead of in a slide-rest; Copying-lathes which repro- 
duce, more or less automatically, a copy or pattern presented for 



Part IL] 



Machine- Tools. Lathes^ 



309 



Slide-lathes. 



Improvements. 



lathes. 



imitation ; Multipie-lathes^ where two or more similar articles placed 
parallel to each other are operated on simultaneously by their 
respective tools, all guided and moved by the same power. There are 
numerous other lathes made for special purposes, such as lathes for 
railway-wheels^ for oval turning, spherical turning, engine-turning. 

The size or capacity of a Slide-latlu is stated according to that 
distance from the centre of the mandril-head to the fece of the bed 
which determines the diameter of the article which can be admitted ; 
and lathes are designated accordingly as lo-in. lathes (admitting an 
article 20 inches in diameter), 12-in. lathes, and so on. Among the 
various modem improvements in slide-lathes, increased strength 
has been given to the mandril-head or fixed head-stock, and the fixing 
of the work in place has been expedited by well-contrived chucks. 
Self-acting or automatic feeds for moving the tool-holding slide-rest 
have been much improved by being made more direct-acting ; and 
special tool-holders and shapes of tool-steel save time in adjusting 
and working. 

Slide-lathes can of course be used as surfacing-lathes, so far as used as surfacing 
the clearance space from the centre to the bed allows room for 
articles of a certain diameter, and this space, is increased by a gap in 
the bed at or near the head-stock. One of the modern improvements 
in connection with Gap-latheSy as they are called, is the making of this 
gap to open and shut with a screw (the bed moving back on a planed 
foundation-plate), so that articles of greater breadth than in a lathe 
without this contrivance can be inserted. Such machines are 
known in England as sliding-gap or break lathes. The sliding-bed 
also allows the longitudinal distance between the mandril-head of the 
lathe to be increased, so as to admit shafts or other articles to be 
turned, of a greater length than would otherwise be possible. For 
i6-in. lathes and under, it is usual to have a fixed gap, but for larger 
sizes the sliding gap is preferable, as the gap can be closed up to 
allow of the slide-rest being brought near to the face-plate for heavy 
work of a diameter too small to need the gap. It is especially neces- 
sary that the foundation shall be not only true and stable for a 
slidmg-gap lathe, but that the bed shall be of ample weight to make 
up for its loss of strength in not being self-contained. In some of 
these lathes, the mandril-head slides on a bed, and so alters the 
width of the gap ; in others, the part of the bed on which the loose 
head-stock (called sometimes the poppet-head) works, moves to or 
from the mandril-head. 
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For general work in an engineering factory, there are certain 
accustomed sizes of lathes, those with centres of from 6 in. to 15 in. 
being the nciost common, though 4^in. and 5-in. lathes are also usual, 
in small trades. If there be no stipulation to the contrary, the beds c^ 
such lathes are made from about 5 ft long for a 5-in. lathe, to 20 f^ 
long for a 15-in. lathe ; additional length involving extra cost 
small lathes, the size and therefore the power of the cone-pull 
are much curtailed, and it is advisable to have ample strength in tl^ 
respect. A 6-in. lathe costs from £,^0 to £,(>o \ an 8-in. lathe £i^^ 
Sixes and prices, to ;^ioo; a lo-in. lathe ;^9o to ^^130; a 12-in. lathe ^£^120 

;^i6o ; and a is-in. lathe ;^i8o to ^^250. 

Slide-lathes are sometimes made for particular trades, and be^c 
intended always for the same class of work, have more Polities fo^ 
attaching the article to be treated and for operating upon it than k 
possible in those lathes which are intended for the miscellaneous 
work of an engineer's factory. Such, for instance, are the lathes for 
turning both journals of a railway-axle at the same time, the axle 
being held or chucked in the middle ; the heavy lathes for tiuming 
the rolls used in the manufacture of bar and plate iron, or in the 
turning of crank-shafts or guns of the largest kind. Where several 
operations have to be performed on one article, requiring tools of 
different shapes, held in different positions, much time is saved by 
the use of the capstan-rest tool-holder, which, having several tools 
placed in it, revolves so as to bring each in turn into the required 
position, the trouble of fixing and refixing the different tools being 
thus avoided. 

Screw-cutting lathes are an amplification of the ordinary slide- 
lathe by the addition to them of variable gear (trains of wheels) for 
moving the saddle or tool-holding slide-rest automatically at various 
speeds, in proportion to the revolutions of the spindle, so that a regular 
spiral or screw of any desired pitch can be made ; a fully-equipped 
lathe of this sort having generally from 18 to 22 wheels to suit eveiy 
variety of pitch of screw. These lathes are used when necessary as 
ordinary turning-lathes, but if the screw is too frequently employed 
for the ordinary traversing of the saddle or rest, its accuracy and pitdi 
are liable to become too worn for their real purpose of screw-cuttiog. 
Screw-cutting gear adds about 10 per cent, to the cost of a slide-lathe 

Surfacing'lathes are those in which the article to be operated on b 
afiixed only to the face-plate (which, having sliding-jaws, forms a chuck) 
without being held by the loose head-stock at the further end of the 
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machine; the bed of the lathe not rising much above the ground, and 
being used only for the slide-rest which holds the tools, and for 
attaching the article to be operated on. Surfacing-Iathes are, as the 
name implies, principally used for face-work or for boring, the tool 
having freeer scope for such operations than when a central spindle 
held at both ends is employed. As the bed of a surfacing-lathe may 
be quite detached from the bead-stock, there is no limit to the depth 
of the gap, and in extreme cases, such as the turning and boring of 
a fly-wheel, or the roller-path of a turntable or swing-bridge, a race 
excavated beneath the floor allows a wheel of large diameter to re- 
volve. The size of a surfacing-lathe is generally expressed by the 
height of the head-stock from the bed (as in a slide-lathe) and the 
diameter of the face-plate. A face-lathe with lo-in. head-stock and 
&ce-plate 30-in. diameter costs from £^^0 to ;^iio; a 13 -in. lathe 
with 36-in. face-plate, ^^120 to ;£^i4o; an i8-in. lathe with 6o-in. 
lace-plate, ;^i8o to £,2^0, Little face-lathes without a slide-rest, for 
turning small articles by hand, and often useful for turning wood and 
brass, cost from ;^3o to £^0. In most surfacing-lathes there are 
two slide-rests, which may be used for making two cuts on the same 
surface ; or one may be used for facing while the other is boring or 
turning the same article. 

In selecting lathes for an engineering factory, much depends upon 
whether the amount and variety of work is large enough to keep 
fully employed numerous lathes, each suited to its own particular 
RTork. In a small factory, where the work is miscellaneous, such 
special machines would not repay their cost, and it is better to have 
lathes adapted for general purposes. For example, almost every kind 
3f moderate-sized work may be done with only three lathes, which 
may conveniently be 6 in., 10 in., and 15 in., or 5 in., 6 in., and 
[2 in., according to the nature of the trade; and their utility may be 
jreatly increased if each be made with screw-cutting gear, four-jawed 
iurfacing-plates, and with an opening gap to adapt it for a surfacing- 
athe. By the addition of double and treble gear, increased power 
nay be applied, according to the heaviness of the work, and 
^conomy in working is promoted when the rate of feed * is thus 
ncreased. For any but light work, a small swinging crane should 
)e attached to each lathe for lifting in and out the articles to be 
umed. 

To allow the most suitable lathe to be selected, the purchaser 
hould state the greatest diameter and length of the pieces to be 
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turned \ whether the work is of a heavy or light kind ; and the class 
of work or trade on which the machinery is to be employed. Al- 
though this capacity or size and length of the bed are the main 
dimensions by which the lathe is designated, these particulars do not 
alone allow the proper appraisement of value, for if the height of the 
centre be increased (so as to increase the nominal capacity of the 
latlie) without increasing the strength of the parts — ^as in the com- 
petition of trade is not unfrequently done for cheapness — the bed, 
head-stock, and other important parts will not be strong enough for 
the additional weight which the size of the article throws upon them, 
and the tool will have to work at an unprofitably slow speed or depth 
of cut, or the lathe will be unduly strained or break. 

Whcd'lathes are used for turning and boring railway-wheels, and 
are generally made with two slide-rests to operate at the same time 
on a pau: of wheels fixed to an axle. Sometimes there are even four 
slide-rests, so that a tool can operate at the same time on each side 
of each wheel The face-plates can be made to revolve at the same 
or at different speeds, so that a wheel may be turned on one, while 
another wheel is bored on the other. As the gauge and diameter 
of railway-wheels vary only within moderate limits, every part of the 
machine can be made exactly for the purpose in view. lathes of this 
kind are also employed as surfacing-lathes for boring out the tire for 
the wheel and the hole for the axle. Wheel-lathes cost from ;£^25o to 
;^i,ooo, and weigh from 8 to 40 tons, the heavier and more expensive 
kinds being very powerful for turning large locomotive wheels. 

Multiple-lathes have two or more parallel spindles, and are made 
either as turning-lathes or surfacing-lathes. They are chiefly used in 
those trades where large numbers of articles have to be made pre- 
cisely alike. Thus in the manufacturing of small steam-engines or 
pumps, three cylinders or three pump-barrels can be bored, faced, or 
turned at one operation ; or screw-cutting effected on three rods. 
Lathes of this sort may be regarded as special tools; they are seldom 
made except for some particular purpose, for which they are specially 
designed, and cost more than double the price of ordinary lathes. 

Copying-lathes are those in which the shape is given to the article 
operated on, by coupling the cutting-tool to a blunt feeler tool, 
which follows the shape of an iron or steel pattern revolving on a 
parallel axis to that of the article to be turned. These lathes are 
mostly used for turning in wood, oval hammer-shafts, wheel-spokes, 
and similar articles. 
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Special lathes are made for the various smaller industries which are 
subsidiary to the engineering trades. Lathes for brass-finishers are 
generally made of very simple construction, with the mandril revolving 
at a higher speed than is usual in the turning of iron and steel. Lathes 
of an ingenious and rather complicated kind are made, in which brass- 
work can be turned and bored either parallel or taper, faced and 
screwed, without removing or re-fixing the work. Articles can 
be finished in these lathes to gauge, and interchangeable, for less 
cost than the less perfect work done by the old-fashioned methods. 
Lathes for oval, spiral, and other ornamental work are also made, 
but are not generally employed in engineers* workshops. 
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The Drilling-machine^ as one of the rudimentary and necessary 
tools of the metal-worker, was, like the lathe, in use long before the 
introduction of steam-power. The different kinds may be classed as 
benchy wall^pillar^ and radial drills, besides which there are horizontal 
and other special kinds ; the choice among these different machines 
depending mainly on the size, shape, and weight of the article to be 
operated on. Bench-drills are small machines which can be bolted 
down to a work-bench and driven either by hand or power. Hand- 
machines cost from ;;^5 to jQio^ and are often used in small 
factories where there is no steam-power available, or on temporary 
works. Bench-machines driven by power cost from ;;^8 to £^0. 

Wall drilling-mcuhines can be used with advantage for articles 
of moderate weight and size, so that one man can move them 
about at the machine, and by its attachment to the wall a machine 
of this kind is more easily and cheaply steadied than a pillar-drill 
or self-contained machine ; and it occupies less room in the work- 
shop. But when articles of wide or irregular shape have to be drilled, 
the wall would in many cases prove an obstruction, by hindering 
the article from being turned about and brought into position under 
the drill. It is for cases of this sort that the self-contamed Pillar- 
drill is useful, as there is more room around the machine within 
which to move or adjust the article. The distance from the edge of a 
casting or other article at which a hole can be drilled, obviously is 
limited by the distance which the drill projects from the framework 
of the machine, and this " depth of gap ** in a wall or pillar-drill is 
one of the leading points deciding the capacity and usefulness of the 
machine. The wall-drill and pillar-drill are generally similar in other 
points than that which their name signifies, and modern improve- 
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ments in detail have been made in both alike. Better gearing 
adjusting-tables, facilities for attaching the article to be drille<5 
changes of speed and automatic feed in the advancing cutting motion ^ 
of the drill, are the directions in which such machines have be^ 
improved, all these points acquiring greater importance as t(^ 
diameter of the holes to be drilled becomes larger. 

The capacity of a drill may be measured or stated according to tl}< 
width or diameter of the article that the table of the machine \r^ 
admit, the diameter and depth of the hole which it will drill, and tbe 
kind of gear. The size of hole that can be drilled determines most 
other points, such as the diameter of spindle, the size of the wheel^ 
and the strength and stiffness of the framing to resist the upward thrust 
from the drill, and also whether single or treble gear is required. 
Drills of the kind just described are needed even in the smallest 
engineering factory. A wall-machine for holes up to i^ in. diameter 
costs from ;;^2o to y^4o ; one for holes up to 3 in. diameter, 
from jT.'^o to ;^5o; and larger sizes up to ;^ioo, the necessity for 
numerous parts and self-acting apparatus increasing with the size 
of the machine. The above prices include the driving-pulleys and 
apparatus by which the power is transmitted from the main shaft of 
the workshop to the particular machine. Pillar-drills, as self-con- 
tained machines without the advantage of the wall supports, cost 
generally from about 20 to 50 per cent more than the wall-drills of 
like capacity. 

The introduction of the Radial drilling-machine was a notable and 
valuable improvement in machine-tools. Till that time, large cast- 
ings or other articles which were too wide for the gap of an ordinary 
drill or too heavy to be conveniently attached to such machines had 
to be drilled by hand ; and in the case of heavy articles in which 
numerous holes had to be drilled, even if the size and weight did not 
forbid the use of the machine, the constant moving and adjustment 
under the drill for each hole was troublesome and expensive. In « 
radial machine the drill is operated from a projecting arm or jib 
which swings from the central column or standard of the machine, and 
within this arm the power is transmitted by a horizontal shaft to the 
frame containing the drill-spindle, and this shaft, having a continuous 
slot or key-groove cut in it, the bevel wheels (generally mitre or 45°) 
upon it can give motion equally at any point in its length to the wheels , 
on the drill-spindle. The swinging arm is sometimes arranged to move 
vertically on the framing which carries it, the motion in this respect and 
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transmission of power being effected on a vertical slotted shaft in 
same manner as that just described for the horizontal shaft Not 
y, however, does the fiar-reaching arm of the machine allow holes 
be drilled at a distance from the edge of the article far greater 
11 the gap of an ordinary machine would allow, but, as the drill 
. advance or recede along the whole length of the arm, and, when 
arm is made to revolve, command any point within the radius, 
machine is particularly useful in those cases where numerous 
es have to be drilled in the same article, which remains stationary 
le the radiating arm moves ; and the article having been once 
elled, any number of holes can be drilled perfectly parallel without 
^ further adjustment, a result which is hardly to be attained with 
r other machine. The mechanism of these drillingomachines has 
m greatly improved, the various movements of lifting or lowering 
: jib, of traversing the drill-spindle along the jib and of swinging 
J jib, being all controlled by the workman without his having to 
ve his place by the drilL 

In a radial drilling-machine it is obvious that there are great 
ains on the upright framing of the machine from the leverage of 
I overhanging arm and from the pressure of the drill transmitted 
rough it) and accordingly the connection to the upright framing, 
lile allowing easy movement, must be very firm. As the drilling of 
ge holes is apt to cause vibration, it should be avoided at the 
^eme radius unless the jib is supported at the outer end as pr&- 
itly described. With some radial machines, large base-plates are 
►vided for attaching the article to be drilled, but for operating on 
ivy castings the weight of the article itself resting on the ground 
»rds sufficient stability against the action of the drill. The cost of 
tal drills varies according to the size and capacity of the machine, 
he precise arrangements of the parts, and to the extra movements 
ax:cessory apparatus which may be needed, and, of course, also 
ording to the degree of finish which different service demands or 
^rent makers provide. A machine for taking in an article 4 ft. high, 
in which the drill commands a space of 4 ft. radius for drilling 
^ up to 4 in. diameter, costs from ^^loo to ;;^ 140, while a machine 
^ 6 ft. radius and for holes up to 6 in. diameter costs ;^2po to 
50, such machines, for instance, being those suited for an average 
lineering works or locomotive factory. Radial machines fixed to 
wall and commanding therefore only a semicircular area, cost 
)ut one-third less than the above. Much larger machines are. 
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however, constructed for use in marine-engine factories or wherever 
the articles to be drilled are of great size. The radial arms or jibs 
extend 12 ft, and when the drill is working at the end of the jib, 
the latter is supported by a standard temporarily fitted upon the bed- 
plate, and having within it a vertical groove within which the end 
of the jib can slide up and down. Machines of this sort cost from 

;^400 to ;£500. 

Among the special drilling-machines contrived for particular pur- 
poses or trades those may be mentioned which drill holes in other 
than a vertical direction. The radial machine just described is 
sometimes made so that the drill-holder can be adjusted at any 
diagonal angle. Horizontal fixed machines also are made for drilling 
the flanges of pipes, cylinders, columns, and screw-piles which cannot 
conveniently be brought within the operation of a vertical drill. 

Drilling has often to be performed in situations inaccessible to any 
of the machines just described, and in such cases it is usual to fix a 
** drill-post" or light frame on or near the article to be drilled, and 
by means of a ratchet or swing brace attached to the post to work by 
hand, such process, however, being tedious and expensive. The 
necessity for manual work of this kind has for the great majority of 
cases been rendered unnecessary, for by an ingenious invention the 
power from the main shaft of the workshop can be transmitted at 
any angle and to a varying distance to a drill-post where the driU 
(adjusted and controlled by the workman as with the ordinary hand- 
drill) operates with all the advantages of mechanical as compared 
with manual power. But the best application is that in which the 
drill-post is equipped somewhat like the arm of a radial drill with a 
traversing-screw and feed-gear, so that, when the post is clamped to 
the work, all the advantages of a drilling-machine are obtained. 
Instead of a belt, a hempen or cotton rope is used to transmit power 
to the machine, and the pulleys over which the rope runs being made 
to revolve on a swivelled frame, the nmning rope can be taken in any 
direction. The tightness of the rope necessary to transmit the power 
is obtained, not as with a belt by making and maintaining the rope: 
of an exact length, but by suspending to it a weight It will be seeiv 
therefore, that according as the drill-post, with the power-receiving 
pulley round which the rope runs, is more or less distant from the 
power-giving pulley, the weight rises or falls, always putting a suflfeienC 
strain upon the rope. During the drilling of large holes the weight can 
be increased to prevent the rope slipping upon the pulley. A compl^t^ 
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s, including the drill-post with the necessary gear, costs from 
;;^5o, the novelty consisting in the swivelled pulley-frame 
ended weight. 

lachine just described is of course only applicable in cases 
) obstacle interposes between the power-giving shaft and the 
, although, if the occasion were of sufficient importance to 
he construction of the necessary pulley-apparatus, the ropes 
move in one direct line, but might be conducted round 
But it is obvious that there are many parts and comers of 
or machinery in course of construction where holes are 
quite inaccessible to such an apparatus, and hand-drilling 
e only resource. But by the use of '• flexible shafts " power 
iransmitted round comers in a manner which appears re- 
I. It has been discovered that by a peculiar arrangement 
wires, held together in a tube or sheath of leather, a revolving 
:an be transmitted a considerable distance with very little 
even although the shaft or axis be tumed or twisted in 
lirections. Thus, such a flexible shaft can be taken in at the 
J of a boiler to a drill working at a remote comer, or to places 
ently inaccessible. The shaft is enveloped in leather and 
iwhat the appearance of a flexible gas-pipe. The complete 
s, including 8 ft. of shaft, cost from J[^\o to ;;^3o. 
ble drills (several drills on one machine operating at the same 
: employed where a large number of holes are required in 
)rder or sequence, such a multiplication of drills allowing 
a saving of expense but — unless a large number of machines 
cloyed— ^a great saving in time also. Such cases occur, for 
in wrought- iron girders, if drilled rivet-holes instead of 
holes be required. Boiler-plates in like manner aflbrd 
ities for multiple drills ; also the tube-plates of tubular 
r surface-condensers. As in work of these kinds there are 
sual distances apart of the holes (from 3 in. to 6 in. apart, 
ig those most usual and useful) there is repetition enough to 
le construction of special tools profitable. Multiple drills 
in designed in various ways, partly to meet varying neces- 
l partly because of differences in method. For girder-work 
ral arrangement resembles that of a planing-machine, the 
which the article to be drilled is placed, moving between a 
e framework carrying the drills. The drilling-spindles are 
ranged in line across the machine and are operated from 
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one shaft either by a screw and worm-wheels or by bevel gear. Th^ 

precise methods of working differ considerably, and some machine 

offer more facilities than others for quickly adjusting or disengagii^ 

Pitch of hole the drills. In all machines the pitch or distance apart of the hol^ 

varied. ... , . . 

can be varied within certain limits, the distance depending on t^ 
width of the tool-holder, the maximum distance being only limited \} 

Drilling of ^rder- the width between the standards. If, as in a girder-plate, six rows ^ 
^ * *** holes have to be drilled to a pitch of 4 inches, six drills work side \yy 

side, and the moving table moves forward 4 inches from time to 
time. If a single row of holes only is required, as in a bar, then it \& 
endeavoured to utilize as many drills as possible by placing numerous 
Several plates ^^^ side by sidc. Time is saved by placing numerous plates upon 

drilled together. ^^^ another and drilling through all the thicknesses at one operation. 

In such a case one plate may with advantage be drilled first and 
placed at the top and used as a template or guide for the driU, no 
spacing or marking of the lower plates being then necessary. The 
drilling through numerous thicknesses not only increases the effective 
service of the machine but ensures accuracy of work where two or 
more plates have — as often happens in girder-work — to be riveted 
together, for, when each plate is drilled or punched separately, it is 
impossible, even with the greatest care, that the holes should abso- 
lutely coincide. Multiple drilling-machines may be driven by belting 

Prices of multiple ^ ^^ Ordinary way, and such machines cost from ;£ioo to ;^400 

dnUs. t3s!k\y and weigh from 2 to 12 tons, but it is often convenient to 

make the machine independent of the general running shaft and 

to attach a small steam-engine to the machine ; an additional cost 

being then incurred of about ;^ 50 exclusive of boiler. 

Portable multiple Portable multiple drills have been devised for driUing the main 

booms or members of girders when erected in place, the various 
thicknesses of iron that have to be united not till then having been 

For drilling girders placed together, SO that the drills can pierce through all in the 
in place. manner considered desirable for ensuring the desired coincidence of 

the holes. Drills of this sort to be serviceable must be strong, and 
they cost about ^£^300, but have not been very widely adopted. 

The usefulness of a drilling-machine depends greatly upon the 

suitability of the drills which do the work. An useful accessory to 

drilling-machines of all kinds is afforded by the Tivist'drilly which 

may be considered as one of the most valuable minor inventions which 

X63 have been introduced in machine-tools. It is superior to the ordinary ^ 

Twist^riiis. drill in that, instead of being smaller above its point, it is parallel its 
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, and therefore it forms a correct guide for itself to bore 
►le; it cuts out the substance as a shaving, which escapes 

spiral groove; and it maintains its diameter to the 
wist-drills, however, demand special skill in their manu- 

cannot, like ordinary drills, always be made by the 

essential that the drills shall be ground quite truly, and 
iing-machines are sometimes used for this purpose, a 
leing to cut the spiral grooves with a milling-machine, 
very important that the drills shall run truly, and to 

the shanks of the drills are turned taper round to fit 

a conical socket-hole. By this arrangement the point 
revolves truly in the same axis as the spindle ; the drill 
kly put in and taken out of the machine ; and drilling 
1 more quickly performed than with ordinary drills. But 
ist-drills ensure quick and accurate drilling in the manu- 
ich exact work as engines and machinery, some users find 
11, aided by a water jet, effective for such drilling as is 
jirders or boiler-plates. These drills are of a form which 
lavings of metal to escape, and by means of a small tube, 
x in fine spray is ejected on to and around the point of 
'he water should have a pressure of not less than 50 lbs. 
nch, and if this be not obtainable from an existing water- 
If a small pump (worked by the shafting of the driliing- 
ilf) should be provided for the purpose, 
e almost entirely used for the best class of drilling, and the 
no longer allowed to regulate the size of his drill and test 
I merely by the callipers and measuring-rule. Standard 

of great exactitude are obtainable and are specially 
ere repetition or interchangeable parts are manufactured, 
holes may be drilled with great exactitude by the machines 
been described, other processes are necessary for a bore of 
Ler, and also where large holes have not to penetrate right 
substance operated on. Much boring is effected on the 

surface-lathe, and with a cutting-tool worked from an 
de-rest the operation may be classed as internal turnmg, 

is stationary while the article to be bored revolves, 
id of boring is that in which the article is fixed on the 
boring-mill, and a mandril or boring-bar, held only at one 
chuck, enters as far as needful, the mandril with a cutting- 
t travelling forward or the tool moving along the mandril 
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Boring-mills. 



Usual sizes. 



by a self-acting arrangement Such a method is useful for boring 
large or heavy castings which cannot conveniently be attached to a 
revolving chuck. Where however the hole passes right through the 
casting, it is better to use a boring-bar or mandril, supported at both 
ends ; and so convenient and (for long bores) even necessary is this 
method that a hole right through the casting is sometimes made 
temporarily (and afterwards plugged up), even where the bored hole 
is limited only to a portion of the length. Resembling lathes in 
many respects, machines devoted to this special purpose are known 
as Boring-machines or Boring-miilSy and are used for boring out steam 
cylinders, pump-barrels, and other similar articles, the interiors of 
which, already approximately correct from the foundry-mould, have 
to be bored truly cylindrical, an operation more conveniently effected 
in a special machine than in an ordinary lathe, although the latter 
can be generally used if desired. Boring-machines range from lo ft. 
to 20 ft. long, and have a bed and headrstock somewhat like those 
of a lathe. The cylinder to be bored is adjusted on the bed-plate, to 
which it is firmly fixed, and the boring-bar or rod of the machine— in 
effect a large mandril — passes right through it. Upon the rod is a disc- 
shaped tool-holder with one or more projecting cutters, and as the bar 
Mode of working, rcvolves and the cutters operate, the disc is made to advance by a 

screw within the bar, till the cutters have bored out the entire length 
of the cylinder. The desired smoothness of surface is given either 
by a succession of operations or by placing two or more tools 
on the travelling disc, so that following close behind each other, 
two, or perhaps three, cuts are given at the same time. The boring 
of large cylinders sometimes occupies many days, and it is not 
unusual for the machine to be kept at work without any stoppage 
till the work is completed. In a boring-machine of the kind just 
described there is a longitudinal or " end-on " pressure of the bar 
against the head-stock, and sometimes during a heavy cut, the friction 
at the bearing place which receives the pressure of the bar is excessive, 
and is with difficulty kept cool and lubricated. Boring-machmes 
such as are used in an engineer's factory, range in price from ;^i5o 
to ;;^ 300. Vertical machines of great power are employed to bore 
out large marine cylinders, and such machines cost more than 
horizontal machines. 
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pianing.machinei. The introduction of the Planing-machine was the first in a series of 

inventions which have since fiimished to the manufacturing engineer 
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entirely new kinds of tools. Till that period, surfacing which could 
not be performed in the lathe had to be laboriously effected with the 
chisel, file, and Scraper ; the facing of slide-valves and similar work 
by these means occupying much of the time of the best mechanics, 
and was even considered a leading test of their skill. In almost all 
planing-machines the tool is fixed, and the article to be planed travels, 
the motion being given to the table by a rack and pinion or by a 
screw, and the self-acting reversing movement by shifting the driving- 
belt from a forward-moving pulley to a backward-moving pulley. 
One of the most valuable improvements was the quickening of the 
return motion of the table when running back from the cut, as it is 
obviously unnecessary to move as slowly as when the tool is cutting; 
and the effective power of the planing-machine has been also increased 
by placing self-acting tool-boxes on each of the uprights of the 
framing, so that side-work can be performed at the same time as that 
on the table ; this operation being possible, of course, only with certain 
kinds of work. 

The capacity of a planing-machine is stated by the dimensions, 
which are those of the width between the uprights, the height below 
the saddle, and the length of the tables ; these dimensions, of course, 
determining the size of the article that can be brought within the 
operation of the machine. Thus a machine will be designated as 
3 ft. by 3 ft by 10 ft. long. The length of the article is not, however, 
bounded by the length of the table, as it can be made to overhang 
it, and if the length require it, be supported on rollers or trestles. 
To allow this, ample fioor-space should be provided at each end of 
planing-machines, and if the workshop be otherwise too small, doors 
are generally provided so that long pieces can project beyond the 
workshop, thus giving full scope to the travelling table and its contents. 

The great proportion of the planing-machines used in engineering 
factories range in size from 5 ft. long by 2 ft. wide by 2 ft. high, costing 
fi-om ;^9o to ;£^i3o, to those which are 14 ft. long by 5 ft. wide 
'by 5 ft high, costing from ;;^5oo to ;^6oo. Between these limits 
machines of all sizes can be obtained, although each maker has 
patterns of precise sizes which he prefers to supply. Sizes both 
smaller and larger than the above are occasionally made, but small 
planing-machines have been generally superseded by the more 
modem shaping-machines. Hand planing-machines are occasionally 
made for small workshops. It is most important that planing- 
machines be strongly and accurately made and solidly fixed, for any 

Y 
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engineers, such machines costing sometimes as much as ;^2,ooo; Pric««. 

but for ordinary engineer's work the cost of slotting-machines 
ranges from ;^5o to ;;^5oo. 

The Shaping-machine is an outcome of the slotting-machine and Shaping- 
planing-machine, and may be considered, if not a final triumph of 
ingenuity, yet as filling the want long left unsatisfied by the other 
machine-tools. Although used largely for simple slotting-work, such How employed, 
as small key-wajrs, the chief utility and labour-saving of the shaping- 
machine are shown by its operating in positions inaccessible to the 
lathe and ordinary planing-machine. Long after slide and face 
lathes had been brought to a high state of efliciency, much im- 
portant work had to be left to expensive hand-labour ; but there are 
now few parts of a steam-engine which cannot be operated on by 
machinery. Such awkward shapes as a cross-head, a curved link, or wnicut awkwar 
the open-jawed end of a rod can be pared and shaped over the entire * *^**' 

surface by the machine-tool. Where a curved article has to be cut, 
the article can — if the radius be within the compass of the machine — 
be fixed on a central table, which is made to revolve automatically, so 
as to press forward the article the thickness of one cut at each 
stroke, against the tool held in a moving arm. In this way incom- Or incomplete 
plete circles to which the lathe cannot be applied are cut, and crcea. 

sometimes the machines are made with two tables and two moving 
arms. Circular work has been facilitated, both on slotting and 
shaping machines, by adding a dividing apparatus to the table, so 
that the teeth of wheels can be accurately cut from the solid, as is 
done in a wheel-cutting lathe. Shaping-machines are generally shaping of wheel 
made with a horizontal movement, the name of slotting-machine *** ' 

being retained for those with vertical movement Although, for 
special purposes, large shaping-machines are made, they are gene- 
rally classed among the smaller tools of an engineering factory, and 
a range of price from ;^5o to ;^20o, will embrace nine-tenths of Usual price*. 
all that are made. For heavy cuts, however, the slotting-machine is 
preferable to the shaping-machine, as in the latter the cutting tool 
presses the work away from the bed. Information as to the nature 
of the trade, and the kind and size of the pieces to be operated on, 
is necessary to a proper choice of planing, slotting, or shaping 
machines. These three kinds of machines resemble each other in. Lar^e machines. 
that the length of traverse can be varied, and that the return stroke 
is quicker than the forward or cutting stroke. 
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Milling-machines^ in which metals are operated upon by serrated 
rotary cutters, work more effectually and cheaply in certain cases 
than shaping or slotting machines. Milling-machines are used for 
cutting spiral or straight grooves or notches, and when these are of 
moderate size, a revolving tool will, as it advances, cut away the 
entire width. The kind of work to which these machines are applied 
may be exemplified by the cutting of slots in hinges or the teeth 
of wheels or the key-ways in shafts; and in the manufacture of 
small-arms, clocks, and watches, milling-machines are indispensable. 
But although most usual for small operations of this kind, special 
milling-tools have been made for cutting out the slots of locomo- 
tive crank-shafts, and it is applied with success as a substitute for 
the planing-machine in cutting level surfaces of moderate area ; but 
the use of milling-machines for cutting large surfaces is as yet (1880) 
of doubtful advantage. Milling-machines take the place of small 
shaping-machines for certain operations, as it is found they do the 
work more quickly. In this case, the spindle carr)dng the serrated 
cutter is linked to a parallel spindle having a blunt or feeler tool 
working against a pattern of the article to be made, and after the 
manner of a copying-tool, the cutter follows automatically the form of 
the pattern, and bites away the metal quicker than by the repeated 
cuts of the tool of an ordinary shaping-machine. Revolving discs 
with loose adjustable cutters can be used in the milling-machine for 
certain operations where there is much to be done, with greater 
advantage than the serrated cutter, and with less cost of mamtenance. 
Milling-machines cost from ;^ioo to ;^2oo, according to size and 
to the number or variety of accessories. 

One very great advantage afforded by milling-machines is the simi- 
larity of the work produced, as the width of cut does not depend on 
the action of the workman. The making, hardening, and tempering 
of the serrated cutters together form one of the principal expenses 
in the working of these machines ; but the cutters can be made by 
the ordinary skilled woriunen of an engineering factory, and many 
of them by means of the milling-machine itself. 
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Emery-wheel grinding-tools are used with great advantage instead 
of cutting tools in many operations where a smooth, but not an 
How employed, absolutely true, surface is desired. Thus emery-wheels are used 

for fetling or trimming small castings, dressing forgings, cleaning 
wheel teeth, and for sharpening saws. For grinding and sharpening 
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various kinds of knives and cutting-tools, the emery-wheel may in 
most cases be substituted with advantage for the grindstone. The 
emery-wheel will also finish the surface of chilled castings, or case- 
hardened iron- work or tempered steel which are too hard for the file. 
The machines in form somewhat resemble a lathe, having like it 
an iron bed or framing (but much shorter than a lathe .bed), with 
a horizontal shaft, upon which is fixed the emery-wheel or disc ; but 
there are numerous varieties in the form of machine \ many are 
made for special purposes, and some are automatic in their action. 
The emery discs or wheels are made of a peculiar composition, 
so that they wear slowly and equally, and are of various diameters, 
from i in. to 36 in., and of thickness to suit the nature of the work 
or shape to be produced. The discs run at a high velocity (from sue and veiodt 
5yOoo to 7,000 periphery feet per minute being usual speeds), and cut 
away the metal presented to them very quickly. For most purposes 
the discs work dry, but for tool-grinding and similar operations 
they revolve in a trough of water. The emery-wheel is useful in 
many cases for giving a smooth surface to articles — such as thin 
pune3rs — too light to endure the pressure of a cutting-tool in a lathe ; 
and as preparatory to or as a substitute for the finish of a file, it 
saves much expense in hand-labour. The simple machines cost from 
£>Z ^o ;£^3o each ; but the more elaborate machines of larger size, 
with slide-rests and other adjuncts, range in price from ;;^3o to ;^7o 
each. The emery-discs weigh fi-ora J lb. up to 600 lbs. each, and 
cost from about is. per lb. for large sizes, up to about 2s. per lb. for 
very small sizes. Although in the majority of • cases very great 
mechanical accuracy is not attempted, emery-machines are occasionally 
used for very exact work, such as the slide-bars of horizontal engines, 
and for work of this sort the machine with its appurtenances will weigh 
from 5 to 10 tons, and be necessarily much more costly than those 
described above. 
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Screwing and tapping machines are necessary tools in an engineer- Screwing- 
ing factory, for although the manufacture of bolts and nuts is a special °*"*^ *°*"' 
branch of trade, and engineers often purchase them ready-made, 
there are many cases when the screwing must be done in the factory. 
In England, the Whitworth standard thread is universally adopted, standard threa 
but in America the thread, while mainly following the English pattern 
in regard to the proportion of pitch or coarseness to the diameter differs 
enough in shape to prevent interchangeability with English screws. 
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There have been numerous improvements In the methods of cutting 
screw-threads, so that one workman can in a given time produce 
more and better screws. Formerly the thread could be formed only 
by a succession of cuts ; now it is formed at one cut 

Machines are usually made both to screw bolts and tap nuts, bu^ 
where large quantities are made, as in a nut and bolt factory, separate 
machines are employed. Although in the same machine both larg^ 
and small sizes can be screwed, and such a machine may be coix- 
venient for a small factory, it is better generally to narrow the range 
of sizes and to have more than one machine. Thus one machine^ 
costing with all accessories jQ6o to ^£"70, may be used for alZ 
diameters between ^ in. and i in., while a stronger machine, costing 
about ;^ioo, might include all diameters between f in. and 2 in. 
Diameters larger than 2 in. have generally to be cut in a lathe, but 
by improved machines, screws up to 6 in. diameter, with either vee 
or square threads, are cut at once very exactly. These machines 
are, however, expensive, and cost about ;;^ 100 per inch of diameter, 
and such an expense is only justified where numerous screws of 
large size have to be made, the saving over lathe-work in stich 
cases soon repaying the greater outlay. 
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Punching-machines for making holes in cold wrought-iron are 
among the most useful and necessary machine-tools, and some trades 
may be said to be entirely dependent on them. For punching the 
softer metals, such as copper and zinc or thin sheet-iron, hand-presses 
are sufficient, and are used in large numbers. In these the descend- 
ing punch is operated by a screw, whigh is turned by a handle loaded 
at its ends, or by a wheel with a heavy periphery to act as a fly-wheel, 
which by its latent or stored energy will force the punch through the 
metal In the larger machines used by engineers, the punch is 
generally operated by a lever and cam, or by an eccentric (a steady 
motion being ensured by a fly-wheel), these being convenient methods 
for the short stroke required. 

The capacity of a punching-machine is expressed by the diameter 
of hole and the thickness of the plate which can be punched by it; 
and these two circumstances have to be considered together, for it is 
difficult to punch small holes through thick plates, the diameter of hole 
practicable in machines of the ordinary kind being approximately the 
thickness of the iron. But while the force necessary to the operation 
may be thus determined, the value of the machine depends also on 
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the depth of gapy or that distance outward from the framing which 
the punch projects. But while with a deep gap, holes may be 
punched a considerable distance from the edge of a plate, the 
strains upon the framing of the machine, always severe during 
the operation of punching, are intensified according to the leverage 
of the overhanging arm ; and therefore the necessary strength, 
freight and cost of the machine increase in a growing ratio as the 
gap is widened 

Punching-machines are generally provided with a shearing apparatus, 
because the design of the machine and the order of working facilitate 
he double operation, and because also the trades which require the 
3ne process almost invariably require the other also. Small punching- 
oaachines limited to holes i-in. diameter through ^-in. iron plates, 
3r holes J-in. in diameter through f -ia plates, and with a shearing 
ipparatus for ^in. plates, weigh about 20 cwt., and cost from 
CzS to £$0] while a powerful machine, such as is used in a 
)ridge-building factory, capable of punching i-in. holes through 
i-in. plate, at a distance of 20 in. from the edge, and of shearing 
i-in. plates, would cost from ;£^20o to ;^ 2 50, and weigh about 8 tons. 
Larger machines for punching and shearing i\ in. iron, 30 in. from 
he edge, cost ;^4oo. It is customary in the best punching and 
•hearing machines to provide also a special or third apparatus for 
:ropping L bars, this adding about 15 per cent to the cost of the 
nachine. Special machines for shearing and punching L irons only, 
xe made for ship-builders. Steam-engines are often attached to and 
Drm part of large punching-machines, this being in many cases more 
onvenient than the alternative plan of transmitting the power by 
uUeys or gearing. 

Various improvements have been made in punching-machines. 
lie shape and dimensions of parts are better adapted than formerly 
»r withstanding the strains and shocks of working, and allow there- 
»Te the most economical application of material to the framing of 
le machine. The methods of transmitting the power to the punch 
r shears have been improved ; and controlling apparatus of a simple 
ind has been introduced by which the workman, while adjusting 
te plate or bar to be punched, can instantaneously render effective 
r inoperative the power of the descending punch ; and for particular 
ades this controlling mechanism is applied to the shearing-blade also, 
^me punching-machines are provided with self-feeding apparatus, by 
hich the holes are made at regular intervals automatically. 
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The operation of punching requires considerable care, but good 
Machines roust be workmanship depends also on the condition of the machine. It is 

important that the machine be powerful enough to overcome without 
difficulty the resistance of the iron, secondly, that the die be accurately 
and firmly fixed so as to receive the punch squarely and without any 
yielding, and thirdly that the sliding parts should fit closely, for 
otherwise the hole which is being punched will be distorted and the 
iron damaged. Moreover, unless there be very great accuracy in the 
punSi^d"di? fitting of the punch and die, the latter must be made larger in 

proportion to the punch than is compatible with good work, and 

the punch will be apt to diverge laterally from the vertical line 

Iron dainaflred by and damage the iron. The tighter the fit of the punch into the die 

the better will be the work done, but the greater will be the strain 

upon the material, so that not only good tools but iron or sted of 

good quality is needed to ensure good work. It is mainly owing to 

the want of knowledge or care in these respects, and the consequent 

Punching bad results, that some engineers forbid punched holes altogether, and 

drilling. require drilled holes. The reasons adduced in favour of drilling are that 

See %T^\^ page IS2, greater accuracy is obtained, and that the iron is not damaged asbj 

punching. But unless the drill passes through a template, or at one 
time through all the thicknesses of iron which are to be riveted 
together, the coincidence of the holes in the various pieces depends 
Accuracy. on the accuracy with which they have been marked and the skill of 
the driller ; there being in these respects as much risk of inaccuracy 
with the drill as with the punch. 

To ensure accuracy in the position of the holes, it has become 
MarJcing of holes, usual to mark them with a -centre-punch, instead of in the more usual 

manner with colour only, and the punch of the machine is armed 
Nipple-punching, with a projecting point or nipple which fits into the centre spot or 

mark. But marking is altogether avoided sometimes by the use of 
Automatic the automatic feeding apparatus, which so regulates the movement 
of the pieces to be operated on that the holes are made at regular 
and prescribed intervals. This method is adopted, for instance, in 
machines of a peculiar kind, more often used in America than in 
England, in which numerous punches work simultaneously; Ac 
machine somewhat resembling in appearance a planing-machine or 
multiple drill, the punches being arranged on a cross bridge over a 
travelling table. 

Good iron is not damaged by the punch if the machine be suffi- 
ciently powerful, and if the punch and die be kept in good order as 
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just described ; and a punched hole so produced has, in the opinion 
of many engineers, some advantages over a drilled hole. Some 
advantage is claimed for a punch with a spiral face, in which the 
pressure is exerted at first only on one side of the tool, and is 
gradually felt over the whole surface as the tool descends, but this 
method is less advantageous for thick iron. 

Steel is much more liable to be damaged by punching than iron, 
though the risk is greatly reduced in the case of mild steel and by 
the use of a good punching-machine. The annealing of steel after 
it has been punched goes far to restore it to its original condition 
Hard, brittle iron is liable to be damaged by punching, especially 
with a defective machine, while drilling often allows the use of such 
iron to pass undetected There is, however, much to be said on both 
sides of this question ; but as drilling even with multiple drills is a 
slower process than punching, the rate of production, if drilling be 
required, is much diminished. There is the great saving in punching 
that one superior workman aided by unskilled assistants can do as 
much work as numerous drilling-machines, each of which requires a 
skilled workman to manage it. 

Hydraulic-power is applied to punching and shearing-machines, 
the concentration of force rendering possible the direct action of 
a ram upon the punch without the necessity for cams, eccentric, fly- 
wheel, or rotary motioa There is the disadvantage in a machine 
moved in the ordinary way by wheels, that if through inadvertence work 
be presented to the punch or shear-blade which is beyond its power, 
some part must break because the impetus of the fly-wheel cannot 
at once be arrested ; this accident often occurring, for instance, in the 
heavy shearing-machines used by shipbuilders and ironmaker& But 
this risk of breakage is absent in a hydraulic machine which simply 
stops if the work is beyond its power. Hydraulic tools find their best 
place in a workshop where hydraulic power is established for general 
purposes, because the pumps and accumulator can be provided on a 
large scale ; but as the pumps may be easily worked by the ordinary 
shafting, which would give power to the pulleys of an ordinary 
machine, and as a small accumulator is not expensive, one or two 
hydraulic machines can be established without inordinate expense. 
For portable punching - machines, hydraulic power compares still 
more favourably, and indeed renders possible operations which are 
quite unattainable by other means. The small screw-punch, or 
** bear," was formerly the only tool available for this purpose, the 
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power being laboriously applied by a long handle or lever; but 
even the ingenious duplex adaptation of compound levers for this 
purpose, by which the long handles are rendered unnecessary, is 
not so efficient as the hydraulic machine. Portable punches as 
above described are made either on tripod stands, for work that can 
be brought to them, or without stands, so that they can be carried to 
girders or other structures and applied in place. 

The simple screw punching-bears cost from ;^3 to ;^5 each, and 
weigh from 25 to 90 lbs., and the duplex machines, which are mudi 
more easily worked, cost from £fi to ;^i4, or, if fixed on a stand fw 
punching larger holes, ^30. Portable machines of this kind are most 
effectual for small holes, and they are applied with difficulty for 
Hydraulic bear, j^^avier work than i-in. holes through i-in. iroa But for holes in 
^^^Vt^^t\SlV^^^^ narrow bars such as rails, where the die can be held at both sides, i in. 

through }-in. iron or i-in. steel can be punched by portable screw- 
machines. Hydraulic punching-bears cost from ;^io to ^^30, and 
weigh from 70 to 400 lbs. The weight and cost of all portable punch- 
ing-machines increase in a rapid ratio if a wide gap is required as 
previously described. 

Small holes may be punched through thick iron by sp>ecial machines 
contrived so as to apply the theory of the " flow of solids." It is in 
this way that thick nuts with small holes are punched cold, as a 
persistent pressure of the punch in a peculiar way forces the pellet 
before it 

The particulars which determine the form, size, and cost of a 
punching-machine, are the nature of the trade, the maximum dia- 
meter of hole to be punched, the thickness of the iron, and the 
depth of the gap. 
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Plate-bending machines^ for bending the plates of boilers or ships, 
are made with three rollers, and the plate being passed below the 
top roller the desired curve is given by lowering it between the 
two under rollers, so that the centre of the plate being pressed 
downwards in passing through, the ends curve up. The machine 
should be so contrived that the plate after being bent can be re- 
moved endways, this being necessary when a plate has been bent to 
a complete circle. Plates have to be so bent for the flue tubes of 
boilers, and sometimes also for the shell of the boiler itself, in cases 
where it is sought, by using one large plate, to avoid a seam at the 
bottom of the boiler. It has therefore become usual to make 
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for large plates. 



nding-machines with the upper part of one standard loose, so that 

can swing back and allow the plate to be drawn endways from the 

ilers. While, however, this plan is effective for plates of moderate vertical machines 

;e, and not exceeding 8 cwt, larger plates, which are used in 

rtain trades, are too unwieldy to be so moved, and to meet these 

seSy machines with vertical rollers are made, in which plates up to 

► cwL can be treated. 

Ordinary plate-bending machines range in length from 6 ft. to 10 ft, 

«t from ;^ 1 50 to ^^250, and weigh from 5 to 10 tons, the weight 

id cost of the machine being determined as much by the thick- 

!ss of the plates to be bent as by their size. The rollers are 

»metimes prolonged beyond the bearings for bending L and T 

on, and special machines are also made for bending C and X 

on, by passing them while red-hot through three rollers, arranged 

n the same principle as the plate-bending machines. 
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Rweting-niachtnes are made either for steam or hydraulic power, 
ind, in both, the pressure is applied directly without the inter- 
position of wheels or gearing. In a steam machine, a horizontal 
^linder of large diameter is employed, so as to concentrate a 
sufficient power on the piston-rod forming the rivet-closer. Riveting- 
cnachines have to stand a considerable height from the ground to 
lUow structures of varying shape and size to be presented to the 
iveting tool The weight and strength of the framing, and therefore 
he cost, depend more upon the depth of gap than upon the diameter 
>f the cylinder. The prices of steam riveting-machines as used by 
H)iler-makers and bridge-builders range from jE^^^o for a machine 
^th 3-fL gap, ;£'30o for 4-ft. gap, to ;^45o for 6-ft. gap ; the weight 
^ging from 8 to 15 tons. The above prices are exclusive of the 
>verhead crane. 

The superiority of machine over hand riveting lies in the different 
•ffects which result from the different kind of blows. A small weight 
ailing with a considerable velocity a great number of times may pro- 
'iice the same aggregate result as a heavy weight falling once with a 
^ velocity, but the effect worked by the former is chiefly in the 
•articles nearest to the tool (the hammer, the rivet-point, and the 
Urface of the plate), while with the latter the effect is transmitted 
:) the more distant or interior particles. A rivet should be heated 
iroughout its entire length, and when inserted should be as hot — 
ad for hand-riveting, or in the case of long rivets, hotter — at the 
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head than at the point The blows of the hammer are not felt so 
severely at the hilt as at the point, and as at both it is necessary to 
swell out or " upset " the rivet to fill the hole entirely, extra heat and 
ductility at the hilt allow the blows of the hammer to have due effect 
The effect of hand-hammering on a rivet depends on the care and 
skill of the workmea If they strike the rivet flat several times, they 
will " upset " the iron and fill the rivet-hole, but they do not always 
do this effectually, but begin to form the head prematurely by 
striking the rivet at an angle, trusting to the cup, or snap^ool, to 
upset the iron in the hole, which it does not do effectually. A 
riveting-machine avoids this defect, and moreover has the advantage 
of pressing the plates, through which the rivet passes, together. 
Hammering, if continued too long after the rivet begins to get blad, 
causes the iron to crystallize, and rivet-heads so formed are brittle 
and often fall off Much depends, however, on the quality of the 
iron in the rivet, and where very ductile charcoal-iron is used, rivets 
of moderate size may be hammered quite cold. 

Hydraulic-power finds a useful application in riveting-machines, 
and in the opinion of many engineers offers such advantages over 
steam-power as to induce them to prescribe hydraulic riveting for 
all work over which they have control. The operation may be d^ 
scribed as a blow and squeeze combined, and to obtain the necessary 
velocity the power must be brought through the medium of an accu- 
mulator, a direct supply from the pumps to the machine not bring 
quick enough. A steam riveting-machine of average size has a piston of 
36 in. diameter which, with steam of 50-lbs. pressure per square inch, 
affords a total force on the rivet-closer of 2 2f tons, while with water 
of an initial pressure of 1,500 lbs. per square inch, a cylinder 6i 
in. diameter affords the same force. In a steam-machine, there are 
generally fluctuations in the pressure, and a diminution of 5 lbs. per 
inch will reduce the force by 2 J tons ; and often when the machine 
is quickly worked, the diminution is still greater, and there is a cor^ 
responding variety in the quality of work done. But in a hydianlic 
machine supplied with power from an accumulator there is an abso- 
lute uniformity in the force applied, although the power can be in- 
creased or reduced at will, by simply adding to, or reducing the dead 
load on the accumulator. Hydraulic machines are particularly useful 
for rivets of large diameter or where long rivets pass through numerous 
plates, as the great force which may be applied, closes and holds the 
plates together in a manner otherwise unattainable; In r^ard to 
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cost, the hydraulic riveter, if considered separately from the arrange- 
ments for supplying power, is generally cheaper than a steam-machine 
of equal power, although the cost of pumps and accumulator (if 
established for this one machine only), makes the total outlay greater 
if only one machine be worked ; but as one accumulator and one 
set of pumps will suffice for two or more machines (one of which 
may be a portable machine), no greater expense is needed in such a 
case than for a steam-machine. Where there is a complete system 
of hydraulic machinery, a special steam-engine for pumping is pro- 
vided ; but for one or few machines, the pumps can be worked by 
belting from the general shafting of the factory, and the expenditure 
for power so abstracted is less than that taken from a boiler for a 
steam-machine, as for the latter there is generally much waste of 
power. Where there is no line of sliafting conveniently available 
for working the hydraulic pumps, the waste heat from the rivet 
furnace usually suffices for the boiler of a small engine, although the 
same heat would be insufficient for a steam-machine. There is 
the great advantage in a hydraulic machine that pressure-water may 
be brought a considerable distance from the source of power without 
appreciable loss. The foundations of a hydraulic riveter generally 
cost less than those for a steam-machine. Hydraulic machines weigh 
from 5 to 10 tons, and cost from ;£^i5o to ^^500 exclusive of pumps 
and accumulator. The machines are generally made to exert a force 
of from 25 to 50 tons on the riveting die, and the gap of the machine 
can be made of any depth from 4 ft up to 12 ft 

The Portable hydratdic riveter^ according to TweddelFs system, 
exemplifies the peculiar advantages of water-transmitted power more 
than any other operation to which it has been applied. By means of 
a machine measuring about i ft by 2 ft., and weighing only from 
300 to 400 lbs., a pressure of 30 tons can be applied to the closing of 
a rivet in its place as part of a large structure — girder, bridge, ship, 
or boiler — which would be quite inaccessible to a fixed machine, and 
without such a method, only to be performed by hand-labour. This 
concentration of power in a small compass is rendered possible by the 
high pressure which can quickly and easily be obtained from hydraulic 
pumps through an accumulator, and to the simple and effective 
jointing or articulation of the small tubes through which the water is 
conveyed, and which allow the machine to be moved from place to 
place almost as readily as a portable gas-lamp supplied by an elastic 
tube. It is in the movability from the source of power, and in the 
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quick stroke which the accumulator affords, that the portable riveter 
differs from the hydraulic lifting-jack, for in both the force is ob- 
tained in a small portable machine by the use of high-pressure water 
on a piston or ram of small diameter. A hydraulic riveter as just 
described costs only about ;^ioo if used where hydraulic pumps and 
accumulator are already established, but an additional cost of from 
;^i7o to ;^2oo must be incurred if these have to be made. This is 
still exclusive of the engine-power for the hydraulic pumps, whidi 
can however be generally worked from an existing line of shafting, 
with an expenditiure for the force abstracted much less than that whidi 
would be required in wages for hand-riveting. The cost of overhead 
cranes or travellers has generally to be incurred, the kind and cost 
depending on the nature of the work to be operated on. Machmes 
of this kind have been found effective not only in boiler-making, 
in the bridge factory or ship-building yard, but for riveting in situ 
during the erection of large bridges. 

Compressed air is sometimes employed as the medium of power for 
portable riveting -machines, the apparatus, in regard to portability 
and shape, much resembling the hydraulic riveter. As however it 
is not convenient to use air of great pressure, the force is applied in a 
totally different manner than in a hydraulic machine. There are two 
systems, one, in which a rapid succession of blows, each of only 
moderate force, is given as in a rock-drill, with a result like that in 
hand-riveting, and the second where one blow only is given, but 
with a power multiplied by a lever. 
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Referring to the various operations described in the preceding 
pages, the Choice of machine-tools is greatiy assisted by a plan of the 
workshop showing the position the machines are to occupy and the 
space available for them ; an elevation and cross-section showing the 
driving shafts, their distance from the wall and roof (thus indicating 
the length of belts and clearance-space for pulleys) ; the thickness of 
the wall or roof-beams available for supporting overhead gear; and 
information as to the diameter and speed of the shafting which is to 
drive the machine. In England, machine-tools are generally fixed 
upon stone beds, but timber is sometimes employed. Stone is pre- 
ferable to timber, but as concrete will serve equally as well, it is 
easier and cheaper to export Portland cement to countries where 
indigenous stone is wanting, if suitable gravel, ballast, or other material 
for making the concrete be obtainable in the locality. 
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The importance of fixing a machine exactly level on a solid founda- 
ion cannot be overstated, for not only is the correctness of its work 
mperilled by an uneven or yielding bed, but the labour of fixing the 
irticle in the machine is increased, for it is always convenient to 
idjust the article by the spirit-level on the assumption that the 
jperating-tool will work exactly parallel or at the desired angles to 
:he horizontal line. 

Great care is necessary to ensure a solid bearing at all points, for 
f the supports are not in a true plane, the machine, especially if it 
:overs a large area, may, in settling down to the place provided for 
t, become distorted or strained. Indeed some engineers consider it 
lo difficult to adjust exactly four bearing places, that they prefer to 
nake only three of the supports rigid, which can be arranged without 
lifficulty, and to make the fourth jointed or otherwise adjustable to 
iDow of exact setting. 

A full knowledge of the purpose for which the machine-tool is in- 
ended greatly assists a proper choice, for there are many alternative 
irrangements of detail from which can then be selected the one 
uited for the case in view. Moreover, if a constant repetition of 
imilar work is intended, special self-acting or automatic arrangements 
an be provided to increase the service and to cheapen the cost of 
forking. On the other hand, special machines which may be useful 
a large factories are out of place when the work is of miscellaneous 
ind or is limited in amount Summarising the suggestions con- 
eyed in the preceding pages for particular tools, it may be stated 
;enerally in regard to all, that, to allow of a proper selection of 
he machine needed, the following information should be furnished 
►y the purchaser : — 

1. A description of the trade for which the tool is needed. 

2. The size and weight of the pieces or articles to be operated on. 
This may either be given by approximate dimensions and weights, or 
my be sufficiently indicated by a description of the commodities to 
e manufactured. Thus, in the case of locomotive, marine, or 
tationary engines, their size or horse-power will convey a good idea 
f the capacity of the machine-tools necessary. So if ship-building 
•e the trade, the size and kind of vessel built will tell approximately 
lie strength and size of the various tools. 

In purchasing machine-tools, it may be sufficient to furnish the 
^regoing particulars to the manufacturer, on whom will then rest 
lie responsibility of supplying what is suitable. If competitive ofifers 
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have to be considered, a specification and drawing from each maker 
will be required in order to allow a comparison of values. To facili- 
tate such comparison and to narrow the differences of various designs, 
certain main features may be prescribed by the purchaser. In the 
first place, the strength or quality of the materials may be described. 
Cast-iron may be specified by the breaking strain and deflection 
of a standard test-bar, but a proper selection of the iron depends on 
the kind of machine. Thus in the bed of a lathe or planing-machine, 
rigidity is of the first consequence to allow of heavy cuts at maximum 
speed, as any yielding or springiness would be fatal to the accuracy 
of the work done. A saving in weight by having tough metal would 
therefore be inexpedient, while on the other hand, toughness and 
elasticity are essential qualities in toothed wheels or in' the framing 
of a punching-machine. The tensile strength of the wrought-iron, the 
kind or brand of steel, and the alloy of brass, are also points of 
importance. Conditions of quality such as these may be safely left 
to manufacturers of repute, but certain points must be specified to 
allow a proper comparison of competitive prices. Certain leading 
dimensions of length, width and height may be stated, as well as the 
scope of the machine in regard to the size of the article to be treated. 
But such particulars are not conclusive unless the speed and capacity 
be also stated, as the framework, while large enough for the desired 
purpose, may not be so strong as another for cutting or piercing at a 
profitable speed the metals dealt with. The specification, whether 
of buyer or seller, should enumerate the accessories or duplicate parts 
that are to be supplied. It is usual for the machine-tool maker to 
include in the price the brackets, pulleys, and other driving apparatus 
for transmitting and regulating the power from the main shaft of the 
factory, but as such a condition may admit of different interpretationsi 
the various appurtenances should in each case be described. But 
to enable the manufacturer to calculate the size, shape and cost of 
these parts, the purchaser must first state the speed of the shafting 
and diameter of the pulleys from which it is proposed to give power 
to the machines, and also the nature of the supports — ^roof beams, 
walls or columns — to which the shafting brackets are to be fixed. So 
also the driving-belts, cutting-tools, tool-holders, spanners, holding- 
down bolts, and other minor parts should be enumerated. 

Machine-tools generally pack closely for shipment, the weight 
usually exceeding the measurement tonnage. Large or long pieces 
require special protection against damage, and all small parts have to 
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be packed in close cases. The cost of packing for shipment ranges 
generally from 3 to 5 per cent on the purchase prices. 



The proper Management of machine-tools is one of the most 
important conditions in the profitable carrying on of an engineering 
factory. In regard to the machines which have been enumerated in 
the preceding pages, it is obviously important to utilise them to the 
utmost by having the most perfect cutting-tools, and by keeping 
them fully employed; but too often, even when care and money 
have been expended without stint on the machines, the results are 
inadequate for want of attention to these conditions. Assuming that the 
machine has been well chosen in regard to the work to be performed, 
the amount of service depends mainly on the following points : — 

{a) The readiness with which the article can be attached to the 
machine and adjusted, more time being often expended in this than 
in the actual working of the tool Much invention has been directed 
to these operations, and the less variety there is in the size and shape 
of articles, and in the kind of service required, the more scope will 
there be for improvements and for the application of " special" tools. 

(b) The shafe of the cutting-tool and the manner in which it is 

held. Skilled workmen acquire great aptitude in the shaping of tools 
to the proper form, and in their ready application to the purpose in 

view, but they are greatly assisted by having steel of appropriate shape 

from which the tools can be fashioned, well-contrived grindstones or 

emery-wheel grinders, and tool-holders which allow quick adjustment. 

{c) The operation of a cutting-tool and its endurance obviously 
depend much on th^ quality of tJu steel and on its suitability to the 
metal it is to cut, though this consideration does not always receive 
the attention it deserves. The better the steel, the longer it will 
work before needing to be re-shaped or re-ground ; and by a careful 
choice of the kind of steel, the maximum speed of the cutting-tool 
can be obtained, there being wide limits within which economy 
in this respect may be promoted. 

i^d) The cutting-speed of machine-tools, and the depth and width of 
cut, should be carefully studied by those who have the management 
of workshops. In many cases, even where attention is paid to other 
points, these are left to the discretion or whim of the individual 
workman, while it should be obvious that on them the profit or loss 
vrhich will result from a given outlay" in machinery, wages, and 
current expenses almost entirely depends. The amount of work 

z 
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which machines of similar kind and capacity will produce, varies even 
in first-class factories as much as 50 per cent The necessity and the 
advantage, both to employer and workman, of payment by results are 
ever becoming more evident, but the scale of payment for piece-work 
can only be equitably arranged on some standard basis in these 
respects. The area of surface finished in a given time, or the number 
of holes punched or drilled, should be tabulated for each of the 
metals dealt with, and some standard set up. Even then the 
best results can only be obtained by a wise expenditure, in the lirst 
instance, on true and powerful machines that can be worked at a maxi- 
mum speed But with respect to the width, depth, and speed of cutting, 
not only the power of the machine has to be regarded, but also the 
strength of the article operated on to resist the pressure of the tool 

(<f) Even with the best machines and cutting-tools, the cost of 
working depends greatly on the organization of the workshop and the 
order of procedure. In many cases, one skilled workman, assisted 
perhaps by a boy or labourer, can manage two or more machines; 
and although such an arrangement is often opposed by the fallacious 
reasoning of trades-unions, it is obvious that the workman who can 
so utilise the machinery, enhances the value of his services. Where- 
ever possible, relays of tools should be in readiness to replace those 
which are worn or broken, and in many factories, the workmen who 
control the machines are not allowed either to shape or grind their 
own tools, as not only their own time but the valuable time of the 
machine is lost while they are absent from it In well-managed 
factories, store-rooms are provided for loose tools, which are kept in 
good order and issued to the workmen in a systematized manner. 

(/) A cleany well-ordered workshop has much to do with the good 
condition of machine-tools. A floor of wood blocks, or asphalte, w 
other substance which gives out little dust, is an advantage. The 
wearing parts of the machines should be preserved as much as 
possible from dirt and grit, and oil of good quality only used Under 
favourable conditions in these respects, the workmen will be found 
to take care and pride in keeping their machines in good order; and 
even some degree of smartness — such as the polishing of bright 
surfaces — may be encouraged, because such attention generallj 
brings with it care to the more essential parts of the machine. 



{See also The Establishment of Factories : The Transmission 
OF POWER : and Smithy Tools.] 



CHAPTER XXIV. 



SMITHY TOOLS AND STEAM-HAMMERS. 



A WELL-ARRANGED and well-kept smithy is generally evidence of good Wen-arranf«d 
management in an engineering factory ; but very often, even where " ^' 

skill and money have been expended on the other departments, the 
arrangements of the smithy are rude and defective. Smiths* 
hearths are generally arranged along the wall, and the anvils, steam- 
hammers, and other machines in the centre of the smithy. This plan 
economises space ; one line of blast-pipe will serve all the fires ; and 
cranes, if needed as adjuncts to the hearths, can be conveniently 
attached to the wall. The hearths may be placed either singly or Hearths placed 
in pairs, or sometimes even in groups of three or four ; these arrange- ■ °* ^ ®'" fif">"P« • 
ments and the distance between the hearths depending mainly on 
the dimensions of the forgings to be made. The smoke and fumes 
from the hearths may be conducted either by bend-pipes from the 
hoods to chimneys constructed in the wall, or vertically by light iron smoke-pipes and 
chimneys through the roof. Where hearths are arranged in pairs, they ^ ** 

are sometimes covered by one hood ; but this plan, though effective, 
requires a hood of large size, and is inconvenient to make and carry. 
It is sometimes found convenient to conduct the smoke from numerous 
hearths to one chimney, through a horizontal tube of large diameter, 
with which the hoods of all the hearths are connected. A smithy 
should be lofty and well ventilated ; the floor should be made of iron Ventilation, 
borings, wood-blocks, or other compact substance kept clean and 
watered, and there should be an abundant supply of water con- 
veniently placed ; the comfort and efficiency of the workmen being 
much promoted by such arrangements. 
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Smiths' hearths may be broadly classed as of brick and iron. 

Stick IteaTthi are preferred by some engineers : they are easily built, 
and in a foreign country, where good bricks are made, require the 
minimum of imported material. A cast-iron back-plate, tuyere, and 
water-cistern cost from;^4 to^8, according to the size of the hearth; 
and the rest of the structure maybe made of brick. To ensures 
proper upward draught, H hood is generally necessary to conduct the 
smoke and gas fumes to the chimney ; and the hood, if of brick, Is 
conveniently supported on an angle-iron frame, held back to the wall 
or cliimney by tie-rods. Brickwork is preferred sometimes because 
less heat radiates from it into the smithy than from iron, but the same 
advanti^e is obtained in an iron hearth by lining it with fire-lmcL 
In some cases the hood is made of brickwork for its supposed cool- 
while the base and fire-pan of the hearth are made of iron. Tbe 
^ork for such a hearth costs little less than a hearth entirely of 
iron. It is sometimes sought to avoid hoods altogether, and hearths 
so arranged are found to work well in some factories. But this plan 
is only possible by a special system of ventilation, a vertical draught 
sufficient to carry the smoke to outlets in the roof being ensured bj 
doors or other air inlets in the side walls. 

Iron /uariks are generally preferred to brick hearths in modem 
engineering factories, as they are self-contained, occupy less room, 
can be purchased ready-made, and are cleaner in use. TTiey we 
generally made of cast-iron, except where the risks of breakage in 
long or difficult land-carriage render wrought-iron safer. Cast-iron 
hearths, as suitable for ordinary engineering smithies, weigh from lo to 
22 cwt, and cost from ^lo to ^25. Hearths of particular shape 
and size are made for many of the special purposes in an engineoii^ 
factory. For large forgings, circular hearths standing clear of the 
wall, and with a converging blast from three tuyeres, are cAeo 
employed. Such a hearth, for instance, is used for heating railmy 
wheel<entres. Suitable hearths or furnaces are generally provided » 
accessory to a steam-hammer, and in such cases not only is the 
hearth made of special size and shape, but hearth, crane, and hammer 
are designed and arranged as one apparatus, so as to allow the best 
and cheapest sequence of operation. For small forgings, such a 
for carriage ironwork, small-arms making, and other special repetition 
work, small hearths of appropriate shape are contrived ; they ire 
often enclosed instead of open in the way usual for ordinary smitiiii^. 
Sometimes the hood is raised, and its lower part lined with fireJxMl 
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set in fire-clay. Fire-bricks of ordinary size and kind may be used ; 
such bricks cost about id. each, and are exported in considerable 
quantities, but they are occasionally made of special shape and size 
to fit the hearths. For out-of-door work, smiths' hearths are some- 
times made without a hood ; but it is then generally found necessary 
to provide a screen as a shelter from the wind. 

The fire-plate of a hearth is often made of special size and shape 
to suit particular work. For certain rough or heavy forgings — such 
for instance as anchors and chain-cables — a hearth-plate stronger than 
usual is necessary. 

Various improvements have been effected in smiths' hearths. 

In the mode of producing the blast. In the tuyere or nozzle 
by which the blast is admitted to the fire. 

The hand-bellows produces a blast slowly and laboriously, and 
for large forgings is inadequate. It has long been superseded by 
rotary fans or blowers wherever power is available for working them, 
and even where mechanical power is not obtainable, hand-machines 
are often preferred to bellows. 

The Fan in some respects resembles the centrifugal pump, for it is 
circular, is armed with radial blades, and revolves inside a case. 
To raise a blast sufficient for a smith's fire, a high speed is necessary ; 
from T,2oo to 1,500 revolutions per minute being ordinary rates. A 
fan sufficient for supplying 7 fires with blast costs about £,% \ while 
one for 15 fires costs about ;^ 16. To these prices must be added the 
cost of the shafting, pulleys, and belts between the motor and the fan, 
which are required to multiply the speed. 

The Blower^ which was invented long after the fan, is, in the opinion 
of most engineers who have tried it, a much better machine for pro- 
ducing a blast. It has a rotary motion, but it revolves at about one 
fifth of the speed ; it works in a close-fitting case, and forces the air 
steadily before it, instead of like a fan merely beating the air. A 
blower is more costly than a fan, but requires fewer shafts, pulleys, 
and belts, and less power is necessary to produce a given blast. 

The blast from a fan or blower can be conducted a considerable 
distance in pipes, which are generally laid about one foot below the 
ground or floor of the smithy. Sometimes wood or brick conduits, 
or earthenware pipes, are used; but iron pipes are generally preferred, 
as they are tighter against leakage, are less liable to fracture, and 
there is less surface friction. The pressure is so slight that sheet-iron 
pipes are strong enough, though they are less durable than cast-iron 
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See page 23S, against FUst ; the choice depending upon which is more easily 

obtained in the locality. 

stand-pipe. By the side of the smith's hearth, a stand-pipe with simple 

shutter-valve or plug-valve conducts the blast from the underground 
pipe to the nozzle which enters the hearth. As the blast has to be 
conducted into the heart of the fire, the nozzle is liable to be burnt 
away by the intense heat, and to preserve it as much as possible the 

Water tuyere, water-tuyere is generally used. This tuyere is a double pipe of cast- 
iron passing through a cistern behind the hearth, and the annular 
space being kept full of water, the effect of the fire on the nozzle is 
Disadvanta«:e8. thus greatly counteracted. Water-tuyeres are bulky, necessitate a 

cistern of water, and are not always used even in fixed hearths, and 

hardly ever in portable forges. One plan of supplying air without 

Vertical tuyeres, the water-tuyere, is to bring the blast from below by a vertical pipe 

into the centre of the hearth through a small perforated plug or plate, 
which fits into the mouth of the pipe. Such a plate is not so mudi 
exposed to the intense heat of the fire as a nozzle which projects 
horizontally, and it can be cheaply replaced when burnt. The fire-pan 
of a hearth. so supplied with air can be made shallower than that of 
an ordinary water-tuyere hearth ; but although many smiths who have 
used them prefer the vertical blast, the horizontal water-tuyere is 
(1880) used in the majority of cases. The plan of a central tuyere has 
been elaborated by making die plug to move upwards, so that it not 
only serves to regulate the blast, but, when so moved, to clear the 
fire. 

Closed furnaces are used for many of the processes in an engineer- 
ing smithy, for which a smith's or open hearth, which concentrates 
175 an intense heat on one lump of iron, or on one portion of a large 

Closed furnaces, piece, would be quite unsuitable. When large surfaces have to be 

brought to an equable heat — as in the case of boiler-plates or whcd- 
Por heating plates tires — an enclosed furnace without a force blast is used, the necessary 

draught being provided by a suitable arrangement of the flues and 
chimney. The article to be heated is not brought into contact with 
the hot fuel as in a hearth, but the heat, generated in one comer of 
the furnace on ordinary fire-bars, passes through and around the 
chamber to be heated. Furnaces of this kind are built of brickwork, 
with a lining of fire-brick, and are encased in iron and held together 
by outside tie-rods against the heat-expansion, which would other- 

Pire-bricks. wise crack or break them. The brickwork may with advantage be 

See/mge34t, entirely of fire-bricks jointed with fire-clay, but often a lining of fire- 
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bricks is built within ordinary bricks. Roughly-made cast-iron plates iron eating to 

. . . . r , bnck furnace. 

may be used as the outer casmg. Wrought-iron is sometimes preferred 

as being less fragile ; but if cast-iron plates become broken, as is 

almost sure to happen eventually, they are still serviceable, if there 

be sufficient connections and bolts. Old boiler-plates with numerous 

perforations are also effective for the purpose. The ironwork for 

furnaces as just described, of the kind used in a locomotive factory 

or general engineering works for such purposes as tempering steel 

springs, heating wheel-tires and centres, or for heating scrap-iron for 

hammering, weighs from 8 to 20 tons, and costs from ;;^8o to ;^i5o Weight and cost. 

according to the size and purpose required. Larger furnaces are 

needed for heating large masses of iron in those factories where 

powerful steam-hammers are employed. Small brickwork furnaces, 

similar in kind, are used instead of forges for heating rivets in a 

bridge or boiler factory where, as for a riveting-machine, many rivets 

have to be supplied quickly. 

Of the many miscellaneous tools used in a smithy — cranes, anvils, 
swage-blocks, swages, fullers, and hammers are the most important. 
Light wrought-iron cranes attached to the wall, or to the side of a 
furnace for lifting forgings from the fire to the anvil, cost from about 
;^i2 for one lifting 5 cwt, to about ;;^2o for one lifting 20 cwt. ; 
while for lifting heavy forgings to and from a steam-hammer, more 
powerful and expensive cranes are required. Anvils for small 
forgings weigh from 2 to 3 cwt., and cost about ;£5, but for an 
ordinary engineer's smithy the anvils weigh about 4 cwt., and cost 
about £,%. Anvils are frequently fixed upon a block of timber, but 
sometimes on cast-iron stands weighing 2 to 3 cwt, costing from 
^i to ;^2. Swage-blocks are made of cast-iron, are generally rect- 
angular, are perforated with variously shaped holes, and have grooves 
on the sides by which the smith is assisted in hammering and twist- 
ing the iron he is forging ; and the blocks serve also sometimes to 
hold loose swages or dies. These blocks weigh from 2 to 6 cwt., 
they may be supported on a wooden block, or on a cast-iron stool 
like an anvil block, and they cost from £,2 to ;^4. 

Among the loose tools in a smithy, iron hammers with steel faces 
cost about 7d. per lb., and steel about i2d. per lb. Swages are made of 
wrought-iron or steel, and are made convex or concave in a variety of 
shapes. These, as well as the tongs and cutting-sets, a good smith will 
often prefer to make for himself; but in establishing a new factory — 
especially in a foreign country where there are not smiths skilled 
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enough to make such tools — it is usual to purchase them. Iron 
tools cost about 6d. per lb.; steel tools i2(L per lb. ; and those of 
iron and steel combined, 9d. per lb. 

Portable forges are made in various ways, and in all it is endea- 
voured to obtain the maximum capacity with the smallest weight and 
size. The majority of small forges have leathern bellows — square or 
round, according to the shape of the forge — worked by a hand-lever 
or by a foot- treadle. The bellows is generally made double-acting, 
so as to emit a blast during both the up and down movement, the 
current of air to the fire being thus almost continuous. Light sheet- 
iron forges thus equipped with bellows cost from ;^5 to ;^8. They 
are known as " deck or riveting forges," and are generally used by 
ship-builders, bridge-makers, boiler-makers and gas-holder makers, for 
heating rivets, and they can easily be carried from place to place. 
Such forges, as generally made, are cheap and fragile, and do not 
last long. As the bellows affords only a small blast, attempts have 
been made in various ways to apply the fan or blower. As it is 
essential that a fan shall revolve at a high speed, quickly-running 
belts, pitch-chains, or toothed wheels are necessary, which, incon- 
venient at all times, are especially unsuitable and liable to damage 
in a portable forge. The blower has, however, been successfully 
applied, and forges so equipped form permanent and efficient tools, 
suitable not only for heating rivets, but for ordinary smith's work in 
factories where forgings of moderate size and thickness are made, 
and where there is no blast from a fixed blower available. These 
forges are serviceable in the engine-rooms of steam-ships, for work- 
shops on upper floors, and in all places where a large or brick-built 
hearth is inconvenient. The forges are made either of cast-iron, 
or of a combination of cast, malleable-cast, and wrought-iron, and 
the best of them are ingeniously contrived so as to allow, in a small 
space, forgings of considerable size to be brought to welding heat in 
a short time. The forges range in price from ;^8 to ;^i6, and weigh 
from I to 6 cwt, the larger size being capable of producing a welding 
heat in a bar 2\ in. diameter in five minutes. In remote places, 
where occasionally forgings beyond the capacity of a portable forge 
have to be made, a temporary brick hearth can be built, a blower 
complete on a stand with hand-gear being alone imported. For the 
military train or artillery service of an army, portable forges are specially 
contrived to resist fracture, and to fold up into small space for carriage 
on the pack-saddle or baggage- wagoa 
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Steam- Hammers are conspicuous among the numerous inventions, 
the outcome of the steam-engine, by which the ruder operations of 
the workman are performed by mechanical force. In the smithy of 
an engineering factory, before the invention of the steam-hammer, 
almost the only means of forging iron in pieces larger and heavier than 
usual was to increase the number of men wielding striking-hammers. 
From two to six men would be employed, so as, by striking in turn, to 
givea continuous succession of blows. Strong and skilful as these work- 
men became, they could at most only wield hammers of about 20 lbs. 
each, and the blows fell with feeble effect on the masses of iron with 
which they dealt Where such were the only means available, the 
iron had to be heated several times ; the outlay for fuel was therefore 
great ; the strikers were idle between the heats; welding of large or 
heavy pieces was imperfectly performed ; and as the size of forgings 
was limited by the force available, cast-iron or timber had often to be 
employed in structures or machinery, where forged wrought-iron 
would have been preferable. 

Various mechanical contrivances for aiding or cheapening the 
forging of iron were in use long before the introduction of steam- 
hammers, but such contrivances were unsuitable for miscellaneous 
smith's work. In the process of iron-making, various kinds of tilt or 
cam hammers, worked by steam or water power, were devised for 
compressing and hammering the " blooms*' of iron before they were 
rolled into bars or plates. The power was applied to the lifting or 
tilting the hammer or tup, the useful work being performed by the 
falling weight, but the fall seldom exceeded 15 inches, and only 
about fifty blows at most could be given per minute. Moreover, no 
adjustment or regulating of the blows was possible, and it was diffi- 
cult to apply such hammers to any but simple processes of an accus- 
tomed kind. For small repetition work, such as the making of 
bolts, spikes, nails or rivets, small tilt hammers of various sorts were 
in use a hundred years ago, and are still employed by the numerous 
craftsmen and home workers in the hardware districts ; and in par- 
ticular trades there are often minor operations in a smithy where 
tools of this kind may be employed with advantage if steam is not 
readily obtainable, especially if power-shafting or water-power is 
available for working the tools. 

The first steam-hammers by Nasmyth were single-acting, that is to 
say, the steam was employed only to lift the tup ; but heavier hammers 
and quicker blows were at once rendered possible. The special 
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and novel feature in these was the valve, by which the workman could, 
by admitting steam below the piston, arrest the falling weight at any 
desired distance from the anvil, and by interposing what is in effect 
a cushion of steam, make the blow thus shortened at will also light 
or elastic The single-acting hammer was soon improved by admit- 
ting steam above the piston, thus adding immensely to the force of 
the blow ; the power in this respect being indeed only limited bj 
exigencies of transport, which determine the size and weight of the 
framing, and by the stability which can be given to the anvil and its 
foundations. These double-acting hammers at once revolutionised the 
art of forging, increased the size of blooms, and consequently of ban 
and plates in the rolling-mill, cheapened most kinds of smith's work, 
and rendered possible the manufacture of the enormous engine-shafts, 
rudder-posts, armour-plates, guns and other articles, where laige 
masses of wrought-iron have to be dealt with. Single-acting hammers 
are quite obsolete in most engineering factories, but they are still 
preferred in some cases for use as large-size heavy forge-hammers, 
when rapid striking is not required. They are less liable than doubl^ 
acting hammers to break down. 

The single-frame hammer is the most convenient for smith's work, 
as it affords the maximum space within which the forging m^y be 
moved. The workman can stand either in front or at the side, as the 
shape of the forging or the nature of the work requires, the regu- 
lating handles being accessible from either position. The greater 
the distance A, the more space is there for the articles dealt with, 
and a blow can be struck or a welding effected at a greater distance 
from the edge of the article ; this being occasionally a great advan- 
tage. But it is obvious that the overhanging cylinder imposes severe 
strains on the framework or standard of the machine, which in this 
respect may be compared to a punching or drilling machine, where 
any increase in the depth of gap rapidly increases the strains on the 
frame-work. Hammers of this type suitable for moderate-sized forgings, 
are rated at from i cwt. to lo cwt ; have cylinders ranging from 
4 in. to 12 in. diameter ; weigh from i to 8 tons (including anvil- 
blocks) ; and cost from ;^5o to ;£^2oo. They are occasionally made 
with cylinders as large as 15 in. diameter, and are rated to 20 cwt; 
they then weigh up to 17 tons, and cost about ;;^3oo; but beyond 
the usual limit of 12 in., the single standard or support, to be of 
sufficient strength, is cumbrous and inconvenient, and the double 
support becomes necessary. 
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It will be seen that this form of machine affords a greatly in- 
creased capacity, and, as already stated, the limit of size is determined 
by such circumstances as the stability of foundations to receive 
the shock, and the carriage of heavy pieces from the manufactory, 
rather than by any difficulty in making the hammer itself sufficiently 
strong. But the cost of such machines increases rapidly with the 
size, and especially with the width, which, however, may be often ad- 
vantageously made large at extra expense. Hammers of this kind 
are seldom made with cylinders of less than lo in. diameter, with a 
rating of 7 cwt, a machine of such a size weighing about 6 tons 
including anvil-block, and costing about ;^i5o. In an engineer's 
factory, a hammer with a 1 5-in. cylinder, rated at 20 cwt., costing 
about ;;^3oo, is seldom exceeded ; and if, to save carriage to a 
foreign country, the anvil-block or base-plate be omitted, the price 
would be about ;^20o. Occasionally 50-cwt. hammers are used for 
making large crank-axles, although in many cases where large 
forgings are only occasionally wanted, it is better, instead of at- 
tempting to make them, to purchase them from those who con- 
fine themselves to the manufacture of heavy forgings. It is in iron 
or steel works that the larger steam-hammers are needed. For 
shingling iron blooms, a process preparatory to that of the rolling- 
mill, hammers with cylinders of about 19 in. and rated at not less 
than 50 cwt. are usual ; such a hammer costing about ;^6oo ; while 
for hammering steel ingots into blooms of a size usual in an English 
steel-rail factory, a 100 cwt. hammer, with a cylinder not less than 
28 in., would be required, costing about ;^i,2oo, or ;^5oo less if the 
anvil-block or base-plate be omitted. From this size upwards, ham- 
mers are generally made specially for the purpose in view, the heaviest 
being those used in the manufacture of armour-plates and big guns. 
Some of these hammers are rated at 80 tons, and cost, with anvil, 
boilers, and other appurtenances, ;^6,ooo and upwards. In some 
iron and steel works hammering is entirely avoided, steel ingots 
and blooms being reduced by rolling, and iron blooms being passed 
through revolving squeezers, which effectually rid them of cinder. But 
some engineers still prefer iron or steel which has been hammered. 

Steam-hammers are (1880) generally rated according to the 
weight of the falling tup, including that of the piston and rod, which 
of course add to the effect ; but it is obvious that the mere dead 
'weight of the falling parts gives an entirely inadequate idea of the 
force of the blow, which depends, not only on the velocity arising 
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from the depth of the fall, but, in double-acting hammers, on the 
steam-pressure on the piston. There is no established standard or 
measure by which to rate the real force or effect of a steam-hammer. 
If the impact of a sledge or striking hammer of given weight wielded 
by a workman could be calculated or measured, it, as affording 
accustomed results, might form an useful unit by which the power of 
a steam-hammer could be rated, but as no such standard has been 
set up, purchasers of steam-hammers have to calculate for themselves 
the force at their disposal, or to rest content with the assurances of the 
makers, or to judge by observation of the effect of similar hammers. 
The force of a steam-hammer can, however, be approximately 
measured in a way which would allow a comparison of different sizes 
and kinds. If a certain pressure of steam be assumed, then the 
force on the piston added to the weight of the falling parts and mul- 
tiplied by the length of the stroke in feet will give the data by which 
the growing velocity and ultimate force in foot-lbs. or foot-tons may 
be calculated. For instance, if what is known as a 50-cwt. hammer 
(the falling parts weighing 50 cwt.) have a piston 20 in. diameter, and 
a stroke of 4 ft., then if steam equal to a pressure of 50 lbs. per square 
inch be employed and maintained till the end of the stroke, the blow 
on the anvil would equal about 38 foot-tons ; that is, it would, if 
striking on one end of a lever, raise 38 tons i foot high on the other. Of 
this force only about one-fourth would be due to that weight of falling 
parts by which hammers are nominally rated. Or, to take a smaller 
example, a hammer with moving parts weighing 5 cwt, with a piston 
9 in. diameter, a stroke of 21 in. and 50 lbs. of steam, would give 
a force of about 2\ foot-tons on the anvil. These theoretical results 
have, however, to be qualified in several ways. First, the friction of 
the moving parts must be deducted, but this is very small, and may 
almost be disregarded. Then it is hardly possible to so adjust the valves 
that the steam will exert its full pressure on the piston absolutely 
at the beginning of the stroke, and the velocity at the end may 
therefore be slightly less than that calculated. Further, as the iron 
to be forged interposes between the anvil and the tup, the stroke is 
reduced, and the velocity and force of blow rendered less than with a 
full stroke. But even with these deductions, it might be convenient, 
as a means of comparison, to rate hammers according to the maximum 
gross force of blow which they can give on the anvil, leaving the 
user to diminish as he pleases the actual force, either by limiting the 
stroke, or by cushioning the blow by means of the steam-valve 
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There are four kinds of blows which can be given by a double- 
acting steam-hammer: ist, the single-acting blow by which the steam 
is only admitted for the upward stroke, the work being performed by 
the falling weight ; 2ndly, the above method controlled or cushioned 
by the admission of steam below the piston as it falls ; 3rdly, the 
pressure-blow with steam above, the piston, but cushioned as in the 
second method ; and 4thly, the ** dead blow," by which the full 
pressure of the steam is applied above the piston during the whole 
stroke, and also after the tup has fallen, so that it not only descends 
with its greatest force, but remains as a squeezer on the forging. The 
action of the hammer in these respects is entirely controlled by the 
valve-lever, and by one man, who soon becomes able to regulate the 
blows with the greatest nicety to the purpose in view. In the 
largest machines the workman stands on a small platform affixed to 
the side of the framing, and in smaller machines on the floor of the 
smithy. In all but the smaller-sized hammers, there is a driver who 
works the valve-lever of the machine, under the orders of the 
hammer-man, who guides and controls the forging. But in the 
smaller machines and steam-stamps the hammer-man is himself able, 
by a treadle-lever, to work the valve with his foot. Such a method, 
which economises the cost of labour, is commonly adopted for 
light forgings, such as files, cutlery, and bolts. The number of blows 
per minute ranges from 50 per minute with the largest hammers 
and the heaviest forgings, to 300 and 400 per minute in hammers and 
stamps of small size. 

The weight or power of hammer that is best for any particular 
operation depends almost entirely on the massiveness of the piece of 
iron to be treated, for though numerous light blows may express the 
same aggregate force as a icw powerful blows, the result is entirely 
different. Light blows take effect only on the part immediately 
presented to them, while a heavy blow is felt by the mass. Thus, if 
a forging a, be presented to a light hammer, the effect will be as at b, 
while if struck by a heavy hammer the effect will be as at c. In 
this respect the difference between hand and machine-riveting or 
between manual and machine pile-driving afford analogous cases. 

The concussion to which a steam-hammer is subjected, tends in 
time to loosen the parts, and when once they are out of true 
line, they will break if further work is attempted. To resist these 
loosening strains, the cylinder and piston-guides must be strongly and 
exactly fitted, and it is very important that the bed-plate be massive 
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and well fitted upon the foundation ; and in large hammers, where it 
is necessary to make the bed-plate in several pieces, they should be 
so closely fitted and held together by bolts or keys that they cannot 
be shaken loose. The standards or framing should be accurately 
fixed upon the bed-plate, and the cylinder and piston-guides placed 
exactly perpendicular, and attached in the closest and tightest 
manner. By constant percussion, the piston-rod and tup become 
crystallized, and these parts have periodically to be renewed. 

Since the main principles of the single and double-acting hammen 
were adopted, the manufacture of such machines has become a 
specialty, and a great variety of shapes and sizes have been devised 
for special trades and purposes. The shape or kind of steam-hammer 
is determined by the purpose to which it is to be applied ; first, in 
regard to the mass or weight of iron to be dealt with, — the strength 
of the framing and area of the piston being so decided ; secondly, 
by the form and dimensions of the forgings, which render a certain 
shape of machine preferable or necessary. Where the hammer is to 
be applied to articles of a repetition kind, as is often the case in 
special trades, the machine may be made to accord very exactly 
with its work ; but where, as in an engineer's factory, miscellaneous 
articles have to be forged, then, in order to admit them, more latitude 
must be left in regard to the shape, size, and situation of the machine. 

Stamp-hammers of a special kind are used for forging small articles 
in dies. These stamps are compact in shape, have cylinders rangii^ 
in size from 5 in. to 15 in., and cost from ;£^6o to ^£^300. 

It is impossible to enumerate the great variety in detail of 
machines made according to the foregoing plans, the diflferences 
being sometimes only in regard to the pattern or arrangement of the 
parts, and sometimes in regard to the valve-gear. 

The size or capacity of boiler required for a steam-hammer depends 
mainly, as in a steam-engine, on the diameter and stroke of piston, 
the degree of expansion or cut-off adopted, and the average number . 
of strokes per minute. The latter circumstance is of importance, 
because while in a steam-engine the boiler must be of a size able to 
generate steam for continuous working, there must almost always in 
the working of a steam-hammer be intervals of rest, during which 
steam is being generated in the boiler. 

But, on the other hand, a hammer generally consumes more steam 
than an engine in the same time, as the steam is seldom cut off to 



Part. IL] 



Steam- Hammers. 



351 



work so expansively, and the strokes of the hammer are often more 
rapid. Moreover, the hammer-valve is opened and shut so suddenly 
as to render the boiler more liable than an engine-boiler to priming. 
For these reasons, and the advisability of having always ample power 
at command for heavy forgings or those requiring long hammering at 
one heat, boiler power less than that for a non-condensing engine of 
similar cylinder-capacity should not be adopted without full con- 
sideration of the circumstances. 

The anvil has to be fixed with great care under a steam-hammer, so 
as to receive the blows fairly and in a right line. Sufficient weight 
and solidity to absorb the blows are afforded by heavy anvils, and in 
the larger machines elaborate and costly foundations are necessary. 
Stone or large masses of concrete are used as a basis, but generally 
timber is placed immediately below the anvil base-plate to afford 
some elasticity to the blow ; this plan reducing greatly the destruc- 
tive effect of the blows, both on the anvil and the foundation beneath 
it The timber (oak or pine are usual kinds) is laid horizontally, as 
there is little elasticity in vertical baulks, but sometimes where the 
ground is loose, piles are driven to make a solid foundation below. 
The timber is carefully adzed or planed to afford a true bearing for 
the anvil. Special machines have been devised for planing the bed- 
plates after they are fixed ; and in the case of the larger hammers, 
temporary furnaces have even occasionally been erected at or near 
the hammer, so that the anvil and base-plate, too large to be 
transported, may be cast in situ. 

The principal points to notice in comparing prices of steam- 
hammers are the diameter and stroke of the cylinder, the actual 
dead weight of the falling parts (the rating of different makers may 
not be on the same basis in this respect) ; the accuracy of the fitting 
in all the jointed parts ; whether the bottom of the framing is planed 
Krhere it fits upon the base-plate; whether the base-plate is itself 
planed; and the material of which the tup or hammer is made. 
Wrought-iron or steel is best, but cast-iron has often to be used for 
hammers rated above 20 cwt. because of the expense. In small 
hammers the endurance depends also on whether there are slides 
Or guides to the hammer-head, whether the anvil is separate from 
the framing, and is machined to fit exactly into the base-plate. 

Hammers made too cheaply are often defective in some of the 
a.bove points, and their rapid deterioration far more than outweighs 
ajiy saving in first cost Cheapness is sometimes obtained in small 
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hammers by casting the framing and anvil-block in one piece ; and 
sometimes also by making the cylinder and the framing in one piece, 
without any guides for the piston-rod. 

In a description of steam-hammers, reference may be made to 

forging-machines driven by wheels or belts. Such machines consist 

generally of a series of stamps worked by cams or eccentrics, and 

capable of giving from 500 to 800 blows per minute. In the making 

For light forcings, of Small light forgings, such as those for fire-arms, machines of this 

sort are very useful for reducing rapidly the size of the pieces of iron 
presented to them. In other cases small forgings are shaped m dies 
by a few blows from a falling tup, which is lifted by a power-pulley to 
a height and at a speed determined by the workman, who pulls a 
lever for each blow. 

The shape of the various stamps can be varied, so that the smith 
has in effect a variety of tools to work with ; or by placing the 
forging below each stamp in turn, it may be brought down to the 
required size. Machines of this sort range in price from ^^loo to 
;^2oo, and require about one-horse power to work them. 
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The most appropriate steam-hammer for any particular purpose 
can be designed or chosen only on the basis of the following infor- 
mation. 

1. The nature of the trade and the average and maximum size 
and weight of the forgings to be made. If the forgings are, in regard 
to shape and size, to be constantly alike, a hammer may be specially 
designed to suit them. 

2. A plan of the smithy showing the doors and windows, the 
various hearths, furnaces, cranes, and other accessories, or the places 
available for them ; also the capacity and position of the boiler for sup- 
plying the hammer with steam, or the direction from which the steam- 
pipe will be brought If it is dif!icult or inconvenient to have steam 
boilers, the hammer can be worked by compressed air brought a 
considerable distance from an air-compressor, which may be worked 
as well by water as by steam. Not only a plan but a vertical section 

Height of smithy, of the smithy should be supplied, showing the height available. It is 

obvious that information on these points is needed, to allow of the 
valve levers being put in the most convenient places ; and to afford 
the most convenient access for forgings and for the erection of the 
necessary cranes. 
Foundations. 3. The nature of the foundations on which the hammer 
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anvil are to rest, or of the soil upon which a foundation is to be 
made, and the solidity of the walls of the smithy and neighbouring 
walls to resist concussion. If there is no suitable stone in the neigh- 
bourhood, the expediency of sending with the hammer cement for 
making concrete, should be considered. 

4. The facilities for transport, and the maximum size and weight 
of the pieces that can be carried to the site. 

5. The likelihood of objection to the hammer on the score of 
nuisance. The noise and concussion may be minimised, but the 
working of large steam-hammers is sometimes entirely prohibited in 
the central parts of large cities. 
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Circular saws for cutting hot bars of iron are often useful in Circular saws for 

° cutting iron or 

engmeenng factones, though they are made principally for rail and "teei. 

bar-iron rolling-mills. The saws are of high-quality steel, about 30 
in. diameter, and run at a velocity of from 1,200 to 1,500 revolutions 
per minute. In some cases the bars to be cut are moved against the 
saw ; in others, the framing which carries the saw is swivelled and the 
revolving saw moves forward against the bar. 
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Hydraulic smithingrfnachines are better suited than steam-hammers Hydraulic 

--,.. ,. . ... amithing- 

to some of the processes of fashioning wrought-iron into shape while machines, 
hot, the steady pressure of a hydraulic ram having an effect quite 
unlike that of the percussion of a steam-hammer on an anvil ; and by 
applying the hydraulic force through the medium of an accumulator, 
an instantaneous action is obtarined which pumps alone would not 
afford. Forgings of awkward shape, expensive to make on the anvil, Examples of use. 
may be pressed with advantage; and besides these the flanging of 
the end plates of boilers and the bending of T or L iron stiffeners 
for girders or ships' frames, exemplify the kind of work to which 
the hydraulic press is applied in a smithy ; and by means of dies or 
swages the same press can be adapted to a great variety of shapes. 
As with a working pressure of 2,000 lbs. to the square inch a ram Working pressure. 
of 9 in. diameter will exert a force of 50 tons, it is obvious to what 
important uses such power can be applied. A machine of moderate 
dimensions exerts with the above-mentioned pressure a great force, 
and the pressure, though much higher than that adopted for certain 
purposes (700 lbs. is usual for hydraulic cranes), is free from the in- 
conveniences which often attend in other hydraulic machines the use 
of still higher pressure. A 50-ton press with a stroke of i ft., complete 
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dies or swages, costs about ;^4oo- ^* t"^ prcssmg operation is only 
performed thirty times per hour, an engine of 3-horse power would 
suffice for pumping, or that amount of power would be abstracted , 
from a line of shafting running for general purposes. Hydraulic;^ 
presses may be used in combination with the steam>hammer, giving 
the final and exact shape to forgings hammered approximately intc:^ 
form, or may be ilsed for "upsetting" a forging which is afterwanL^ 
finished under the steam-hammer. This combination of methods ^g 
well exemplified in the manufacture of links or "eye-bars" for bridg^^^ 
more usual in America than in England. 

For some of the purposes td which hydraulic smithing-dies ^j^ 
applied a slow squeezing motion is the best, and such machines have 
generally been worked by pumps without the medium of an accunou. 
lator. There is the disadvantage in this plan that small pieces of 
iron (less than 30 lbs. weight) cool too soon and cannot be treated 
successfully, while if an accumulator were used, the operation is 
completed before the iron cools. But for forging small pieces in 
dies small power-hammers are generally preferable. 

{See also The Establishment of Factories : The Transmission 
OF Power : Machine-Tools.] 
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CRANES. STEAM CRANES. HYDRAULIC CRANES. 




Public works and the 
transport of tnerchan- 
disc on the scale of the 
present day are only 
rendered possible by the 
cranes which are avail- 
able ; and their manu- 
facture ranks with that 
of machine-tools as one 
of the principal trades 
on which engineers de- 
1. The catalogues of manufacturers sufficiently enumerate the 
>us kinds of cranes that are made for ordinary ])urposes and for 
ierate weights ; but the diversity which affords so wide a choice 
he engineer is, in itself, often a cause of difficulty for want of 
e analysis of the different methods employed, and of the special 
instances which, in particular cases, make one kind rather than 
her applicable. 

he various lifting apparatus included in the generic appellation 
yants may for convenience be lirst divided into three principal 
gories, as — 

I. Derricks and sheers. 
3. Jib cranes. 

3, Overhead cranes and travelling gantries, 
n these broad distinctions — though embracing the great majority 
oisting apparatus —a re insufficient, for there are hybrid cranes 
h come partly within each; and there is also the necessary 
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classification according to the motive power, manual, steam, or 
hydraulic Moreover, cranes of whatever kind, if for lifting weights 
over 20 tons, need separate consideration, as also do portable as 
distinct from fixed cranes. 

The simple Derrick^ which is the most primitive kind of hoisting 
apparatus, may be considered rather as a substitute than as in itselC 
a crane, and it is seldom used except for such temporary work as th^ 
lifting into place of girders or roofs. And although for such purposes^ 
the weights lifted seldom exceed 10 tons, weights as heavy as 5^ 
tons may be lifted by one derrick-mast or baulk of timber, if oca:^ 
sion requires it The use of the single derrick is greatly limited b^- 
the necessity of keeping it nearly vertical, a condition which, indee^ 
puts it outside a strict category of cranes. The ordinary derrick 15 
a spar or mast, square timbers being employed only where a rouii</ 
mast cannot be conveniently obtained. A fir scaffold-pole suffices 
for light weights and moderate lifts ; a bundle of such poles iis 
often lashed together to form a longer or stronger derrick than a 
single one affords ; but it is always better to have one strong mast 
than such a compound substitute. 

While the load is supported by the mast or pole, the stability of 
the apparatus depends entirely on the guy-ropes, of which there must 
be at least three. The hoisting power is obtained from a crab or 
winch, which for safety to the workmen, should be at a distance of 
not less than the length of the derrick, and the chain from the winch- 
barrel is taken through a snatch-block at the foot of the derrick to a 
set of sheave-blocks at the top, the power being multiplied and the 
speed of lift diminished in the usual way according to the number 
of pulleys. A derrick is often used in the erection of structures 
because of its portability, and while it is movable, the winch may 
be kept stationary, the chain being led in various directions by pulleys 
and snatch-blocks. An ordinary hoisting-crab or winch for working 
by hand costs from ;^5 to ^^20, according to its power, but if 
equipped with a steam-engine, from ;^6o to ;^ 100, and if with a 
boiler also, the pnces range from ;^ 100 upwards. 

When two poles or masts are used, the name of Sheers is generally 
substituted for that of derrick ; two guy-ropes only are needed ; the 
sheers may be inclined ; and by altering the inclination they may 
serve, to some extent, the part of a moving jib or wharf-crane in 
transferring goods which are being hoisted, thus bringing the apparatus 
within the definition of a crane. As the sheers have lateral stability* 
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one guy-rope before and one behind suffice, but if, as at the end of 
i jetty, there is no place for a forward guy-rope, then a pole must be 
substituted for the hinder guy-rope. Sheers of this sort are some- 
imes preferred to fixed cranes where hoisting has seldom to be 
performed, because the apparatus is cheaper and can be more 
easily removed than a crane. Except for the simplest cases and for 
^ery small weights, the winch gear is entirely separate from the 
iheers. For there is not much room on the sheer legs for a barrel or 
Irum of proper size, and a small barrel is to be avoided if possible. 

Derrick-poles and sheers are generally made by the user from the 
nosl suitable timber obtainable in the locality, the winch, chain, 
natch-block, and set of sheave-blocks, which complete the apparatus, 
»eing separate articles to be purchased. The best pieces of timber 
xe generally selected for derrick-poles, and the price rapidly ad- 
ances with their size, so that when a mast 25 ft long could in 
flngland be purchased for 2s. per cubic foot, one 50 ft long would 
irobably cost 3s., and one 70 ft. long 4s. per cubic foot 

The principle of the derrick and sheers has been elaborated in 
arious ways and adopted for different kinds of permanent cranes. 
..ofty sheers for the masting of vessels are a notable example, as also 
xe those (generally formed of three masts) used at docks for hoisting 
»ieces or packages weighing more than 20 tons into ships. In these 
nasts the cranes are generally made of hollow wrought-iron, and are 
tinged at the foot, so that the inclination can be so altered as to 
ransfer the load from a ship's hold to the landing-quay. This can 
»e performed by pulling back the foot of the hinder mast by a hori- 
ontal screw moved by a steam-engine, or, where there is not suffi- 
lent ground space available for the horizontal method, by pulling 
he foot of the hinder mast down below the ground level, as into a 
^ell. But as by neither of these methods is the hinder member of 
he derrick pulled directly in the desired line, a third method has 
Iso been adopted, by which the puUing-back force is better applied. 
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The great majority of cranes are those with projecting jibs, the 
larae of crane, indeed, originally having been given to apparatus of 
his kind. The various types now in use may be best described by 
lassifying them according to the method of giving stability to the 
ib. On this depends, to a large extent, the general construction of 
he cranes \ and as the choice of crane depends mainly on the local 
ircumstances which may make one method rather than another pro- 
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fitable or convenient, it is one of the leading points to be considered 
Assuming that the vertical post of a crane has a bottom pivot on 
which to rest and turn, the stability to withstand the leverage of the 
jib when pulled downwards by a load is obtained either — 

(a) By continuing the vertical post to a pivot a, so low down that 
it can, as one end of a lever a, b, c, working on the fulcrum b, 
withstand the downward pull at d. The post may either revolve on 
its pivot, or, as is more usual, the lower part of the post may be fixed, 
and the crane made to turn on it (Fig. 191). 

{h) By holding the vertical post at an upper pivot e as well as at 
the lower pivot f, the loaded jib being then supported like the end 
of a cantilever bracket. 

(r) By anchoring back the top of the vertical post either by means 
of a rigid backstay o to some independent structure, such as a wall, 
or to the ground, or to the base of the crane itself, so elongated as 
to afford a sufficient angle ; or, if the distance be too great, or no 
convenient support for a rigid backstay be available, by means of 
wire ropes. 

{d) By balancing the jib and its load by a weight w behind the 
vertical post, this method of counterpoise being often combined with 
methods a and c. 

The advantages and drawbacks of the above methods may be further 
elucidated as follows : — The plan (a) of continuing the crane-post or 
the pivot on it which turns to a bearing below the ground is suitable for 
permanent wharf-cranes where no overhead support is available, the 
expense of the foundation being justified by the unobstructed space 
which is left at and above the ground-level. The depth of post whidi 
will suffice depends on the weight to be lifted. Thus, for weights 
up to 3 tons, sufficient stability may be obtained from one pivot rest- 
ing on and revolving in a wide-base plate on the ground-level. A 
crane of this sort costs from :^5o to ;^ 100. But for wharf-cranes of 
more than 3 tons capacity, the vertical post is generally taken down 
below ground to a depth of from 4 to 10 ft Such cranes cost from 
£,\2Q for 3 tons tO;£'5oo for one of 15 tons, but if fitted with steam- 
engine and boiler, these prices are more than doubled. 

In good solid ground, a pit may be excavated, and an iron casdng 
for holding the pivot built into masonry or concrete. Or, on loose 
ground, piles may be driven, a space excavated within and enclosed 
with sheet-piling, and a solid mass of concrete filled in below and 
around the ironwork of the crane. Or, groups of piles or cylinders 
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sunk, as in a bridge pier, and the pivot supported on cross- 
which are sometimes then embedded in concrete. Occa- 

in difficult cases, such as in loose or marshy soil, the cost of 
ons bears a high proportion to the cost of the crane, and 
the consideration of other kinds of cranes expedient. 
s a crane is to be fixed on an iron landing-pier, a central 

may be braced to smaller surrounding cylinders or screw- 
i to the contiguous structure. It may be said generally that 
anes are the most expensive kind of crane, 
ranes with a vertical post pivoted at the top as well as at the 
are the cheapest kind when, as is usually the case, some 

structure is available for the upper support Thus, in a 
the crane is pivoted at the top to one of the roof-beams, 
ened and stayed for the purpose ; in a smithy, to the wall ; and 
ehouse or engineer's workshop, either to a wall or to a roof- 
ng column. In the latter case, the column may serve as the 
ist, the horizontal jib of the crane grasping the column at a 
r neck made for the purpose. This arrangement somewhat 
ss that by which a radial drilling-machine revolves on a 
Cranes held at the top of the vertical post are more suit- 
n any other kind for the horizontal jib which is necessary in 
y or smithy to allow the moving carriage a from which the 
suspended to be traversed or " racked " in and out — a most 
It and necessary operation where the crane is so employed. 
L crane have a slanting jib, which is generally the case in 
r, r, and //, the radial distance of the load from the vertical 
I only be altered by raising and lowering the jib — a method 
lOUgh sometimes appropriate and convenient in a wharf- crane, 
unsuitable where the traversing must be exactly regulated 
alteration in height. In foundry-cranes the winch-gear and 
irel are attached to the vertical post, and hand-power is 
f employed, although for lifting heavy weights a steam-engine 
attached or hydraulic power employed. Foundry-cranes are 
1 made of wood, and range in price from ;^too for a 4-ton 

jC^oo for a lo-ton crane. If made of iron, the cost ranges 
200 for a 5-ton crane to jCS^^ ^^^ ^ 20-ton crane, 
mithy-crane, for weights up to 5 cwt., winch gear is seldom 
d, hand-power being sufficiently multiplied by sheave-blocks 
ed from the travelling-carriage. For large smithy-cranes — 
T instance, which are adjuncts to steam-hammers — the power 
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is generally brought from the outside, either from steam-driven winch- 
gear or hydraulic apparatus, and is led through guiding-puUep to, 
and along, the horizontal jib. A similar plan is also usual for cranes 
of this class used in warehouses and workshops ; small water-engines 
or gas-engines being often employed as motors. Light "whip" 
cranes for lifting weights up to i^ tons are often made on this plan. 
{c) Stability of jib afforded by one or more stays anchored to a fixed 
structure or to an elongated base has the advantage of making the 
crane independent either of insertion in the ground on a solid 
foundation, as in method a^ or of an upper support, as in method i. 
Indeed in some cases rigid struts are avoided, and the space they 
occupy saved, the staying being entirely by iron or steel wire-rop^ 
and if points of attachment are available on every side, the jib may 
revolve freely. This plan is often adopted in America for cranes 
elevated on lofty staging, distant supports being then available for 
^he wire ropes. But in England, rigid struts or stays of timber are 
preferred, and the horizontal or inclined backstay may be anchored 
to a tree or wall ; but as convenient points of this sort are not often 
available, it is more usual to anchor the back members to the base 
of the crane itself, prolonged for the purpose. Cranes of this sort 
are very useful on public works where a temporary hoisting appa- 
ratus is required, or one which can be moved from place to place; 
and they are also convenient where, from the loose nature of the 
ground, foundations would be difhcult ; or where, as on a landing- 
jetty or elevated staging, there may be nothing above or below the 
platform for supporting the vertical posts. Subject to various modi- 
fications, the cranes are made with two, and sometimes three, hori- 
zontal members framed together, and so extended as to afford points 
of anchorage for two inclined back members, e, f ; the upper pivot 
of the vertical post being thus stayed with a favourably wide angle 
at A. Such a crane has in itself sufficient stability for moderate 
weights ; but when heavy weights have to be lifted it is usual to 
increase the stability by loading the base members either by the 
weight of a steam-winch and boiler, or with stone or kentledge, or 
by tying them to the ground, additions of this kind bringing the 
crane into category d. The inclined jib is hinged at the heel c, so 
that by means of the back- chain b, which holds it to the vertical 
post, it can be raised or lowered to alter the radius. The lifting- 
power becomes greater as the point g is drawn back, and the pro- 
cess of lifting may be, and often is, partly performed by thus drawing 
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back the jib. As will be seen from the plan, a crane of this sort com- 
mands a radius of three-fourths of a circle ; but in practice it is 
seldom effectual for more than two-thirds — a range wide enough for 
the majority of purposes ; and the design of the crane and the dis- 
position of the stays must be such as to afford sufficient stability for 
any position of the jib. Cranes of this sort are often substituted with 
advantage for overhead travelling cranes or gantries, compared to 
which they are — especially on elevated stagings — generally cheaper 
and more convenient. These cranes are extensively used, they com- 
mand a wide area, have a high lift, the radius can be varied, and the 
cranes are cheap. They have, however, the inconvenience — which 
sometimes prohibits their use — of occupying much space. The 
prices range from ;^5o for a i-ton crane with 25 ft. radius to ;^i4o 
for a 5-ton crane with 35 ft. radius. If an engine and boiler be 
added (which may be utilised as a balance-weight) the prices would 
range from ;^i8o tO;^45o. 

{d) Stability of jib afforded by a Balance-weight is one of the com- 
monest methods, and is especially useful in a movable crane where 
no permanent anchorage is possible. The winch-gear is so placed 
that its weight is effectual, and in a steam-crane the weight of an 
engine and boiler, and sometimes also of a feed-water tank, is often 
added to make up the required stability. In stationary cranes the 
balance-weight may be permanently fixed, but where the crane is on 
a movable truck, as in a factory-yard or on a railway, the weight can 
be drawn inwards when travelling, and the jib lowered for passing 
under bridges or doorways. On a railway, of course, the width of 
gauge is established, and the crane-carriage must be arranged accord- 
ingly. As the length of the wheel-base is generally greater than the 
width, which is of course limited by the gauge, a crane stable 
enough when the jib is in a line with the rails may overbalance when 
projecting sideways, and anchorage to the rails may be necessary. 
But when the crane is thus attached, care must be taken that the 
permanent-way be not disturbed, and, if necessary, the rails must be 
weighted. Even the standard, or 4 ft. 8^ in. gauge, is not sufficient 
for cranes lifting more than 3 tons, without any other support than 
their own width of base and weight allow. But sometimes cranes 
are wanted on the m^tre or 3 ft. 6 in. gauge, and such a width is 
insufficient even for the weight of the unloaded jib when projecting 
sideways, and the crane must be so propped or anchored during 
lifting as to be in effect a fixed or stationary crane. This is gene- 
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rally effected by means of two light projecting girders clipped to 
the crane carriage and packed or propped at the outer ends, the 
packing-pieces being so arranged as to be readily withdrawn when 
the crane has to be moved. When the rails have to be laid down 
specially for the crane, a width of 5 ft. should be provided for 
lifting weights of from 2 to 5 tons ; a width of from 8 to 10 fr. for 
weights of from 8 to 15 tons; 12 or 14 ft for weights between 
15 and 20 tons; and 16, 18, or even wider gauge for still heavier 
loads, although these gauges may be slightly narrowed if the full 
space is not available. 
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Jib-cranes are made either of wood or iron, and even in cranes 
otherwise of iron, the jib is frequently made of wood, which is well 
suited to the compression and side-strains to which it is subjected 
In beginning to lift a heavy weight, the inertia to be overcome causes 
severe side-strains on the jib, which, though strong enough to sustain 
the suspended load, might be twisted sideways and brokeiL Wooden 
jibs have been generally preferred for cranes up to 2 tons ; between 
2 or 8 tons wood or iron has been used ; but for cranes of all sizes 
up to 8 tons iron is (1880) more frequently preferred than formerly. 
Beyond 8 tons any single piece of timber becomes too bulky, and 
for cranes between 8 and 1 5 tons it may be said to be now entirely 
discarded. But for very large cranes timber again becomes applic- 
able. To resist the side-strains, a wide or box section of jib is most 
effectual, and for heavy loads an ordinary H or girder section would 
not be sufficient, and it is generally found cheaper to frame the jib of 
timber than to dispose an iron framing in a suitable manner. 

The lifting power in a crane is generally obtained by ordinaiy 
winch-gear, which multiplies the original motive force by a train of 
toothed wheels. In small and simple cranes single power is suffi- 
cient ; that is to say, there is one multiplication only, a small toothed 
wheel or pinion on the spindle to which the winch-handles arc 
attached, working into a larger wheel on the shaft which carfies the 
barrel. This method is, for instance, sufficient where the power is 
afterwards multiplied by sheave-blocks, as in lifting by a derrick ; but 
for weights above 2 tons, double power in the crab becomes necessaiy, 
a simple movement changing the wheels from single to double geafr 
according to the weight to be lifted. Of course, for every multiplication, 
the speed becomes less, and it is only in the case of very large cranes 
that a third multiplication is attempted, an increase in the origiosl 
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motive power being generally preferred. And even in large cranes 

where treble gear is provided, it is reserved for heavy loads, and the Treble gear. 

single or doable gear is ordinarily employed. Sometimes the power 

b multiplied by passing the chain, after it leaves the jib, through 

single, double, or treble sheave-blocks ; but this method, though Power increased 

_ - , _. , - . . , 1 w /. by sheave-blocks. 

often necessary, has the disadvantage of mcreasmg the lengtn of 
chain to be wrapped round the barrel, and therefore rendering 
necessary two or more laps of chain, which is undesirable. 

It is important that the barrel should be of ample size, primarily winding-barreis. 
because a rope or chain winds most easily on a large drum, and (in 
the case of a chain) with less strain or surging in the links ; and, 
secondly, because it is desirable to have the drum so long and large 
that a single lap of the chain, repeated if need be all along the 
barrel, may afford sufficient length for the highest Jifts. For as the to^void lawJ^nff 
drum is one of the train of wheels by which the motive power is °^ chain. 
multiplied, the alteration in its effective diameter, which takes place 
if a second lap of chain occurs, alters the proportion of the wheels. 
As the circumference of the barrel becomes greater, each revolution 
gives a greater lift, and the motive power has to be proportionately 
increased. This is especially inconvenient in the case of hand-cranes, 
where there is not the same reserve force as in a steam-crane, and 
where the increased resistance caused by a greater diameter must be 
neutralized, either by a slower and less effective exertion, or by 
bringing into play in the middle of the lifting operation, another and 
slower set of wheels. Sometimes the lapping of the chain on the 
barrel is avoided by passing it only once or twice round and then 
taking it away behind, as is done often on a capstan, or into a pit warping capsun. 
below the crane; but as an iron chain on an iron barrel is apt to seepages tse^jjo. 
slip, the barrel must be tightly wrapped with rope to afford a grip for 
the chain, or made with projections to hold the links, as is done with See^ge ///. 
pitch-chains. 

Of course, where the chain is but small — for instance, in cranes 
lifting about i ton — the lapping of a light chain will not materially 
affect the diameter of an ordinary-sized barrel; but, as a rule, the 
apparatus is distinctly the better if the lapping can be avoided. 
Obviously also, much depends on the height of lift, which determines 
the length of chain ; but, if circumstances allow it, the condition of 
a single lap is often prescribed by engineers in their specifications Single lap on 
for cranes, such a stipulation, however, adding considerably to the 
cost of those of over 10 tons' capacity. 
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For lifting weights over 25 tons, numerous trains of wheels may be 
avoided by substituting screw and worm-wheels for the ordinary spur 
gear ; and worm-wheels have the advantage — which is useful some- 
times also for smaller cranes — of lessening the liability to slip or run 
down, and a weight can be lowered or adjusted with great nicety aod 
Detached wiftch. Safety. Another method of applying power is to detach the winch- 
gear from the crane altogether — a plan which allows the use of a laige 
winding-barrel and gear, affords more room round about the crane 
for attaching and detaching the load, and the further advantage of 
allowing the chain from the winch-barrel to be led away and used for 
a variety of purposes and at a considerable distance. On board ship 
the winch may thus conveniently be kept separate, and the chain be 
taken to hoisting-gear attached to the ship's yards ; or with still 
more advantage in public works, where derricks or sheers may be 
moved from place to place or elevated on scaffolds, and the chain 
led through pulleys and snatch-blocks from a winch permanently 
fixed in a convenient place. 
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The expediency of substituting steam or other artificial power 
for hand-labour depends rather on the speed of hoist and frequency 
of the operation than on the weight to be lifted, for, if time be 
granted, the weights dealt with by the great majority of cranes can be 
lifted by hand-power. In comparing manual with other forces, it 
must be taken into account that two men can work more effectively 
and safely and do more work proportionately than one man, because 
there are certain dead points -in each revolution of the winch-handles 
at which the force is not advantageously applied. In designing 
cranes it appears better, therefore, to take as a basis of calculation 
two men as the unit of force. The usual radius of the winch-handles 
is 16 in., making a circle of 32 in. diameter, or a circumference of 
about 100 in-., and, allowing 30 revolutions per minute, the handles 
each travel 250 ft per minute. Assuming, further, that each man 
exerts during the whole revolution an average force of 30 lbs., or the 
two men 60 lbs., and multiplying this by the 250 ft. travelled, a total 
of 15,000 foot -lbs. is exerted, or nearly \ horse-power. And ii 
from this, one-third be deducted for friction of the crane itself, there 
remain about 10,000 foot-lbs. as the nett result of two men per 
minute. This equals a load of i ton lifted about 4J ft per minute^ 
or 10 tons lifted about 5 in. But in applying such a calculation 
as the above, which is necessarily based on certain assumptions in 
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regard to the force applied to the handles, the number of revolu- 
tions, and the loss by friction, all of which are liable to variation, 
the special circumstances of each case must be taken into account. 
Strong men can exert much more than 30 lbs. if for a short and in- 
termittent load, while for continuous work, with few opportunities for 
resting, a less result must be reckoned. In England, 25 lbs. per man 
is generally prescribed as the basis for calculating crane-power in the 
Government dockyards, but for continuous work even this should 
be reduced. In regard to the friction, every additional train of 
wheels or multiplication of power increases it. In powerful cranes 
the moving parts are heavy, and, after the highest skill has been used 
to design and make the parts in the most suitable manner, the force 
required to work them, even with no load suspended, is very great, 
three or even four men being required to work a 20-ton crane 
unloaded. Two men will suffice for loads of 5 tons, although it is 
usual to employ four men when the load exceeds 4 tons ; but when 
two men have thus to work at each handle, they are less conveniently 
placed for exerting themselves. It is very dangerous to have a crane 
under-manned. 

SUam-power has proved so effective and convenient for cranes 
that it is the exception to its use rather than the rule that needs 
justification. For lifting weights where, from the nature of the work 
or the in frequency of the operation, there is ample time to allow the 
men to work slowly and to rest frequently, hand-power is generally 
preferred. So also where continual adjustment is needed, as in a 
foundry-crane, hand-power is still generally employed. Or, even for a 
wharf-crane, if seldom employed, there may be no advantage in having 
steam-power, which might require the bringing of steam into cold 
pipes from a detached boiler, or the lighting of a fire in a contiguous 
boiler, and very oflen the keeping the engine in order by a skilled 
engine-driver. But where, as in a factory, the chain can be worked 
from some machine inside connected with a running engine, such 
power may be utilised with advantage. And, in very large cranes, 
the extra cost of a steam-engine may bear so slight a proportion to 
the total cost of the crane, and the operation, though infrequently 
performed, may be so important, as fully to justify the cost and time 
of getting up steam. Another point to be considered in choosing 
between hand and steam-power is, that the former may necessitate an 
extra train of wheels to obtain the required force, and this extra train 
adds considerably to the friction, and therefore to the unprofitable 
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expenditure. It is speed rather than power which renders steam so 
useful, and steam-engines are employed more often for small than for 
large cranes. Thus, in the loading or unloading of a ship, steam saves 
much time, and therefore much money. The expediency of having 
steam-power may be to a great extent determined by the proportion 
which the time occupied in the actual lifting bears to that occupied in 
the shackling or preparatory work, and the unshackling after the lifting 
is accomplished. For if fifteen minutes is occupied in shackling 
or arranging the sling chains, it is of little consequence whether the 
actual lifting occupy one minute by steam or ten minutes by hand; 
but if the slinging and shackling occupy only one minute, then the 
speed of the steam-engine is profitably utilised. 

Steam-cranes are used to the greatest advantage, in public works for 
the rapid and continuous hoisting of excavated soil or of building 
materials, and at docks for hoisting cargo into and out of a ship's 
hold. The speed with which all the operations of hoisting and lower- 
ing the load, of altering the radius by elevating and lowering the jib 
and of slewing round are performed, is so enormously in excess of what 
any hand-crane could perform, as to amply repay the greater capital 
expenditure and the current expenses of coal, supervision, and main- 
tenance. The actual power is obtained much more cheaply by fuel 
force than by manual force, notwithstanding the fact that crane-eDgines 
burn mcM'e coal per effective horse-power than larger fixed engines. 
Except in special trades, most of the pieces or packages in a miscella- 
neous cargo are of moderate weight, and it may prove best to use light 
cranes which work easily and quickly, leaving heavy packages to be 
lifted by tackle from the ship's yards or, if over five tons, by powerful 
wharf cranes, to which the ship can be moved for the purpose. A 
steam-crane with a radius of 15 ft., complete with boiler, and with gear 
so arranged that the hoisting, lowering, and slewing are all performed 
by steam-power, will cost from ;£^27o to ;^32o for lifting a weight of 
\\ tons; ;^35o |o £^^0 for a weight of 3 tons; and from £\^^ 
to ;£^6oo for a weight of 5 tons. If a crane is to revolve on a fixed 
base, the foundation-plates ancl bolts will cost about the same as a 
carriage on wheels if the crane is to be made movable. If however 
the crane is to travel on a railway, the carriage and wheels must be 
stronger, and the necessary appurtenances of buffers and springs add 
from ;;^2o to ;£'5o to the cost. The power of a crane should be 
specified by the weight which can be safely lifted when the jib is pro- 
jected to the full radius. The parts of a crane are sometimes so 
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made as to allow heavier weights to be lifted when the jib is raised so 
as to reduce the radius. 

The small size of the engines and boilers, the quick speed and 
intermittent nature of the work all hinder an economical use of fuel -, 
and as the cost of coal generally bears but a small proportion to the 
work done (which is not to be measured by the mere foot-lbs. lifted, 
but by many secondary considerations), the endeavour is rather to 
construct the boiler so that it will generate steam quickly, and with a 
minimum of size supply sufficient steam for rapid working, than to 
obtain a minimum expenditure of fuel. Vertical boilers with cross 
tubes are the kind generally used. 

The work of a steam-crane or winch is one of the severest kind, 
and the sudden stoppages and reversings cause jerks and shocks upon 
all the working parts. The value and durability of the machine de- 
pend greatly on the quality of the material and workmanship, and 
cheapness, if obtained by inferiority in these respects, is ultimately ver)' 
expensive. Steel, the best wrought-iron, and high-quality cast-iron 
are essential, and all moving joints should be case-hardened. Steel, 
gun-metal, or malleable cast-iron are often substituted with advantage 
for cast-iron in toothed wheels. 

. For loading and discharging ships, the cranes must be movable, so 
as to take various positions to suit the hatchways of vessels; and 
to avoid obstruction to the quay and to lines of railway upon it, the 
crane may be elevated on a travelling stage through which the railway 
wagons can pass. Movability is even more necessary for cranes used 
on public works. Therefore, cranes so employed must be complete 
and self-contained on a travelling carriage with engine and boiler. 
For wharf and other fixed cranes it is often convenient to bring steam 
from some adja<!ent boiler, and only the engine is attached to the 
crane itself, and though this plan is most easily adopted for fixed 
cranes, steam-pipes can be arranged for movable cranes also. Some- 
times the plan of detaching the power is carried further, and the 
engine with its winch-gear and barrel is fixed in an adjacent building, 
and the chain brought to the crane through guiding- pulleys. This 
plan is often expedient in city warehouses or workshops, where 
steam-boilers, or even only an engine on the crane itself would 
involve risk and annoyance. In small cranes this plan is frequently 
adopted, the power from a constantly running drum near the crane 
being brought into action by fast and loose pulleys, or by a friction 
clutch, or other simple means. Where the boiler and its smoke are 
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alone objected to, the power is often conveniently obtained from a gas- 
engine or water-engine. On public works, detached winch-gear, as 
already described, is often preferred, and on board ships a steam- 
winch with projecting warping capstan is in this way used for raising 
the anchor, warping cables, and other purposes, as well as for hoist- 
ing ; but steam for such cranes is generally supplied from a detached 
boiler, or if in a steamer, from the engine-room. To afford equal and 
continuous power without a fly-wheel the engines for these winches 
are made with two cylinders, and with a link-motion for reversing. 
The cost of steam-winches of this kind ranges from about ;;^8o for a 
winch with 5-in. cylinders for lifting 2 tons, to ;^i3o for a winch 
with 8 -in. cylinders for lifting 5 tons. 

Compressed air is used for working cranes under certain circum- 
stances, as, for instance, in places far from the source of power and 
whither steam could not be conveniently conveyed, or in tunnels 
or mines, where steam would be unendurable. This method is 
especially useful where water-power is available for compressing the 
air, or where air-pipes provided for other purposes are available. 
But where a steam-engine has to be employed to compress the air, 
the cost of this extra transmutation of force is of course only justifiable 
when circumstances render the direct use of steam inconvenient or 
impossible. 
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Hydraulic cranes. HydrauUc cratus may be used with advantage in many cases where 

any other kind would be costly, or inconvenient, or insufficient ; and the 
facilities which water affords for transmuting, transmitting, distribut- 
ing, and concentrating power, are seen to their best advantage in the 
case of cranes worked by the " accumulator ** system. Where hoisting 
has to be done quickly, mechanical power of some kind is necessary, 
but if steam be employed and have to be worked at long or irregular 
intervals, much expense is involved in maintaining, ready for action in 
each crane, steam-power sufficient for the maximum service that may 
be required ; and the useful or effective work done, bears but a sinall 
proportion to the power consumed, and to the expenses of super- 
vision. And if, to save the cost and inconvenience of having a boiier 
at each of numerous cranes, steai^i be brought in pipes from one 
boiler, the pipes become cold during each interval of waiting, there 
is waste and inconvenience from condensed steam, and if this 
method were adopted for numerous or widely distributed cranes, the 
aggregate length of steam-pipes would be an insuperable difficulty. 
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The hydraulic system obviates all these objections. A pumping- Avoided by 

. iij* hydraulic power. , 

engine, of force equal to the average service constantly employed in 

raising the accumulator, stores up a power which can be drawn upon 

instantaneously by any crane which has been connected by pipes 

within a mile or more of the pumping-engine ; a crane, for instance, 

in some remote place, required only once a day or once a week, being 

as readily set to work as others. The loss of power in transmuting 

steam-power into hydraulic force, and in keeping a pumping-engine 

always in steam, is more than met by the conveniences afforded ; and 

stationary engines so employed can be worked with the minimum of fucI consumpUon. 

fuel, 3 lbs. per indicated horse-power per hour as compared with Heepageitt. 

10 lbs. in a steam-crane, being a fair comparison. The system finds its 

best exemplification at railway goods-stations, where rapid work at ^gooda-VtaSons?^ 

numerous cranes is required, but at irregular intervals ; or in factories 

where the accumulator system is utilised on a wide scale for working 

machine-tools. 

A steam-engine fixed in some convenient place is employed in ^n«ine^or"k8 
pumping up the accumulator load, which, pressing on the water many crane*, 
uniformly in all the lines of piping, keeps" ready at each crane the ''^ "^^ 

maximum force. The engine is arranged so as to stop pumping 
automatically when no power is being abstracted ; and if, on the other 
hand, at 'any particular moment, all or most of the cranes happen to 
be lifting simultaneously and more power is sought than the engine 
affords, there is only a brief delay till the engine accumulates the 
necessary force and supplies the demand upon it. And if there be 
only one or few cranes, or only occasional service required, there need 
be no special steam-engine if there be a line of shafting from which a ^"'"''ahaftin*^ 
small pump for the accumulator can be driven ; or still further 
economy may be obtained if moderate but continuous water-power 
be available for working the pump. Another advantage of the 
hydraulic system is the great power which may be obtained in 
cylinders of small size, the ordinary pressure being so much greater pressure^ 
than that usual in steam-engines. 

At each crane, the power is applied by means of a cylinder, **o<*« ©^ working, 
moving-ram, and sheave-blocks, to which the chain is attached ; but 
instead of multiplying the power as is usual in a crane, the high- 
pressure water affords so much power that it can be diluted by means 
of sheave-blocks worked in the reverse way to the ordinary method. 
That is to say, a ram, with a stroke of 4 ft., pulling at a pair of three- Speed increased, 
sheave blocks, drags the chain which issues from the last pulley 

BB 
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24 ft, but, of course, with a power proportionately diminished In a 
large terminal railway station, with numerous cranes for loading and 
discharging the trucks, cranes so worked are extremely convenient for 
weights of from 5 to 40 cwt., and can be managed by ordinary work- 
men, who have nothing to do with the motive power at a distance, 
but who can control the crane by pulling a lever. The high-pressure 
water can also be applied with advantage to small engines (three- 
cylinder engines are found most suitable) which, placed below the 
platform, give motion to capstans for shunting and marshalling the 
wagons, as a rope passed a few times round the capstan can be 
instantaneously pulled with great force. 

A pressure of from 500 to 700 lbs. per inch has (1880) been adopted 
for hydraulic cranes as just described ; but the apparatus could be 
as well worked at 1,000 lbs., if occasion demanded, without involving 
the modifications in detail or s{>ecial precautions which much higher 
hydraulic pressures would require. The distributing pipes for the 
hydraulic system are of cast-iron, of sufficient thickness to withstand 
the pressure, and united by strong flanges and bolts. A raroificatk>n 
of such main pipes and branches, laid down in and about a railway 
station, or factory, or dock, allows of cranes ot other machines being 
connected at any point at any time, if the main pipes are made large 
enough in the first instance to transmit the water required. * 

The capital outlay for hydraulic cranes often forbids their adoption, 
esi>ecially in small undertakings, where the saving to be obtained in 
the current expense of working would be doubtful or not immediately 
apparent As the light cranes for unloading general merchandise 
are easily worked by hand, it is only at large or busy stations where 
many such cranes are required, that the expense is justified. The 
system has been widely adopted in England, because the enormous 
goods-traffic at the principal railway stations must be quickly nQoved. 
A complete establishment consists of steam-engine, with boilen, 
pumps, accumulator, and the necessary adjuncts of engine-house, 
boiler-house, and chimney ; cranes, each with a cylinder, ram, pulle)*$f 
and chains ; and the lines of pipes and yalves. As a safeguard 
against stopi>age, it is generally expedient to have duplicate ^ginC) 
boilers, and pumf)s, which add considerably to the expenditure. Hy- 
draulic cranes of the kind usual at railway stations, with ram, pulleys 
and chain for lifting about 30 cwt., cost from ;^ioo to ^150 each, ^ 
exact sum depending not so much on the hydraulic apparatus as 00 
the projection of the jib, the height of the crane-post, and whetbtf 



Hydraulic Cranes. 
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\ made according to the method aox b (Figs. 185, 186). 
in which the crane depends entirely on a lower pivot, and 
It usual on a wharf, is the dearer, method b being more often 
in warehouses, and sometimes in goods- stations, where 
)of beams are available for support and attachment. The 
:nt of hydraulic cranes, including engines, buildings, and* 
ges at different railway stations from ;^4,ooo to ;^3o,ooo, 
h is prohibitory in most private establishments. Where 

required is infrequent or of small extent, much of the 
steam-engine and boiler may be avoided by the use of a 
with pump and small accumulator, which are set in motion 

time when the machinery is needed. This method is, 
r, occasionally adopted for such intermittent service as the 
ichinery of swing-bridges. 

It convenience of having the accumulator system estab- 
dock for opening and shutting lock-gates and for ware- 
s, as well as the objection to steam-cranes because of the 

has tended greatly to the adoption of hydraulic cranes 
lose of moderate lifting power have proved most suitable 
meous cargo, the apparatus being arranged for high speed, 
of this sort must command the hatchway of a vessel, the 
the jib must be greater than that of a railway goods- 
le, and must have a much greater height of lift and length 
» as to raise cargo from the bottom of a ship's hold, and 
;ar of a railway wagon on the quay. And also as such a 

be self-contained without upper support, it is necessarily 
isive than one of similar power attached to a roof beam, 
he differences in the size of ships and in the position of 

fixed cranes have proved inconvenient, but the other 

of the hydraulic system lead to its adaptation to movable 
ler than its abandonment. There are two different 
f effecting this. As only a limited range of movement 
y to allow the crane to be placed opposite a ship's hatch- 
jower-chain can either be led through pulleys from a 
aulic ram in a contiguous building, or the hydraulic 
being affixed to the crane in the ordinary manner, the 

from the pressure-main can be so arranged with telescopic 
d joints as to allow the necessary movement of the crane, 
ufficient stability to the overhanging jib, the crane carriage 
de with wheels for a wide gauge, a third line being laid 
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See a euid b^ ^t%g€ 
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205 

Portable hydraulic 
winches. 



See also P€ige 79. 



See page 123. 



Disadvantas^es of 
hydraulic cranes. 

See page 84. 



down on the ordinary railway track, the base of the crane then being 
rather wider than shown in Fig. 203, and furnished with wheels. 
Fixed or movable cranes as above described, with a radius of 28 ft. 
from the centre post (about 23 ft. overhang from the quay), and 
for lifting 35 cwt., cost from ;£^40o to ;^5oo each. 
• As movable cranes of this sort hinder the passage of goods- 
traffic on the edge of the quay, the system has been further 
elaborated by raising the crane carriage and making it wide enough 
to bridge over the railway on the quay, so as to allow hand-trucks to 
pass through. A crane of this sort requires a rail track of about 
10-ft. gauge and a jib radius of 30 or 32 ft. from the vertical post to 
allow it to overhang the quay 23 ft, and such cranes are necessarily 
expensive, costing from ;^ 5 00 to ;£^7oo, but this expense is justified 
by the rapid transfer of cargo to or from railway wagons which the 
system allows. Portable machines of a smaller and cheaper kind 
can be utilised wherever hydraulic mains are laid down in a dock. 
These small machines (known as jiggers), have a ram with sheave- 
blocks arranged on the same principle as in a hydraulic crane, but 
without any crane-post or jib. The goods are lifted from the ship's 
yards, to which the chain is taken from the machine. The height 
is arranged to omit the depth of hold, the lift of the chain being 
multiplied not only by the sheave-blocks but by the differential 
diameter of the barrel. A machine of this sort is easily propelled by 
hand and can be attached to a hydrant at any point along a dock or 
quay. They cost about ;^ioo each. 

While, however, cranes as just described are suitable for miscel- 
laneous cargo, much stronger cranes are necessary at ports where 
heavy weights have constantly to be lifted. For instance, at some 
coal-shipping ports, loaded wagons of from 6 to 12 tons' weight arc 
lifted and swung round over the ship's hatchway. For hydraulic 
cranes of this sort (as is the case generally for large cranes) special 
designs are required, and no fixed designs or prices apply. 

The non-compressibility or want of expansive force in the water is 
a disadvantage in hydraulic cranes which has been already explained, 
as also the risk of stoppage from frost. 



Travelling-cranes. TravelUng-craties and overhead gantries, though made in various 

ways, form a class of their own entirely outside the cranes just de 
scribed, the main point of difference being that the weight is lifted 
by, and suspended from, a bridge or girder supported at both ends, 
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instead of from a single column, as in a derrick, or from an over- 
hanging jib in an ordinary swinging-crane. Full advantage is taken 
of the double support to extend the area commanded by the crane, 
the width ranging, according to circumstances, from 20 ft to 70 ft. 

The fixed gallows or gantry is the rudimentary type of overhead 
crane, a cheap and simple structure of this kind being sometimes 
used for loading and discharging wagons in a quarry, stone-mer- 
chant's yard, or boiler-yard, the articles to be lifted being brought to 
or taken from the gantry on rollers. It is a simple step forward to fix 
the uprights on a horizontal sill or base furnished with wheels, so 
that as a travelling-carriage it can be propelled along a line of rails 
laid down for the purpose, such cranes as these being known as 
Goliath cranes. A crane of this sort is cheaper than an overhead 
bridge moving on an elevated staging, and it leaves a clear space 
below except at one place where the crane is at work, such an unob- 
structed area being often of great importance. On the other hand, 
the fixed staging with a travelling-bridge affords a complete apparatus, 
more easily worked, and allows two or more travelling-bridges to be Travelling bridge 

•^ ' ° ° on fixed staging. 

at work on the same stage. 

Timber is generally used as material for the staging and travelling- 
bridge, and timber beams trussed with iron tie-rods can be made 
strong enough even for wide spans and heavy loads. But wrought- 
iron girders are also frequently used for the travelling-bridge, and even 
as longitudinal supports for the rails on which the bridge works. In a 
factory, a set-off in the wall (208) affords such continuous support 
as to require only a longitudinal sleeper below the rails. Sometimes 
the girders or beams are carried on brick piers or iron pilasters (209) 
at short distances apart, or on corbels projecting from the wall, or on 
small brackets (210) cast on or bolted to the columns which support 
the roof. In engineering factories, it is important to allow ample 
headway under the crane, so that the travelling- bridge will pass clear 
of any lofty machine or structure that may have to be erected. 
The motive power is given in various ways. In the simplest cases, a 
rope passing over a grooved wheel, as in a whip crane, allows the 
power to be applied from below. Or, for small cranes and simple 
cases, an ordinary crab or winch is fixed on the bridge, with gear by 
which it may be made to traverse the bridge, the fonvard movement 
being separately performed by a simple gearing attached to one 
of the travelling carriages on which each end of the bridge rests. 
Sometimes, ever)' movement is performed from below, the forward 
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motion of the bridge, the traversing of the winch on the bridge, 

and the lifting of the load, being effected by various clutches 

manipulated by the workman in charge. In powerful cranes, how- 

Steam-winches, ever, it is usual to have a steam-winch on the bridge, which not only 

serves for hoisting but for the traversing and longitudinal movement. 
In factories, advantage is sometimes taken of a fixed steam-engine to 
transmit power by a longitudinal shaft the whole length of the 
traveller, and, the shaft being square in section, the wheels which 
take power from it slide on the shaft as the bridge travels. Or, 
power is brought from a fixed engine by hempen or wire-rope, either 
of which, if run at a high speed, need be but of small diameter. By 
these means the lifting and other movements may be managed either 
from the bridge or from below, but in neither case is there obstruc- 
tion from steam, or boiler, or winch-handles on the crane itself. 

Another method of working is by the combination of the jib-crane 
and the travelling crane, as already described, the jib affording the 
advantages of rapid lifting and slewing, and the elevated staging 
allowing a clear space to be left below, this plan being especially 
convenient at docks where the quay would be obstructed if the jib 
crane were on the ground level. 



Seepage III. 



See Figs. 204 &• 214. 

Jib-crane raised 
on staging. 



Choice of crane. 



Numerous] 
patterns. 



All the types of cranes that have been here described are niade 
in various ways by different manufacturers, whose catalogues afford 
ample choice. But the diversity of design which the competition of 
makers affords, and which is available for cranes of moderate power, 
becomes rapidly less as the size and capacity of the crane increase. 
Large cranes need For in designing cranes with a capacity beyond 15 tons, every cir- 

special design. r t \'^ i « • j 

cumstance of locality or purpose acquires enhanced importance, and 
it is generally necessary or expedient to make a new or modified 
design. Large cranes are so expensive that the preliminary question 
of the permanence of the service should be fully considered, as 
Temporary crane, temporary hoisting apparatus can generally be more cheaply con- 
trived. Thus, in the case of public works, if large masses of stone 
or concrete have to be lifted during a short period ; or in the estab- 
lishment of a factory, the unloading 'pf boilers ; or at a fortress, of 
heavy guns, derricks might be cheaply erected and removed when 
the work was accomplished As. previously mentioned, loads even 
as great as 50 tons can be lifted from one mast or baulk of timber, 
the necessary adjuncts of guy-ropes, crab and sheave-pulleys being m 
themselves comparatively inexpensive. For unloading from a ship, 



See ptige J56, 
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however, a single piece of timber would seldom be sufficient, with- Seepngej56, 
out great risk and difficulty, and sheers formed by two masts would 
be necessary. 

If, however, the lifting of a heavy weight will periodically recur, Powerful 

then the capital outlay for a permanent crane becomes justifiable. p*""*°«"* <^'*"«» 

Thus at a government dockyard or arsenal it is necessary to have a At dockyards and 

i_ r t t • 1 , public work*. 

crane strong enough for the heaviest gun or armour-plate ; and at a 
mercantile port where locomotives, large boilers, or guns are shipped 
or landed, one large crane is generally indispensable. And even on 
public works to be completed within a limited period, the time may 
be long enough and the operations so numerous within the period, 
as to amply repay, by the conveniences afforded, the greater cost of 
a permanent crane over that of temporary apparatus. At arsenals, 
dockyards, or mercantile ports, a wharf-crane is the kind generally Made as wharf, 
required, and the expense of a self-contained crane according to 
method a is generally incurred. The kind and cost of founda- ' ' *j}s. ^' 
tions is then a question of great importance, but if there be great Foundations, 
difficulty in regard to foundations then method b ox c affords certain Set^a^ejss, 
advantages. Jib-cranes are hardly ever made for loads above 25 tons, 
permanent sheers or derricks then becoming preferable. 
Some of the most powerful cranes are those which have been Cranea for ufMnir 

, . ,^,.^. iti'i ..1, concrete blocks. 

designed for lifting concrete blocks in the construction of harbours 

Stf Cbment 

and breakwaters. During the thirty years ending 1880, the size and cha^.xxyir. 
weight of such blocks have tended to increase, and blocks weighing ( 

30 tons are frequently made, and occasionally blocks of 100 tons 
and upwards. It is not merely the weight which determines the 
strength of the crane, but the necessity for a far-reaching jib or Par-reaching jibs, 
arm to deposit the blocks ; and it is evident that the strain on the 
crane is in a rapidly increasing ratio to the load as the overhang and 
leverage become greater. Indeed, some of the machines constructed 
for lifting heavy weights are outside any ordinary category of cranes. 
Engineers in designing harbours or breakwaters, finding that no 
existing kind of apparatus will lift, convey, and deposit the heavy Special cranes foi 
masses with which they have to deal, design cranes specially for their 
purpose, not only in regard to the main points of lifting and traversing 
the load, but also to secondary points, which are of scarcely less im- 
portance. Thus, the crane must be placed so as to be easily access- 
ible to the loads brought to it, and to deliver them conveniently on 
the desired spot ; and the crane itself must be as little obstructive as 
possible. The greater and more extended the work to be done, the 
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greater ihe expenditure which is justifiable. For instance, in the 
construction of a harbour or breakwater, a movable crane for deposit- 
ing heavy blocks of stone or concrete may be so arranged as to be 
clear of the road or railway by which the blocks are brought to it, so 
that wagons may pass freely under it while the load is being lifted, 
traversed, and lowered into place. Thus a breakwater or sea-wall 
having been first made wide enough B c for a single line of r;uls, a 
crane A (21 z) moving on these rails may serve to lift concrete blocb 
brought within its reach either by water to the side of the struaare, 
or by the railway G on the already widened part, and may then movt 
forward to e to de))osit them at f, so as to widen the structure along 
its whole length. Another form of crane (213), equally powerful, but 
more elaborate, is one of a hybrid kind, the lower part consisting of a 
travelling stage and the upper part of a movable crane which can 
traverse the whole width of the staging. A lifting machine of lliis 
kind is arranged for working at the end of a structure, building il 
forward into the sea ; the wagons passing through from behind till the 
blocks they carry are within the grasp of the overhanging jib. The 
block of stone or concrete having been seized, the carriage on the jib 
from which the load is suspended is propelled forward, and the crane 
itself traversed across the stage till the block overhangs die desittd 
spot, when it is lowered. It will be seen that these special cranes 
have only a rectangular motion, and are limited therefore to a {ur- 
licular range of duty. Jib-cranes revolving on a pivot or turn-table, 
and mounted on a travelling stage (214), while allowing the same un- 
obstructed space below, can slew round in every direction, and are 
therefore suitable for more various purposes. But in a jib-crane of 
this sort there is the disadvantage that the load cannot be racked in 
and out as in a foundry crane, and the alternative plan of raising and 
lowering the jib is often inconvenient As, however, a short range 
of such racking movement is sufficient in most cases for adjustinga 
load, the slantir.g jib may be prolonged horizontally for a few feet, 
and a travelling carriage placed upon it as on the jib of a foundiy 
crane. Huge machines of the kinds just described for lifting weights 
of 25 to 30 tons, and deposidng them from a jib overhanging 30 to 
50 ft., cost from ;^2,ooo to ;^4,ooo. 

Floating cranes of considerable power are often required in harbours 
and docks for use in cases where it is more convenient to bring the 
crane to the ship than the ship to the crane. Strong vessels are 
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needed to sustain such cranes, and while the stability depends pri- Floating cranes, 
manly on the breadth of beam, the suspended loads are partly 
balanced by water-tanks or other counterpoise. A floating crane with 
jib projecting 20 ft beyond the side of the vessel on which it stands, 
and for lifting loads of 20 tons, will cost from j[fi^ooo to ;^8,ooo. 
la some harbours where vessels of deep draught cannot lie alongside a 
wharf, floating cranes or derricks are used for discharging cargo into 
lighters, but in such cases the cranes are usually of moderate power, 
and the peculiarity lies in the arrangement of numerous cranes 
on one hull as they might be on a wharf. Coals and similar bulk- Discharging coals, 
cargo may be rapidly discharged from a ship to barges by numerous 
cranes fixed on a floating hull, and working simultaneously at two or 
more hatchways. A complete hydr^lic equipment will generally 
prove best for rapid working. Grain in bulk is best lifted by ** eleva' 
tors," which have a series of buckets on an endless chain and ladder, 
something like a dredger; and, one end of the ladder being in- 
serted in the hold, the buckets scoop up the grain and deposit it 
either on barges or into railway wagons on shore, or to the upper 
storey of a warehouse. These elevators are sometimes fixed on a 
floating vessel and sometimes on shore, and they are as well suited 
for delivering into a ship as from it 



Qrain elevatora. 



To allow the selection of a crane best suited to the purpose in choice of crane. 

*^ how determined. 

view, or to enable an engineer or manufacturer to make an appro- 
priate design, some or all of the following points need consideration, 
the importance of every incident increasing as the lifting power and 
radius required become greater : — 

1. The average and maximum weight of the articles to be lifted, . Power, 
and the relative frequency of each. If the maximum weight seldom 

occurs, it will be desirable, while providing the full power, to make 
the arrangements conform specially to the more frequent operations. 

2. The size or bulk of the pieces to be lifted. The shape of the gj^^ ^^^ g,, ^^ 
jib has often to be modified and made of appropriate shape, this p""* ^° *** "'^***- 
point having to be considered in connection with the length or pro- 
jection of the jib ; and on this the resisting power of the crane and 

the strength and cost of the whole apparatus often depend. In con- 
nection with this point, it must also be considered whether the radius 
will have to admit of alteration, and the lifting power may be modi- 
fied accordingly. Thus, a crane which will lift 1 2 tons at the extreme 
radius may be arranged so that it will lift 20 tons with a shortened 
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jib. But directions as to the safe limits of loading should be con- 
spicuously affixed to the crane, to prevent misuse and accident. 
Kind and 3. The nature of the operations to be performed and their fr^ 

"woi-wng.** quency, so far as will determine the expediency of steam-power and 
other arrangements for quick working. Any special circumstances, 
such as rapid working during certain hours of tide, should be considered. 
Height of lift. 4- The average and maximum height of lift for which a winding- 

'^Avif J 3' drum and chain must be provided. 
Fuel. 5. If a steam-crane is required, the kind of fuel should be 

Waur.power. described ; if hydraulic power, then the nature of the apparatus 
See pages $3 &» 370. and pressurc which is available. 

6. If for permanent use in one place, a plan of the site is useful in 

assisting the choice of kind anti shape of crane. If a wharf-crane is 

Foundations, required, the nature of the ground and its suitability for foundations 

should be described. If the crane is for an iron or timber jett\', a 

SeePage3sS. . , "' ' 

AUo]e.TT\Ks,Parti. drawing of the structure should be furnished, so that the sufficiency 

of the structure to support the crane when loaded, or the method of 
strengthening it, may be considered. 
Movable cranes. 7. If a crane on travelling-wheels is required, the width of the 

See pages 260 &»,^i, existing railway gauge, and the width and height peimitted for 

passage through bridges. But if rails are to be laid down specially 
for the crane, the limit of width within which the gauge may be made 
to suit the crane. 

Ropes and chains. 8. In cranes of moderate power, it should be stated whether hemp 

ropes, iron chains, or wire ropes are preferred, as the winding-dnim 

as well as the sheave-blocks must be made accordingly. Ropes are 

not suitable if exposed to the weather, and for any but moderate 

Steel-wire rope, weights are cumbersome and inconvenient. Steel-wire rope is now 

Seepage ill. available as a substitute for chain or hemp rope, and offers the great 

advantage that it shows signs of deterioration, and is not, like a chain, 
liable to sudden fracture. But as wire ropes of various kinds and for 
various purposes are made, it is important that rope of sufficient 
flexibility should alone be employed. The manufacturer should be 
See page 113. informed of the purpose for which it is required and the diameter of 

the barrel on which it is to wind. 

\See also Factories : The Transmission of Power : ani » 
Part I., Harbours aiid Docks.] 




CHAPTER XXVI. 

XCAVATING MACHINES. BORING-TOOLS. ROCK-DRILLS. 
DREDGERS. PILB-DRIVBRS. DIVING APPARATUS. 

The use of machinery fur ex- Eiie«7«ting 
cavating earth, gravel, sand, 
and other material usually 
dug out by the spade, though 
often proposed by inventors, 
did not till about the year 
' i860 in America and 1S70 
in England, reach beyond 
experiment. Machine exca- 
vators and scoops had before 
then for many years been 
i for the sinking ot wells, for bridge foundations, and for subaqueous 
Iging, these being cases where simpler methods were impossible 
the scarcity or high price of labour in some cases, and the great , why ued. 
I for speedy execution of extensive works in others, drew the 
ition of contractors to new inventions which seemed lilcely to 
rsede or assist hand-labour ; and even where none of these reasons 
Id have sufficed, the saving in cost which the new machines .were 
d under certain conditions to allow, ensured their adoption in 
ordinary competition of trade. 

here are several kinds of machine excavators, but they may be Diffenm ni*ih« 
diy classed as of three kinds, i.e., those with a series of con- ' **' 
jusly moving buckets or scoops, as in a dredger; those in which 
scoop or cutler is attached 10 an arm which forces it into the 
nd and digs out the soil; and those with hollow cutters or 
ps, which being let down vertically, grasp the soil and bring it 
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back as in a bucket. To these must be added apparatus for excava- 
ting by air or water pressure, and also boring-tools, which, though 
they penetrate to a great depth, are principally used for well-sinking, 
and are employed for excavation only as preliminary or accessory to 
larger operations. 

The experience gained with dredgers for subaqueous excavation 
where hand-digging is impossible, naturally led to the consideration 
of this form of machine when mechanical digging on dry land was 
required. So cheaply has subaqueous dredging been performed, and 
so skilful are the operators, that it has often been found profitable 
when a dredger-boat has been stranded at low water on a shoal or 
bank to continue working even although manual digging or other 
ordinary methods would have been possible. So that it appeared a 
ready method to construct a complete dredging apparatus on a stage 
travelling upon wheels instead of on a floating vessel. The machines 
of this sort that have been made resemble somewhat a travelling 
crane or gantry, moving forward upon a railway of from 30 ft. to 
40 ft. gauge, and on the bridge or transverse platform is a steam- 
engine and upper framework for carrying the " ladder " with moving 
buckets like those of a floating dredger. The ascending buckets are 
emptied at the top into a horizontal carrier, which discharges into 
wagons at the side. In a case of this sort, the rail-track for the 
apparatus would be on the ground-level, and the stage, spanning the 
excavated space below, w^ould work forward, the dredger buckets 
cutting into the solid wall in front as the machine advanced. By 
this means, a continuous cutting or gullet is excavated, which can 
afterwards be trimmed and widened by side-filling into wagons on a 
line of rails at the bottom of the cutting. It is obvious, however, 
that an apparatus of this kind could be arranged in various ways to 
suit particular cases, according to the depth of cutting, the levels, and 
other circumstances. In these respects, there might be as many 
varieties as in a floating-dredger, but the facilities which the water 
affords for supporting the machine at the desired spot, for moving 
from place to place, and for conveying the spoil, are wanting in the 
land-dredger travelling upon rails. 

Travelling land-dredgers can be made of a size small enough to 
move upon a railway of standard gauge, although when actually at 
work a third or outer rail would be necessary for stability; the wdlh 
of base so obtained determining the angle at which the buckets could 
work. In the cases where this plan has been applied, the arm or 
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ladder is about 30 ft. long, sufficient for a cutting as deep as 15 ft. steam excavate 

below the rail level at an angle of 45°. The buckets each hold about 

6 cubic feet, and dig at a rate of about 20 buckets per minute. 

Machines of this kind are best suited for excavating sand or loose 

soil, or for loading up ballast into trucks. Much of the expense of 

working is in the continual moving back of the rails as the machine 

cuts away the edge of the bank. 

It is impossible to state the cost of excavating by travelling 
dredgers of the kinds just described, as so much depends on the 
subsidiary operations that have to be performed When in full 
work, the saving over hand-labour may be undoubted, but the first 
cost of the machine, the expenses of fuel and attendance, the laying, 
maintaining, and relaying of the rail tracks, as well as the liability to 
delay from repairs, all add considerably to the outlay; and unless there 
be a very large amount of similar work to be done, these incidental 
expenses are generally prohibitory. The occasions when the land- Land-dredger ve 
dredger could be employed with advantage are therefore very rare, 
but so various are the circumstances which occur in public works 
that experience gained with such apparatus may be utilised when 
favourable conditions present themselves. 

The Steam-digger or Steam-navvy has most of the functions of a 
crane to perform* The machine is fixed upon a travelling carriage, 
and besides the steam-engine, crane-post, and jib, there is a projecting 
arm with an iron scoop upon it, which, by an ingenious combination 
of pulling, pushing, and lifting, cuts into the ground in front of it and 
scoops it away. To work effectively, the machine should be at the 
lower level of the excavation and cut into the solid wall of earth in 
front of it. Starting from level ground against a slope or hill in 
front, the machine cuts its way, forming a channel or " gullet " as it 
proceeds. The width of the gullet is determined by the radius or 
sweep of the jib and digging-arm, but it cannot cut at a steeper angle 
than 45°. A width of about 40 ft. has been found most useful, as it width of cuttir 
allows of a line of rails on each side of the machine, and, in the case 
of a railway-cutting, leaves only the trimming of the sides to be done 
by hand-labour. 

These machines may be worked with either two or three lines of 
rail, according to the arrangements for supplying and removing the 
trucks, the rate of working and other circumstances. But where, 
owing to the nature of the ground, the machine can work quickly it 
is sometimes found expedient to lay three lines of rails. On the centre 
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line (ivhich must be of strongly laid rails to bear the weight) is the 
machine *, and, if need be, a line of empty trucks behind. The outer 
lines are about 3 ft. higher than the middle line, and serve for the truch 
B, which are being lilled, and for those c already tilled waiting to be 
remwed. Two men are generally employed to direct the machine; 
one man stands upon it, and, as in the case of a steam-crane, is able, 
by the various handles within his reach, to lift or lower the digging- 
arm or slew round the jib. The second man manages the scoop, 
which is made with a hinged lid or trap-door at the bottom by which 
the spoil is discharged inio the wagons. Besides these two principal 
men there Is a fireman ; and in addition there are men to trim the 
sides of the gullet, to manage the wagons and the lines of rail. But 
as these duties have also to be performed where the digging is b^ 
hand, they may be excluded in comparing the cost of actual excava- 
tion. The scoop has a sharp steel lip, and will cut into stiff clay or 
gravel, even when mixed with boulders. The scoop is first lowered 
into the position shown, and cuts its way upward, and when it is clear 
of the surface and full of spoil, the jib swings round like a crane, and 
the scoop, being brought over a wagon, is emptied by the falling 
downwards of the hinged bottom The scoops vary in size, and hold, 
according to the nature of thi: ground, about one cubic yard ; and 
according to the stiffness of the ground, the sufficiency of wagonj 
and other accessories, the machine will excavate from 400 to 700 
cubic yards per day, or about the work of 40 able men. They have 
been successfully used for excavating chalk. The actual rale of 
work de])enda not only on the nature of the ground but on the 
efficiency of the arrangements for removing the spoil after it hat 
been delivered by the machine. 

When the cutting or gullet has been made by the machine, the 
width of the cutting may be increased by side-lilling into the wagons 
below. This course is convenient where the width of excavation 
required is greater than the machine can accomplish, and in excavi- 
tions over a wide area, as in excavating a dock, a series of parallel 
gullets can be made, leaving only banks or ridges between to be cut 
away by hand and removed by side-filling. The machine can also 
work along a face, but has not then such scope as in a gullet 

A steam-digger as here described is made of steel and iron, 
except the digging-arm, which may be made of wood or iron. 
Although strength and rigidity in the digging-arm and in the gear 
which propels it are essential, some play or elasticity is necessaiy to 
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prevent fracture when boulders or oth^r obstructions are encountered. 
The engine is generally of about 1 o-horse power ; the weight of the 
machine (exclusive of fuel and water) ranges from 30 to 35 tons, and 
the cost from ;^i,2oo to ^^ 1,400. 

The expediency of adopting excavating machinciJ of the kind 
described in the preceding pages depends principally on the alterna- 
tive cost of manual labour in the locality and the extent and nature 
of the work to be performed. When fully employed it has been 
proved by experiment that the steam-navvy will excavate at a saving 
of id. to 2d per cubic yard as compared with manual labour. In 
the cost of the machine-process, interest on the purchase cost of the 
apparatus has of course to be reckoned, as well as the expense of 
repairs, deterioration, fuel, and the wages of the attendants ; but 
accessories which are common both to machine and hand labour, 
such as the laying of the rail tracks and sidings, and the haulage of 
the full and empty wagons, may be excluded in comparing one with 
the other. 

The nature of the ground is of course a point of importance, 
for while sand, clay, alluvial soil, or gravel, and even chalk is 
mastered by the machine, hard gravel, large or numerous boulders, 
or any stratum that depends on the pick or on blasting, forbids 
the use of the machine; while on the other hand, if the ground 
be very soft, the maintenance of a track which will bear the 
weight of the machine may be so expensive as to be prohibitory. 
The desired depth of the cutting has also to be considered. If it is 
within the range of the machine at one or even at successive opera- 
tions, it is much more profitably conducted than if a few feet in depth 
had afterwards to be dug out by hand. Some engineers object to the 
steam-diggers and other machine excavators because they disturb the 
ground more than hand digging, and because also the large masses 
of spoil they remove are not so well suited for making solid embank- 
ments as is earth dug out in small spadefuls by hand. On the other 
hand, the contractor looks only to the cost of the work, and is 
sometimes also inclined to use the machines even when little or 
no saving is apparent, because of the check they afford on the 
demands of the men. 

Machine excavators compare most favourably where the work to 
be done is of considerable extent, where workmen for hand-digging 
are scarce or expensive, where skilled Workmen for managing and 
repairing the machine are easily obtained, and where energetic con- 
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tractors with sufficient capital have the control. Such a combination 
of circumstances are likely to occur in the United States more often 
than in England, and the steam-diggers were therefore first introduced 
there, but in England also opportunities for its profitable use have 

Inexpedient where occurred both on railway works and docks. But in countries where 

p. ^j^gj.g jg abundance of cheap labour, as in India or China, but where 

skilled workmen are expensive and repairs or renewals are difficult 

of execution, these conditions tell greatly against the machine. But 

in estimating the cost of manual labour, the rates of wages should 

Effects of climate, not alone be reckoned, but the cost as measured by results. Climate 

and its effect on workmen have also to be considered. Thus, there 
are countries where, though labour may be cheap and abundant, the 
climate is so enervating that the workmen take frequent holidays, and 
works are much delayed. It may become expedient, therefore, to 
adopt machine-processes to save time even at a greater expenditure 
of money. 



Saving in time. 



Subaqueous 
excavation. 



See also Dkbugers, 



Pumping. 



In the excavation of wells, mine-shafts, or pier-cylinders, so long 
as they are unobstructed by water, workmen can descend and dig 
out the spoil, which can then be hoisted in the ordinary way by 
buckets ; and even if water- be met with, it may often be kept back 
by pumping, so that the workmen can still descend; this, for instance, 
being generally possible in a clay stratum. But if the excavation 
has to proceed under water, mechanical means of some kind have to 
be adopted, and in the course of time and to meet very different 
circumstances, a great variety of methods have been tried. If the 
ground be loose sand or mud, it may be pumped up, or a sand-pump 
may be worked by compressed air; and in the case of light clay or loam 
it may, if better methods are not available, be so stirred or loosened 
from above as also to be lifted by pumps. But as excavation or 
cylinder-sinking has generally to be continued till a firm foundation 
.jrr Divers, A»^r/t>7. jg reached, pumping hardly ever suffices alone. By means of divers, 

work can be carried on under water, and if the excavation be in 
cylinders or caissoons which can be closed in at the top and made 
air-tight, pneumatic methods are available, but only at depths less 
than IOC ft 

While therefore, in moderate depths, mechanical excavators 
which will act under water may, although generally the cheapest, 
be only one of various methods available, they become at the above 
depths indispensable. Sometimes the excavation of thfe soil and the 
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bringing it to the surface are performed by separate apparatus. Thus, 

IS stated above, the strata may be so loosened as to be pumped up. 

This principle has been elaborated in the sinking of pier cylinders 

by the use of revolving ploughs or cutters worked from above to dig Revolving cutters. 

out the soil, which, when loosened, flows upwards through a syphon, SpoU raised by 

I sufficient current of water being maintained in the syphon by 

pumping water into the cylinder so that the water level is always 

above that of the water outside. This method, which has been 

adopted in deep river-foundations, is costly because of the engines, 

pumps, barges, and other apparatus required. 

Self-acting buckets or scoops, for vertical action only, are made in 
I variety of ways, and great discrimination is needed to choose \i*hat 
is best suited to particular cases as they arise. Small circular boring- 
buckets or " misers " are useful sometimes in well-sinking, and can 
[je employed for excavating in cylinders also. The most useful size 
s about 12 in. ; they are made even up to 4 ft., but these are cumbrous 
in action and are not suitable for excavating considerable quantities. 

Buckets or scoops suspended from a chain are, if effectual, the 
most convenient kind, but as neither a thrusting nor a screwing 
motion can be transmitted through a chain, it is necessary that the 
>coop or bucket shall have a self-contained action. The scoops that 
have proved effectual, though of various kinds, are generally made 
3f a segmental form hinged, so that when descending they are open 
md ready to grasp the spoil, and when the hoisting commences they 
;lose and hold fast what has been grasped. In soft sand or mud the 
mere weight of the apparatus causes it to sink so far as to fill, 
ind many of the scoops which have been used might be better 
described as self-filling machines than as excavators, and in this Seif-rxtinp i^oop. 
respect they may be used with advantage for hoisting grain out of 
[)arge8, and, if open forks or grids be substituted for the complete 
bucket, will serve for hoisting coals or straw. 

To obtain a cutting action, it is endeavoured in the pivoting or Mode of workinc. 
lingeing of the scoops to give such a direction to the cutting edge 
:hat when the hoisting chain, by becoming taut, tends to pull the 
segments of the machine together, they cannot close without cutting 
lownwards and grasping the soil. But generally, the tension of the 
loistiog chain has not been sufficient for this, and a second chain 
ittached to the hinged parts has had to be pulled, or a blow from a 
ailing weight given to the bucket to force it into the ground. By 
hese means very efteciive work has been done in the excavation 
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of pier-cylinders inaccessible to other kinds of apparatus, and the 
improvements already (1880) accomplished render them available 
for dense clay and other hard strata. In some of the scoops, the 
closing by a separate chain has been much simplified and improved; 
while in others, the separate chain is unnecessary, unless a very 
tenacious clay or hard gravel is met with, the buckets being made to 
close and grasp the spoil by means of self-acting cranks and levers, 
But even these harder materials may be dealt with if the depth do 
not exceed 30 ft, as by an ingenious application of a hydraulic lam 
the scoop is thrust into the ground with sufficient force. 



For proving 
foundations. 

Set page fg. 



Boring.toois. Boring-tools, which find their principal use in prospecting for 

minerals and in sinking artesian wells, are useful also to the engineer 
or contractor for proving the nature of the ground for founda- 
tions. The latter may sometimes be sufficiently ascertained by 
digging trial-pits, and such pits dug on the banks of a river wiU 
occasionally suffice even to prove the stratum likely to be met with 
in the river-bed itself. But water in the pits generally hinders the 
excavation in this way, and for any but moderate depths boring-tools 
For bridge-piers, become necessary. In the construction of bridge-piers, of whatever 

kind, it is important that the nature of the foundations should be 
investigated before the form, dimensions and depth of the piers can 
be determined. The firmness of the ground or the friction it would 
afford to piles screwed or driven down, may sometimes be sufficiently 
ascertained by driving iron-shod piles or iron bars into the ground 
and carefully recording the shape and size of such piles or rods, as well 
as the number and weight of blows by which they have been driven a 
• certain depth. But information so obtained is inconclusive and more 

elaborate plans are generally necessary. A sample from the bottom 
of a trial-pit, when water hinders further excavation, or from the river- 
bed itself, may be obtained by a worm-auger of peculiar form screwed 
into the ground. The depth to which this plan is effectual depends 
on the cohesion of the soil. If of clay or gravel it may be used for 
6 or 8 ft., but the sides of the hole often fall in, and a fair sample can 
only be obtained by first driving a tube and screwing down the worm- 
auger inside it. 

For boring considerable depths, either in prospecting for minerals 
or in well-sinking, if the stratum to be pierced is approximately 
known, it may be possible to confine the choice of tools to those 
most suitable ; but where the nature of the strata is uncertain, the 
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boring apparatus must vary in kind, so as to pierce any stratum that 
may be met with. For most kinds of ground, a boring-rod shaped 
like an auger (223) is screwed into the earth, but when rock has to be 
pierced, cutting-chisels or "drills'* (224,225) are driven by percussion. 
A tripod or sheers is placed over the bore-hole, and, by means of a 
rope passed round a pulley, the rods can be lifted, a windlass being 
used for winding the rope ; and when rock or stony ground is met 
with, the process of "jumping** the hole is performed by lifting and 
letting fall the rods, the weight and percussive force becoming very 
considerable as the depth increases. 

A usual method of commencing boring operations is to use first a 
worm-auger (226) for penetrating the hard crust and for loosening the 
earth belo^, and then to substitute an open or " clay" auger (223). A 
short length of pipe is sometimes driven into the hole at the com- 
mencement so as to prevent the surface-earth falling in. The turning 
is done by means of tillers or handles fixed on the top length of rod 
and worked by two men so long as the process is easy, and then, by^ 
lengthening the handles, by four or more men, or by cattle or steam - 
jK)wer. The rods are made in lengths of 10 or 20 ft., and a length 
is added as the tools descend. When the auger is full of earth or 
clay, it, with the rods above it, is raised by means of the sheers and 
windlass, and the augers emptied. In deep boring, as the depth 
increases, the uncoupling of numerous lengths of rod each time that 
the augers are lifted becomes tedious, but some of this labour may 
be saved by erecting light but lofty sheers above the bore-hole, 50 
that lengths of 40 ft. may be lifted at once. For longer lengths a 
light framework may be erected, or a tripod of poles lashed together 
at the top. Or if the first part of the excavation has been by 
digging, the boring-rods may be worked from the bottom of 
the well or pit, and the rods may be uncoupled only in long 
lengths. Thus if the pit be 50 ft. deep, the rods need only be 
divided into similar lengths. When it is desired to examine the 
stratification of the ground more exactly than the ordinary auger 
allows, an auger of peculiar form is used in which the earth or 
clay passes up intact as a solid core. If rock or stones are met 
with, and it is necessary to cut through them, a chisel-ended tool is seeFi^s.224&'2^. 
substituted for the auger and is "jumped" or driven against the 
rock by lifting the apparatus by the sheers and letting it fall, its 
own weight giving the necessary force. This plan becomes difficult 
at a great depth, as the rods vibrate and break the sides of the hole ; 
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the great weight requires considerable force to lift tlie rods at each 
blow, and tends to break the lower lengths. Boring-rods of this 
kind are partially turned at each blow so as to make the hole circular. 

If the tool passes through the rock, recourse is again had to the 
auger, unless the ground has become wet or soft, when another tool, 
called the shell or pump-auger, which has a valve at its extreme end, 
is used, and this valve will retain silt or sand or anything too soft to 
pass up the ordinary auger. When boring through a running sand or 
other soft stratum, it is necessary to drive a pipe down the bore- 
hole to prevent the soil closing round and choking it. The pipe is 
passed down from the surface through the hard ground, and is then 
driven through the soft lower stratum, the pipe being cleared from 
time to time by a shell-auger. If hard stratum be again eacountered, 
it is necessary to recommence with a tool of smaller diameter that will 
pass through the pipe. Hence, when deep borings are anticipated, 
it is important to commence with a large tool, as it may be necessa^ 
to reduce the diameter three or four times in a depth of several 
hundred feet 

The tools above described are made of various sizes and shapes to 
meet the different occasions that arise, but besides the actual boring- 
tools and rods there are numerous secondary tools that become neces- 
sary. Thus there are grappling tools of various kinds and shapes for 
seizing rods or pipes that become disconnected in the bore-hole or 
stones that impede the augers ; pincers, clamps, hooks and tubes. All 
these must be made of good tough iron or steel to withstand the 
rough usage and the oft-repeated strains that are unavoidable in 
boring operations. 

For testing ground down to 30 ft, the necessary tools can be pur- 
chased for about ;^is, but the expense increases with the depth of 
bore-hole, so that the tools cost about ^100 for a bore of 300 ft 
The deeper the hole, the greater the variety of strata likely to be met 
with, and therefore a corresponding number of tools must be pro- 
vided. Moreover, if deep boring is anticipated, the hole must be 
made of large dimensions at the top, larger and more expensive augeis 
and chisel-drills becoming necessary. The rods are square bars of 
iron or steel with screwed socket-joints, and they are generally made 
in lengths of 10 ft. or 20 ft, and they must be strong in proportion to 
the depth of hole. Thus, i-in. rods, costing about 23s. per lo-ft 
length, are usually strong enough for holes 200 ft deep ; for holes 
down to 400 ft. \\ in. rods, costing about 27s. per lo-ft. length, are 
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needed ; while between 400 and 700 ft. \\ in. rods, costing about 36s. 

per 10 ft. become necessary, and so on. For deep borings, or where 

rapid work is desired, a steam-engine is a necessary adjunct, though steam-power and 

horse or cattle power may be substituted. Staging, sheds and various »«««•«> 

other accessories have also to be provided, often at considerable 

expense. 

A proper choice of boring-tools depends upon a full knowledge of 
the circumstances ; and therefore the purpose, the probable strata, 
the anticipated depth, the extent of the operations, and the diameter 
wanted at the bottom of the hole should be fully described to 
those concerned. The conditions under which boring operations are 
carried on are so varied and the accidents that occur so peculiar that 
experienced workmen are necessary for any but the simplest cases. 



Choice of tools, 
how determined. 



The Diamond Rock-drill is used for sinking artesian or other 
wells, and for prospecting after minerals, and for hardly any other 
purpose ; though occasionally it has been used for boring holes for 
explosives instead of the percussion rock-drill. For example it has 
been used for the latter purpose in subaqueous rock-boring through 
water about 14 ft. deep. Steel tools can pierce rock only by a 
succession of chisel blows ; and as power rock-drills, which strike 
rapidly, are limited to a depth of about thirty feet, drilling through 
rock for greater depths is tedious and expensive. The piercing 
of rock by revolving drills is obviously a desirable plan, but steel 
having proved quite inadequate for the purpose, the ** jumping** 
of holes by chisel-drills was the only available plan till the inven- 
tion of the diamond-drill, which will penetrate the hardest rock. 
Indeed, it will work more easily in a hard granite or hard siliceous 
sandstone than in softer rocks. A hollow tube is used as the revolv- 
ing spindle, and to the lower end of the tube is attached a ring or 
disc of larger diameter, known as the " crown," the face of which 
is studded with carbons or black diamonds, which, when the crown 
revolves, cut or wear away an annular space into the rock. The 
solid core of rock passes into the tube as the drill descends, and 
by a simple arrangement the core can be cut from time to time, 
and brought to the surface in lengths of from i to 15 feet. While 
the drill revolves, a stream of water is forced down the tube at 
considerable pressure, for the double purpose of counteracting the 
friction heat of the cutting- faces, and of bringing up in the annular 
space outside the tube the powdered rock which the drill has cut 
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away. Taking into account the expenses of repairing steel percus- 
sion drills, the diamond-drill will do the same work as cheaply and 
at a greater rate of speed. 

The diameter of the drill-hole depends on somewhat the same 
circumstances as in other kinds of boring, that is to say, on the 
diminutions that must occur from time to time during the descent 
If there be hard strata throughout, the diameter need not be much 
diminished ; for instance, a hole need only be 6 in. diameter at the 
top in order to be 3 in. diameter 500 feet below, this allowing for a 
core of about i \ diameter. It is usual, especially when passing 
through soft stratum, to line the bore-hole with tubes, and the allow- 
ance has to be made for these in determining the diameter of the 
hole. For prospecting, the smallest diameter that will work to the 
desired depth is all that is necessary, as a core of i inch diameter 
will tell the stratification almost as well as a larger one. But for 
well-sinking, where a tube for permanent service has to be inserted, 
diameters of from 12 in. to 24 in. become necessary. A solid core, 
20 in. diameter, of the hardest stone can be brought up from a 
depth of 1,000 feet, and drilling can be carried on at a reduced 
diameter for more than 2,000 feet The rate of progress will range 
from 2 ft to 3 ft per hour for depths down to 200 ft., diminishing 
I ft. per hour at 1,000 ft 

A complete apparatus suitable for mine-prospecting, consisting of 
small steam-machine and boiler, drilling-crown and diamonds, with 
drilling- rods sufficient for drilling 200 feet, with a core at the finish 
I J diameter, costs from ^£"1,200 to ;£'i,Soo, including 100 ft of lining 
tubes and all necessary accessories. A small apparatus of this kind 
can be mounted on wheels and taken quickly to the desired place, 
set to work, and as quickly removed. It is suitable for depths 
down to 1,000 feet. The drill works most easily downwards, but 
can, if need be, work at any angle. But although a machine of this 
kind is portable and convenient for prospecting, it is better in the 
case of large holes or deep boring to have a detached boiler, and, 
if the situation allow it, lifting apparatus above the bore-hole for 
raising the rods. A derrick or sheers may be used for this purpose, 
but it is better to have a lofty framework, or staging of timber, or 
angle-iron, which can be so made in lengths as to be packed in 
bundles for transport. 

The cost of rock-boring depends on so great a variety of cir- 
cumstances that no fixed rates can be stated, but where coal is 
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obtainable at 30s. per ton, a prospecting machine as just described 
can be worked at a cost of from jQ^io jQ/^ per day, and with such a 
rate of expenditure the total cost will range from 5s. to 12s. per foot. 
When large holes are bored, as for wells, tubular rods of from 6 in. 
to 18 in. (generally made of weldless drawn steel) are used; the 
cost of the apparatus rapidly increases, and for depths of from 1,000 
to 2,000 ft, the outlay often exceeds ;£'4,ooo, and the cost of boring 
20S. to 5 OS. per foot The cost of lining- tubes will also range from 
5s* to 40s. per foot, the cost increasing with the depth. 

Diamond-drills as just described will pierce the hardest known 
rocks, but sometimes it is expedient to use them in combination with 
ordinary boring-tools. Thus ordinary tools may be used through 
soft upper strata or chalk; and if loose flints are encountered, a 
jumping-drill will break them easier than the diamond-drill, which 
is apt to loosen and turn them round rather than cut them. As in 
other kinds of boring, various contingencies have to be provided 
for, and none but men accustomed to the incidents of boring can 
overcome the difficulties that may arise. 

The diamonds* found most suitable range from 2 to 6 carats 
(according to the size of crown and bore-hole) and cost generally 
from 20s. to 30s. per carat, but occasionally there are wide fluctua- 
tions in price. About 12 diamonds are required in a crown of 
small diameter and about 30 in the largest Great care is required 
to set them firmly and in proper sequence, but if this be done, they 
last a long time, and if occasionally re-set so as to obtain a new 
cutting-edge, they will sometimes drill more than 500 ft. 

A supply of water is essential to drilling by diamonds, but when 
water is scarce, it can be stored in pits and re-used. Although the 
drilling to a certain depth may be anticipated with certainty, the 
diameter of the hole at the finish can seldom be predicted. Bore- 
holes can be enlarged by rimering, the diamonds being specially 
arranged for the purpose. But this costs as much as drilling a new 
hole. 
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Percussion Rock-drills are used in sinking shafts and driving galleries 
in mining and tunnelling, for boring the holes in which the explosives 
are placed. Drilling by hand, which was the only plan available 
till machine rock-drills were invented, is slow and laborious, and 
quite inadequate for large or speedy operations. The actual drilling- 
bit, or boring-tool of the machine resembles the hand-drill in being 
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driven against the rock by a succession of blows, and in the partial 
turning of the bit between each blow, but the bits or boring-tools 
themselves are generally stronger, being made of various shap»es from 
steel rolled for the purpose. While a hand-drill is limited to 8 or lo 
comparatively feeble blows per minute, a machine-drill gives from 
300 to 1,200 blows per minute, and each with great force according 
to the diameter of the cylinder and pressure available. 

A machine-drill forms a complete steam-engine or compressed- 
air engine. There is a cylinder with piston, and to the piston-rod 
the drill is attached, so as to give a direct blow on the rock, a fresh 
length or piece of drill-bar being inserted, as with well-sinking or 
boring rods, as the hole advances. The blow is struck as by a chisel, 
and between each blow the drill turns partially, so as to render the 
cutting edges effective and to maintain a round hole, the drill being 
made to advance by a forward movement of the cylinder, in some 
machines automatic (though this feature is not, in most cases, (A 
much importance) ; and it is in these points, as well as in the kind of 
slide-valves or other mode of controlling the steam or compressed air, 
that the machines of different inventors differ. 

Steam and compressed air are the motive powers generally em- 
ployed for rock-drills, the elastic force being well suited to the sharp 
percussion required. Water has been used as a motive power, but 
the occasions when it can be obtained in sufficient quantity and 
force at the right place, without its exhaust or " tail " being in the 
way, are so rare that it hardly needs consideration. The direct use 
of steam is the cheapest, as there is necessarily loss of power when a 
steam-engine is applied to the intermediate purpose of compressing 
air, and there is again a loss when the compressed air gives out its 
force in the drill. Moreover, while only a steam-boiler is wanted in 
the one case, an engine and air-compressor are wanted in the other. 
For these reasons, steam is preferred in those cases, such as open 
quarries, where its use is practicable and convenient. But rock- 
drilling has in the majority of cases to be done in mines and tunnels 
so far from the open air, or in such confined spaces, that a boiler 
for generating steam becomes impossible, and even if steam be 
brought in pipes from the outside it is oppressive or unendurable. 
The modern system of using as power compressed air, brought in 
pipes from a compressor at a distance, has therefore proved of great 
advantage, and is indeed more associated with rock-drilling than 
with any other operation. The manufacture of air-compressors for 
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the purpose has become a specialty of trade. Even in open work, 
compressed air is frequently employed where the apparatus has to be 
provided for tunnel work. 

Where cheap water-power is available for turbines or wheels for com- 
pressing the air, the loss in transmutation may be of little consequence, 
and rock-drilling is performed under the most favourable conditions, 
because, apart from the cost, air is preferable to steam. In regard 
to the transmission of steam from the boiler to the drill, there is 
always loss by condensation, the precautions for retaining the heat, 
which are usual and feasible in permanent situations, beinginconvenient 
in temporary and movable apparatus ; and the limit of distance is 
less than with air, which can, if need be, be conveyed for several 
miles in pipes with little loss. Moreover, if steam be used, the 
machine and pipes become inconveniently hot, and the exhaust- 
steam is an annoyance. Compressed air is free from these objec- 
tions and has, as already described, the distinct advantage of cooling 
and ventilating the place where it is discharged, a circumstance of 
great value in mines and tunnels, especially where the air has been 
fouled by the explosion of gunpowder or dynamite. 

The leading dimension which determines the power and cost of 
the machine is the diameter of the cylinder; and as the size, strength, 
and weight of the parts are also governed by this, the exigencies 
of portability and space, which render a moderate size and weight 
necessary, of course limit the power of the machine. The smallest 
machines are those made with cylinders of about 2 in. diameter, but 
these are used only for such purposes as splitting blocks and drilling 
plug-holes. The more usual sizes of machines range from those having 
cylinders 2\ in. diameter, with a piston-stroke of 3 to 5 in., and 
with a i6-in. length of feed, up to those with cylinders 4 in. diameter, 
7 -in. stroke, and 3-ft. length of feed. Machines of 5 ia and even 
5i in. diameter have been made and used sometimes for prospecting 
on exposed reefs, or for deep holes (30 ft. to 40 ft.) where the weight 
of the rods requires extra power, but they are unnecessary even for 
the most extensive tunnelling work. 

The kind and number of machines necessary for any particular 
case depend mainly on the purpose and extent of the operations* 
Single small machines, though apparently effectual for a depth of two 
or three feet, are quite insufficient for speedy work either in mining 
or tunnelling, and if, as often happens with inferior machines, they 
get out of order and cause delay there is no advantage over hand 
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jumping-drills. To bore rapidly and continuously without breaking 

and the facility of ready adjustment are the chief recommendations of 

a boring-machine. The action of a machine rock-drill is so severe as 

Machines liable to suggest that it must knock itself to pieces, or irretrievably damage 

some of its parts ; and too often this is the result, only to be post- 
poned by slow working at moderate pressure. A strong, well-made 
machine, which will work effectually at moderate speed and pressure 
if the available power be small or if applied to easy work, and yet 
which will, without damage, work at high pressure and speed if 
opportunities offer, is the one which is most remunerative in time 

Range of pressure, and money. A machine-drill will work with a pressure of 20 lbs. 

Seepage 94' per square in., but a pressure of 50 or 60 lbs. is best if the rock 

be hard and the machine well made. Generally it will be found 

that additional capital outlay to obtain the best apparatus is amply 

Ample power repaid in a few weeks of working. Ample motive power should be 

provided, for although there may be periods of rest, during which 
steam may be generated, a machine when working to the best 
advantage demands a full and continuous supply. Even for small 
machines it is seldom advantageous to have, if worked directly by 

Boiler and engine, the Steam, a boiler of less than 6-horse power, and this will suffice 

for two small machines. When the drill is worked by compressed 
air an engine of less than lo-horse power is seldom satisfactory. For 
each rock-drill employed, an additional expenditure of from;^20to 
;^3o for air-tubing and drill-steel must be reckoned, but for tunnel 
work, when compressed air has to be brought a long distance, the 
Pipes. ^^s^ ^^ pipes is of course much larger. The proportionate power 

See pages 94 &» 217. required for hard and soft rock occasionally varies with the depth of 

the hole, because there are some kinds of rock, such as sandstone, 
of which the chips and dust so choke the hole that, where long drills 
are needed, the aggregate friction more than equals the resistance 
of hard granite, although in the latter case the point and edges 
Limits of depth of the bit are blunted more. The limit of depth depends prinaarily 

on the power of the piston to lift the drill-rods in a vertical hole or 
to overcome the friction on the lower side in a horizontal hole; 
The maximum depth to which a machine rock-drill is eflfective is 
about 30 ft, but the great majority of drill-holes for explosives range 
from 3 to 6 ft. The depth of the hole not only increases the resist- 
ance, but diminishes the effective diameter of the hole or explosion- 
chamber, because, to enable the drills to clear themselves, the 
Tapering holes, diameter of the hole at each successive length becomes less, the taper 
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of a hole ranging from ^ in. to -{^ in. per foot. And if the hole be 
at an upward angle, the weight of long drill-rods diminishes the effect 
on the point, but, on the other hand, assists in clearing the drill in 
the backward stroke. 

As the ultimate purpose of a drill-hole is the fracture of the rock, 
the effective use of a machine depends not only on its capacity, but 
on the skill with which the holes, in their direction, diameter, and 
depth are adapted to the kind and stratification of the rock, so that 
the explosive will split it most effectually. In this respect, the choice Use of explosives 
of method depends upon whether the mere removal of the rock is 
the object in view or whether the material itself is of value ; and, as 

' ' In quarrying. 

m the case of slate, marble, or building-stone, where pieces of certain St* aUo ^^ge 3<^, 
shape and size are required, the holing and breaking must do the 
minimum of injury to the pieces. The diameters of ordinary blast- Diameter of hole, 
holes range from \ in. to 2 in., but they are seldom less than i in., 
except for plug-holes. The diameter depends, to a considerable 
extent, on the depth of the hole ; first, because, owing to the clear- 
ance space for the successive lengths of drill, the deeper the hole, 
the larger it must be at the outer end to allow of a taper towards the 
drill point ; and secondly, because the deeper the hole, the larger is 
generally the mass to be moved, the greater the effort required, and 
therefore the larger the explosion-chamber. It is often advantageous 
to explode first a small cartridge, which clears the hole and makes a 
chamber for the effective explosion. 

It is impossible to state exacdy the depth of hole which a rock-drill 
will make in a given time, as the variety of circumstances to be taken 
into account is obviously very great Thus, while a good machine 
will drill as much as 6 in. per minute in hard rock, the adjustment Speed of dniiingr. 
of the machine as well as the withdrawal and renewal of the boring- 
bits occupies time so that, even with such a machine, from 70 to 100 
feet per day of ten hours, if maintained regularly with the same 
machine, may be considered satisfactory. The efficiency of a machine 
depends also on the kind and suitability of the accessories. For 
ordinary mining or prospecting, two 3-in. machines will generally 
suffice at each place of working, but for large tunnelling operations 
four or six 4-in. machines on one carriage become necessary if the full 
advantage of the process is to be obtained. The most rapid work in 
large tunnels can be carried on in a heading 7 ft. by 7 ft A simple 
tripod stand is sufficient only for the easiest cases, and it is almost 
always advantageous to have stands or carriages which allow of easy 
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adjustment in every direction, and yet which will remain steady 
under very severe work. 

A rock-drill with 3-in. cylinder costs about ^100, and to this 
must be added the cost of the stand. A tripod or stand of the 
simplest kind costs from ^12 to ^20, and weighs from 100 to 150 
lbs. ; but it is generally expedient to have a stand better adapted to 
various positions and steady under severe work ; such stands costing 
from jQ^o to £60^ and weighing from 100 to 250 lbs. A lo-horse 
power steam-engine and air-compressor sufficient for two, or even 
for four machines, if not all working at once, will cost about ^400. 

For rock-drilling on a large scale much more elaborate machinery 
is required. A carriage with air-container, and having six rock-drills 
attached to it, so that it can advance on a line of rails against a 
tunnel face, costs from ;£" 1,000 to ^1,200, and the air-compressing 
machinery and the numerous accessories would cost from ^2,000 
upwards. A complete equipment for the largest tunnelling opera- 
tions would cost about ^^5,000 if the full advantage of the machine 
process is to be obtaimed. 

Steel of the best kind for the bits, hard for cutting and yet easily 
welded, is essential to the profitable working of a machine-drill. Such 
steel costs from jQ6o to ^70 per ton. 

Rock-drilling is sometimes carried on under water. A machine 
fixed on a staging or boat can work through water as deep as 10 ft, 
but beyond this, the percussion of so great a length of drill without 
guides tends to break it, and it becomes necessary to place the 
drill near the place where it works. Rock-drills may be worked by 
a diver in helmet and dress, or from a diving-bell, and while one 
tube supplies the compressed air to the machine, another tube brings 
the exhaust-air to the surface, so as to avoid the back pressure 
on the piston if discharged into the bell. When the bell or caissoon 
is in water not less than 50 feet deep, the machine-drill may be 
worked by the compressed air in the bell. 

The rock-drill has been used almost exclusively as a preliminary 
and accessory to explosion, which however so breaks the rock or stone 
as to render the pieces of little value. But improvements have 
already (1880) been made by which the rock-drill, suitably mounted 
and controlled, may be traversed in a direct or curved line, so as to 
cut a chase or channel in the rock, and by mounting several drills on 
one carriage, several channels can be cut at the same time. By this 
means a curved or angular block may be cut on every side and 
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removed by the further aid of dynamite. Rock-drills working in this 
way can cut a given amount of rock more rapidly than by holing, for 
in the latter case the successive blows in the same holes makes a 
resisting pad of debris in front of the drill, while in traversing, the drill 
always strikes on the edge of the preceding blow and breaks away 
the rock more easily. 

To allow a proper choice of apparatus for rock-drilling, some or all 
of the following information is required according to the nature of the 
case. 

1 . The general purpose and extent of the operation, whether in a 
quarry, tunnel or mine ; and some indication of the extent or rate 
of progress required. 

2. The kind of rock or stone to be drilled, its formation, and whether 
it is immediately accessible or covered with an upper stratum of other 
materials. If so covered, it is usual to dig a hole or sink a shaft so 
that the machine may be placed immediately on the rock. A draw- 
ing showing the mine-shafts, a section of the rock, and the direction 
of the holes is useful 

3. If for quarry work, the diameter and depth of holes required. 

4. \\^hether steam or compressed air is to be used ; whether boilers, 
engines, or compressors are required ; or, if power is already provided, 
its kind and extent. 

In conclusion, it may be said that no kind of rock-drill and carriage 
that have yet (1880) been invented is suitable for all circumstances, 
and that, to obtain the maximum effect, the whole apparatus must be 
adapted to the particular purpose in view. The importance of 
affording a full knowledge of the circumstances of the case to those 
concerned in the choice or manufacture of the drill is therefore 
evident. 
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Dredgers {dragues) are made of various kinds, shapes and sizes, but Dredgers, 
though certain novel systems of excavation have been introduced, 
the characteristic feature, which is associated with the name, is the 
ladder or rigid frame which is suspended from a floating vessel, and 
upon which works the endless chain of buckets which scoop out the Mode of working, 
ground as they pass round the bottom of the ladder, and deliver it 
as they pass round the top. The ladder is so hinged at its upper 
end that it may be raised or lowered to any angle, so as to bring the 
lowest bucket in contact with the ground at any depth within the 
range or capacity of the apparatus. 
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The following points are those which determine the design of a 
dredger, and they are so numerous and the combinations so varied, 
that it is seldom that a dredger which has been made for one place 
and set of circumstances is appropriate for another. 

1. The quantity of material and the depth of excavation are the 
two main factors which form the basis of a design. A deep ladder 
needs a strong framing and boat to support it, and powerful machinery 
to work it, and the weight and cost of the apparatus increase accord- 
ingly. If the depth be considerable, of course the expenditure of 
force may be moderated by having small buckets, which bring up 
only a small quantity of spoil. In dredging a channel in tidal waters, 
the ladder must be long enough for the range of tide. Thus, if a 
channel 20 ft deep at low water is required and there is a 10 fl 
range of tide, the ladder to be always effective must be long enough 
to dredge at 30 ft. 

2. The kind of material which has to be excavated. For mud or 
silt or loose sand the operation is little else but lifting (the friction of 
the machine, which is considerable, having also to be overcome); 
while for hard sand, clay, or gravel the buckets as well as the 
machinery must be strong enough and have force enough to cut into 
the ground. 

3. The nature of the operation and the direction in which the 
work is to be carried on. Where a considerable area has to be ex- 
cavated, or where there is a wide range of water in which the dredger 
may float, it may be immaterial from what part of the boat the 
buckets work, as the boat can move from place to place as the excava- 
tion proceeds, but if a channel has to be dredged between shoals or 
close up to a shore or quay-wall, the dredger-ladder must be placed 
accordingly. Thus it can be placed in the centre of the boat, or two 
ladders, one on each side, may be used, or, the ladder may be 
made to project from either end. Thus, a dredger-boat, while floatmg 
may be arranged to cut away a shallow by the shore or even the shore 
itself above or below water. But in deciding on the position of the 
dredging-ladder the mode and direction of delivery must be con- 
sidered. 

4. The delivery of the excavated spoil is usually into barges at the 
side of the dredgers, the full buckets as they turn over at the top of 
the ladder emptying into an inclined shoot, which discharges into the 
barge. If the ladder works in the centre of the boat, there may be 
shoots to each side, and, by a simple arrangement, the spoil may be 
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directed to the right or left hand to fill a barge on either side. Where 
the excavated material is of no value, and is merely dredged to 
leepen the channel) it is usual to discharge it into deep water in some 
place where it will not be inconvenient, or to utilize it for raising or 
reclaiming land by depositing it on shoals. For discharging the 
spoil into deep water what are known as hopper-barges are generally 
ased for conveying the spoil, a false bottom or hopper allowing 
it to be discharged readily at the desired place. 

A powerful dredging-machine will keep employed numerous barges, 
md if the distance for transporting the spoil be considerable, the barges 
may with advantage be propelled by steam, so as to bring them back 
to the dredger as soon as possible. Sometimes, however, the spoil is 
[carried away in the dredger-boat itself, this plan having been adopted 
for instance in tidal waters when the dredger could only work for 
\ few hours each day, and when therefore its steam-engine could be 
itilised for propelling the boat, such hopper-dredgers being arranged 
for discharging through a hopper or false bottom in the usual way, 
md a hopper-dredger can fill not only its own hold, but a barge 
ilso, which it can tow. This plan saves considerable expense in 
t)aiges, tug-steamers, and labour, but against it has to be set the time 
which the dredger-boat is withdrawn from its primary duty. Such an 
arrangement does not add to the cost of the dredger so much as 
would purchase steam-barges, but the saving in wages or other 
expenditure must be carefully investigated before the outlay is 
justified. There is the disadvantage in using a dredger-boat in this 
way, that when it is brought back to work, time is expended in 
adjusting and mooring it to the face which it was operating against. 
A decision can only be arrived at in each case by duly estimating 
the distance, the times of working, the wages of the workmen, and 
other circumstances. 

In cases where the dredged material is of value, as in the case of 
river-sand for mixing mortar, or clay for bricks or Portland cement, 
it may have to be carried ashore ; and in such cases, it may be either 
removed by the spade and wheelbarrow, or by cranes and self-filling 
scoops, or by a land or floating dredger with buckets which discharge 
into wagons on the shore. The cost of conveying and depositing 
the spoil is generally as much as or more than that of dredging, and 
numerous plans have been tried to reduce the expense. Where mud 
which can be kept in a semi-liquid condition has to be dealt with, 
it may be discharged by pneumatic pressure, specially contrived 
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barges with air-tight chambers and steam-engines being employed. 
As by this means the spoil can be forced 500 ft or more through 
a tube, the expenditure in fuel and wages for the steam-engine is in 
most cases less than that in wages for other methods. The plan of 
forcing through tubes may be adopted with advantage in reclaimiDg 
land in water too shallow for the barges to approach. In nanrow 
rivers or canals, the excavated spoil is often discharged on to the 
shore as it is brought up in the buckets, by long shoots or pipes 
from the dredger-boat, this plan being, for instance, often adopted in 
the dredging of irrigaling-canals, and it was adopted in the construc- 
tion of the Suez Canal, the channel being excavated and the banks 
formed by the one operation. Tubes as long as 100 ft can be 
suspended from derricks or masts erected for the purpose; and 
where, owing to the level of the shore, an incline sufficient for 
gravitation cannot be obtained, the flow of the spoil can be assisted 
by pumps. Sometimes, instead of an overhead shoot, a syphon-pipe 
conveys the spoil under water on to the shore ; in this case, as with 
the overhead shoot, the movement of the spoil being assisted by 
a copious flow of water supplied from a centrifugal pump. 

Dredger-boats as above described are costly, and the service is so 
severe that expensive repairs and annoying delays can be avoided 
only by having every part of the best and strongest kind The ladder 
is formed of wrought-iron, and the links which hold the buckets are 
either forged from high-quality iron, or of iron bushed with steel, or arc 
made as steel castings. The shape, size, and material of the buckets 
depend on the nature of the material to be excavated, but even for 
sand or mud it is usual to make the cutting lips of steel. To utilise 
a dredger-boat to the utmost, the steam-engine must be powerful and 
the connecting gear very strong. 

Dredger-boats are made at all prices between ;£^3,ooo and ;^25,ooo. 
A boat 90 ft long and 15 ft wide, drawing 1 J ft of water, with 
8-horse power engine and machinery for dredging from the bottom of 
a canal 6 ft deep, would cost about ^3,000. A boat 80 ft. long 
and 20 ft. wide, drawing 4 ft of water, with 25-horse power engines 
for dredging 70 cubic yards per hour from the bottom of a harbour 
or river channel 25 ft deep, would cost about ;£^4,ooo, A boat 
120 ft long, 24 ft. wide, drawing 6 ft. of water, with engines of 
40 nominal horse-power, and capable of dredging from a depth of 
25 ft. from 150 to 200 cubic yards of mud or sand per hour, would 
cost about /^%ooo, A dredger-boat 120 ft. long by 33 ft wide, 
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drawing 5 ft, of water, with engines of 50-horse power, capable of 
dredging 300 cubic yards per hour from a depth of 40 ft, would 
cost from ^£"1 4,000 to ;^i 6,000. A dredger-boat 160 ft. long, 
30 ft. wide, 10 ft deep, with 70-horse power engine, capable of 
dredging 400 to 500 yards per hour from any depth between 7 ft. 
and 32 ft., with propelling engines for a speed of 5 miles per hour, 
would cost about ;^ 24,000. A hopper-dredger, capable of dredging 
300 cubic yards per hour, and with carrying capacity for 1,000 tons, 
would cost about ;^ 2 5,000. Hopper-barges, equipped with propelling 
engines and other appurtenances, and capable of carrying 300 to 500 
tons of spoil, cost from ;^ 5,000 to ^9,000. The exact cost of a 
dredger-boat or barge depends not only on the current value of 
iron and other materials at a particular time, but on the kind and 
number of accessories and duplicate parts required. 

Dredger-boats are so costly, and the expense and risk of navi- 
gating them across the sea are so great, that in foreign countries it is 
sometimes sought to economize by importing only the machinery, 
and to utilize an ordinary vessel for holding it. But this plan 
cannot be adopted with advantage, as the size, arrangement, and 
construction of the boat must be specially suited to the purpose in 
view. It is possible sometimes to build a suitable vessel in a place 
where the machinery itself cannot be made, but as iron boats are 
generally preferred, it is seldom that they can be built except in 
places where the machinery also can be made. Sometimes, how- 
ever, the dredger-boats are imported in pieces, and put together in the 
place where they are to be used, and in other cases the wood-work 
and internal fittings are made in the importing country. The cost 
of navigating a dredger-boat across the ocean is sometimes very great 
(from ;^ 1,000 to ;^3,ooo has often to be paid, including insurance), 
as compared with the cost of freight when carried in pieces as cargo ; 
but against any saving so effected, has to be set the cost and risk 
of putting the machinery together in a foreign country. Hopper- 
dredgers allow a saving in this respect, as they are large and strong 
and cost less for navigation than a dredger-boat and separate barges. 

Although the work of dredging has been greatly improved, and 
the cost reduced, there is always the disadvantage in the machines 
just described, that, owing to the friction of the bucket-links passing 
round the ladder, and the weight of the machinery to be moved, the 
effective work done as measured by the weight of spoil lifted to a 
certain height is only about one-third of the power employed. But 
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SO cheap is the force which a steam-engine can give out when com- 
pared with manual labour, that even with these disadvantages, sand, 
mud, or clay can be excavated and lifted very cheaply ; the cost, 
including interest on the outlay for the dredger, and all other 
expenses of dredging at a depth of 25 ft. below the water level, and 
delivering at a height of 10 ft above the water, ranging from 3d 
to 9d. per cubic yard. In the case of hard clay, gravel, or clay with 
large boulders, the cost ranges from yd. to 2od. per yard. The cost 
of conveying and depositing the spoil dep>ends on so many circum- 
stances that limits as wide as for dredging are necessary. Probably 
4d. to 2od. will include the great majority of cases. A cubic yard 
of spoil weighs approximately one ton. 

Various plans have, however, been tried of subaqueous dredging 
by other and simpler means. 

A steam-crane, fixed in a floating barge, may be used for lifting 
the self-acting scoops already described, and an apparatus of this 
sort (usually known in America as a dipper-dredger), though 
perhaps not so suited as an ordinary ladder-dredger for loi^ 
and continuous service, will do effective work, with a much less 
capital outlay. The buckets may be made to hold any quantity 
between 10 and 40 cwt., and will dredge from a depth of 20 ft. from 
200 to 700 tons of mud, or from 100 to 400 tons of clay per day, 
according to the size of scoop. A complete equipment of steam- 
crane with a radius of 18 ft., with scoops, chains, and other neces- 
sary accessories except the barges, costs from ;£^5oo to j;^ 1,000, 
according to size. By this plan excavation may be carried on in 
corners and narrow places inaccessible to an ordinary dredger. 
Sometimes the crane is fixed upon a wharf or jetty and discharges 
either into trucks on shore or into barges. 

This application of self-acting scoops to dredging has been 
attempted on a larger scale than that just described, and in vessels 
specially built for the purpose. The bucket is suspended from a 
rocking-beam so well balanced as to require in order to work it 
only a small proportion of the power necessary for the ladder 
buckets and other machinery of an ordinary dredger. The rocking- 
beam is worked either by a steam-engine or by hydraulic power, 
and is so arranged that it can dredge at any level from 6 ft. above the 
water surface to 30 ft. below, as may be required. For mud or 
sand no power need be applied to the scoops except that of lifting, 
but for hard clay or ballast a hydraulic ram attached to the end 
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of the beam gives the necessary thrusting motioa Dredger-boats 
completely equipped with apparatus of this kind would cost only 
about two-thirds of an ordinary dredger-boat of similar capacity, and 
if they prove able to work continuously without difficulty or inordi- 
nate repairs, they will probably be widely adopted. 

All the dredgers which have been here described have some 
moving machinery by which the material is grasped and lifted in 
buckets, but for soft mud or sand it is endeavoured to bring up the 
spoil in pipes without any such moving mechanism. This plan can 
be carried out either by water or air pressure. In the former case it 
is endeavoured so to stir up or loosen the sand or mud that a chain- 
pump, centrifugal-pump, or other pump not liable to be choked, 
will raise the spoil in a semi -liquid state. A jet of high-pressure 
air or water directed to the desired place is the means generally 
employed for this purpose. 

There are various methods of applying air pressure. Thus, the 
soil may be forced upwards directly by the compressed air, either as 
presently described in the case of air caissoons, or by means of a 
special apparatus of vacuum chambers and air-pumps, which maintain 
a vacuum in pipes pushed into the sand or soil to be excavated ; a 
second pipe with compressed air or pressure-water scouring out the 
soil and assisting in forcing it up the vacuum pipe. The spoil can 
be propelled 500 ft or more in the pipes if required. It will be 
seen that by this plan the spoil is really lifted up by pumping, the 
combination of vacuum on the one side to increase the effect of the 
air pressure on the other, being the peculiarity. By these plans 
of excavating by means of pipes and pumps, there are the advan- 
tages that much of the machinery and plant of an ordinary dredger- 
boat are avoided ; and the pipes occupy so little space as to be 
applicable in cylinders or caissoons where there may be not room 
for moving buckets, and also in narrow spaces and comers in 
harbours or docks. But there is the disadvantage that in lifting the 
spoil in a liquid condition, it is generally necessary to lift with it an 
equal or even greater quantity of water, the weight of which, of 
course, has to be deducted from the effective service of the motive 
power. 

In designing or selecting dredger plant for use in any particular 
case, the following are the leading points which have to be con- 
udered, and on which full information should be supplied to those 
woncemed. 
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1. The purpose to be effected, whether the removal of a bar, the 
deepening or widening of a river channel, the removal of banks or 
shoals, or the clearing of a dock. 

2. The space available for the dredger, as in a wide or narrow 
river, harbour, or canal ; and any particulars which may determine 
the direction of delivering the spoil from the buckets, whether into 
barges alongside, or at the end of the dredger-boat, or on to the 
shore. The above particulars may be given with advantage on a 
map, plan, or chart, on which also may be marked the soundings 
and the depth of excavation which is required. 

3. The lift of tide, or the range of flood level, and the strength of 
current. 

4. The nature of the ground to be excavated, and if varying 
according to depth, a section as nearly as may be of the strata; 
and if boulders, sunken trees, or other obstructions are likely to 
occur, their probable kind. 

5. The periods of working, whether permanent or occasional, at 
tidal or other intervals, and the amount of excavation required in a 
given time. 

6. Particulars regarding the depositing of the spoil in baiges, 
whether in deep or shallow water, or on shore ; the distance from the 
place of excavation ; the mode of conveying the spoil, and the time 
occupied in transit ; and any circumstances which may help to deter- 
mine the kind of hopper-barges required, or the expediency of 
conveying the spoil in the dredger-boat itself. 

7. Whether living room is to be provided on board the dredger, 
and if so, for how many men, and the storage space required for 
fuel, water, and provisions. 

8. Particulars as to the length, width, and depth of water of any 
locks, dock-entrances, quays, or other spaces, which may affect the 
shape, dimensions, or draught of the boat. 

9. The kind of fuel to be used, and its cost. 

10. The kind of water available for the engine-boilers. 

11. Whether the dredger-boat will be exposed to rough seas or 
winds, extremes of climate, marine worms, and any particulars which 
will guide the choice of propelling power, anchors, cables, and other 
equipments. 

1 2. Under whose management the dredging operations will he 
carried on, and the kind of workmen and superintendents available 
ibr managing. 
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13. The means of transport to the site of operations, and whether Transport to •ite. 
the dredger-boat is to be navigated complete to its destination or 

sent in pieces. 

14. The facilities for repairs, and such other particulars as will Duplicate parts, 
determine the number of duplicate parts required. see pages 41 b> 180, 



Pile-drivers are worked either by hand or by steam-power, the 
latter giving ten times as many blows as is possible with hand labour 
and at much less expense. The falling ram of a pile engine is 
generally of some weight between 8 and 20 cwt., the latter being 
very rarely exceeded. For lighter rams, "ringing-engines " only are 
used, the weight being lifted by a hand-rope passing round a pulley. 
The winch of a hand-machine is worked by single power, whatever 
the weight, as double-power would be too slow ; the number of men 
being increased from two to five, according to the weight Steam- 
machines are also worked by single-power, so as to obtain speed ; and 
it is inexpedient to increase the weight of ram beyond that which the 
steam-engine is arranged for, as the additional weight can only be met 
by increasing the steam-pressure. 

The suitability of a pile-driver depends not only on its action when 
working, but on various secondary points, such as portability, facility 
of adjustment and attachment As pile-drivers have often to be 
pushed forward on a slight or overhanging stage, lightness is essential ; 
and at the same time the apparatus must be stable enough to serve 
as a derrick for dragging and lifting the piles into position. The 
various automatic movements for catching and releasing the ram 
are now well understood, and are common to most pile-drivers, the 
more modem improvements being in the direction of portability, in- 
creased scope, driving diagonal as well as vertical piles, and such 
methods of construction as will allow of a pile being driven below the 
level of the stage on which the machine stands, without the interposi- 
tion of a driving-piece or " dolly '' between the falling ram and the 
pile head. Such machines are known as " telescope " pile-drivers. 

Where a continuous wall of piling is required, as for a cofferdam, 
it is usual to drive first separate " gauge-piles " at intervals of about 
X5 ft, arranging these very exactly in the desired line, These piles 
are then connected by horizontal walings, so as to form a guide or 
frame-work within which to drive the continuous or sheet piling. The 
last pile in each bay is made of special width, so a« to fit tightly into 
the space left for it, and as a key or wedge to squeeze all tightly and 
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closely together. The proper driving of the piles greatly depends on 
the correctness of the preparatory work and on having the lower walings 
near the ground. Sometimes a ringing-engine or light machine 
worked from a barge is used for driving the advance piles, on which 
can then be constructed a staging for a heavier machine ; but even 
for advance work of this sort, steam-power can often be employed 
with but little additional weight, by detaching the engine from the 
nmchine and leading only the chain to it. But on a suitable staging 
or even a floating barge, the weight of the engine is an advantage as 
affording stability. Sometimes the engine is complete with boiler, but 
in other cases, the steam is brought from a detached boiler, often 
from that of a portable engine. 

The proper pointing of a pile has much to do with the correct- 
ness of the driving, for unless the point is true with the centre line 
of the pile, and the iron shoe also truly fixed, the pile is apt to go 
wrong. Gauge piles or staging piles should have diamond-shaped 
points, that is, tapered square exactly the same on the four sides. 
Any unevenness in this respect causes the pile to diverge from a 
vertical line. But for this reason, in sheet-piling the points are 
bevelled more on one side than on the other, so as to cause the pile to 
press against the preceding pile, so ensuring a close wall. 

Pile-driving machines are generally made from 35 to 40 ft. high, 
and a manual machine has generally a base about 8 ft. square. 
Including one 15-cwt ram, such a machine would cost from ^^50 to 
jQSOf or if, as is sometimes preferred for export, the wood-work be 
omitted, about j£so less. The usual height of a steam-machine is 
40 ft., the base is from 8 ft to 10 ft. square, and the weight when 
fully equipped is from 6 to 7 tons. Such a machine costs from 
j£2^o to jCss^f o"" about j£s^ ^^ss if the wood-work be omitted. 
Higher or stronger machines are occasionally made for very large 
piles, and also for driving iron piles. For any but large machines, 
it is usual to furnish the base with wheels, so that it can move along 
a line of rails laid for the purpose, a gauge of 7 ft or 8 ft being 
generally most suitable. 

Discrimination is needed to determine the most suitable weight of 
ram and height of fall Generally a heavy ram and moderate fall will 
do more effective work than the same aggregate force with a lighter 
ram and greater fall On the other hand, the energy of a heavy latn 
may be expended in crushing the pile instead of forcing it downwards. 
The thickness of the pile, the kind of wood, and the nature of the 
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ground are the principal points which determine the weight of the ram 
and its fall, but the depth of insertion, and the consequent friction to 
be overcome, have also to be considered, and for these reasons the 
ram is changed sometimes in the course of driving a single pile. 

As much of the expense in pile-driving is in the cost of staging, of 
placing the machine, ringing and shoeing the piles and pitching them, 
the cost of driving would, if stated per foot, be more for a small depth 
to be driven than for a greater depth, as these preparatory expenses are 
about the same in any case. In any contract for pile-driving, these 
circumstances must be taken into consideration, and if it be desired 
to arrange a schedule, then it is better to specify first a fixed price 
per pile and then a rate per foot But even this is not enough if the 
strata be unknown or variable, as the cost of driving obviously 
increases as the pile becomes tighter in the ground, and a higher rate 
beyond a certain depth becomes necessary. An experienced con- 
tractor is, however, often able to meet all these contingencies by an 
average price, or is willing to take the risk for a certain sum of money. 
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Diving apparatus^ as used in engineering operations for enabling 
men to work under water, is of five principal kinds : the helmet and 
dress, the diving-bell, the air-lock bell, the air-cylinder, and the air- 
caissoon. The main circumstance which limits the application of all 
these systems is the depth of water. In the diving-helmet the 
air-supply must be of sufficient pressure to force open the escape- 
valve for the impure or already-breathed air against the head of 
water, and therefore the pressure from the air-pump must always 
slightly exceed that of the water, which is nearly \ lb. per square inch 
for each foot of depth (43^ lbs. for 100 ft.) 

The improvements in the diving-helmet and dress have removed 
the risks which were unavoidable in the earlier and less perfect 
apparatus, and minimise the inconveniences of breathing under 
pressure, as the diver has now a ready means of controlling the air- 
supply. It is found that no difficulty arises up to a depth of 50 ft. ; 
that a diver after a little practice can as well descend 80 ft. ; and 
beyond this, up to 150 ft., the depth at which work can be con- 
veniently carried on depends on the constitution of the men. There 
are many divers who cannot descend more than 80 ft. There are 
few who can endure more than 100 ft., and 150 ft. may be con- 
sidered the maximum depth to which the strongest men will descend, 
although a few instances of endurance in a depth even of 200 ft are 
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recorded. Not only are the difficulties of breathing intensified at 
these great depths, but the pressure over the whole body becomes 
unendurable. The helmet, dress, air-pump, and other appurtenances 
forming a complete apparatus, as suitable for an engineer or con- 
tractor, costs from ;;£^ioo to ;^i2o. The air-pump is the most 
expensive part of the apparatus, and as one set of pumps can, without 
proportionate extra expense, be made large enough for supplying two 
divers, a double equipment only costs about ;^i5o, but the pumps 
must be specially arranged for the purpose, to enable them to supply 
air at varying pressures, as of course the two divers infill not be always 
exactly at the same depth. A light apparatus, such as is sometimes 
carried on board ship for examining the hull, and suitable for depths 
of 40 fr., can be purchased for about jQdo, 

Diving-bells may be made either of cast or wrought-iron, and if 
of the latter, there is a ledge outside on which to place kentledge 
or other weights which force the descent A diving-bell of ordinary 
size is 6 ft. long, 4 ft. 6 in. wide, and 5 ft 10 in. high. Round the 
inside of the bell is a seat high enough to keep the men's feet clear 
of the water. There are generally four lenses of thick glass on the 
roof; there are of course openings or inlets for the air-tube, and 
there is a relief or safety valve. There are usually four suspending 
chains attached to strong eye-bolts passing through the roof, and 
from these eye-bolts loads can be suspended and deposited as the 
diver may direct 

As a larger surface of water has to be held back, a more con- 
siderable escape from the mouth of the bell made good, and there- 
fore a larger volume of pressure-air maintained than in a diving-helmet, 
larger pumps are necessary ; but on the other hand the maximum 
pressure per inch which is required for divers in deep water does not 
occur in the bell, as the limit of depth within which men can safely 
work is much less. For, while a man can endure on the small 
surface in the helmet where the air supply is guided and controlled, 
a pressure to overcome a head of water, of from 80 to 150 ft, the 
pressure in a bell becomes oppressive beyond 50 ft., and 80 ft. may 
be taken as the greatest depth. Indeed, as diving-bells are generally 
employed for subaqueous structures, and not for the exploring and 
other miscellaneous work of a diver, the depth in the great majority 
of cases does not exceed 40 ft. A diving-bell complete with air- 
pumps and tubing, and with three tons of iron weights, costs about 
;^2oo, but these prices do not include the cranes or other lifting 
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apparatus. The cost and inconvenience of lifting and moving diving- 
bells greatly limits their use, the diver in helmet and dress is generally 
preferable; and where an air-chamber is necessary, the diving-bell 
has been superseded for many purposes by air-lock bells and air- 
caissoons. 

Air-lock bells resemble diving-bells in being open at the bottom 
and in having a working chamber filled with compressed air of force 
sufficient to hold back the water ; but, unlike the ordinary diving- 
bell, they are always accessible from the top. The air-chamber b at 
the bottom is made of a size sufficient for the work to be done in it, 
and its height being limited to that convenient for the workmen, 
the space to be kept full of air is of moderate extent. Above the 
air-chamber there is a cylinder or tube, large enough for men to pass 
through, reaching above the surface of the water and open to the 
atmosphere ; and at the junction of this tube with the air-bell below, 
or, in some cases, at the top of the tube, is a lock or chamber a 
with a door and air-cock at each end, so that as communication is Mode of working, 
opened either with the compressed air below or with the atmosphere 
above, the men can pass in and out, and excavated materials can 
pass also. The air-bell may be lowered into its place by chains from 
above, but the lowering, raising and moving from place to place 
are rendered easy by means of the displacement in the working 
air-chamber, and also in other spaces c provided for the purpose 
above, which not only are equal to the weight of the bell itself and 
appurtenances, but to suspended loads also. On the other hand, the 
air-spaces can be filled with water, and ballast weights attached, so 
that the buoyancy can be adjusted aad controlled. 

Air-cylinders somewhat resemble the bell as just described, as they 
are open to the atmosphere above, and have a working chamber 
below with an air-lock between, but they are generally permanent 
structures. That is to say, they are to serve as bridge piers, and 
when by means of excavation in the working chamber they have 
reached a firm foundation, the chamber is filled with concrete, the 
air-lock is removed, the entire cylinder also filled with concrete, or 
left as an iron column to support the bridge above. If a base larger 
than the column is wanted to afford sufficient bearing on the ground, 
the working chamber may be made of larger diameter than the upper 
part. Cylinders are generally forced down by weights, an ordinary 
plan being to place iron or stone on a timber framing on the upper 
tier. But by this plan a cylinder is apt to become top-heavy, and 



Buoyancy 
adjusted. 



Air-cylinders. 



Bridge piers. 

Set Bkiixibs, 
Port I, 



4IO 



Mathesotis Aid Book. 



[CHAP. XXVE. 



IM 




if the weights can be placed inside and low down, the sinking can be 
more safely effected. In such a case the lower tier may fonn a 
working chamber a, and the tier above an air-lock b ; a solid ring of 
brick-work or concrete being built up to give weight and stability. 
When the cylinder has penetrated to the desired depth, the air-doois 
may be removed, and the cylinders filled up solid with concrete. Or 
it nay, in some cases, be possible to still further simplify the process 
by omitting the outer iron casing above the air-chamber, and, instead, 
to build a cylinder of brick-ivork, the latter being built as on a floating 
caissoon, course by course as the caissoon sinks, an inner tube of iron 
allowing access totheair-chamberas in the air-lock belL I>uriDgUie 
sinking of cylinders by the pneumatic system, if a very soft stratum 
be met with, the pumping may be reversed, a vacuum created, the 
material being forced into the cylinder by the atmospheric pressure, 
which at the same time, pressing on the outside of the cylinder, forces 
it downwards. 

The pumps, air-doors, valves, and tubing suitable for an air-chamber 
6 fL high in a pier-cylinder 8 ft. diameter would cost about £,yx>, and 
from this upwards there is a wide range, the power necessary in the 
pumps increasing rapidly with the volume of air to be supplied, and with 
the density or degree of compression as determined by the depth 
of water. 

The Air-caisioon is an amplification of the air-cylinder, and is used 
where large foundations are needed. In this case, when the excava- 
tion is concluded, and the air-chamber b filled with concrete, a solid 
pier of concrete or masonry (as dotted) is built above it, and the tube 
A and air-lock f removed. The sides dd of the caissoon may be of 
iron or timber, or both combined, temporarily strutted inside wilb 
timber during the building of the pier within ; or if it be built of 
concrete, walls only of moderate strength would be needed, the 
space within being kept filled with water till the concrete displaced 
it, the pressure of the water inside balancing that without. The most 
notable example of an air<aissoon occurred in the construction of the 
foundations of the St Louis bridge over the Mississippi, where the 
air-chamber was Sa fL long and 60 ft. wide, and the bridge subse- 
quently built over the East River at New York. 

The experience gained in the building of these foundations is of 
great value. The air-pressure at a depth of 1 20 ft. proved fatal 10 
the workmen, but it was found that healthy men could work safely at 
a depth of from 80 fl. to 90 ft if only subjected to the pressure for 
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about an hour at a time, and if the change to the open air was made 
gradually. But 80 ft. is the maximum depth to which the system of 
air-caissoons can safely be reckoned on. 

Advantage may be taken of the compressed air in cylinders and 
caissoons to work machines. Thus sand or mud may be removed 
by means of a pipe from the air-chamber below open to the atmo- 
sphere above. The spoil being heaped round the mouth of the pipe 
and a cock opened, the air-pressure will force the spoil upwards. 
Where rock has to be excavated, holes for explosives may be made 
by percussion rock-drills of the ordinary kind by means of the com- 
presssed air, if a tube from the exhaust orifice of the drill-cylinder to 
the atmosphere above relieve the piston of back pressure. Of course 
where the compressed air is used for supplementary purposes of this 
kind the air-pumps must be equal to the extra demand. 
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In diving apparatus of all kinds it is of the utmost importance, for 
safety to the workmen, that the tubes, valves, and other parts should 
be of the best quality, kept in good order and tested periodically. 
The engineer or manufacturer to whom the design or choice of 
apparatus is entrusted should be fully informed of all the circum- 
stances of the case, namely, of the purpose in view, of the other 
appliances with which the apparatus is to be combined, and of the 
depth of water. 

Although considerable improvements have been made in the 
various pneumatic apparatus just described, such systems are neces- 
sarily troublesome and expensive, and while the helmet and dress 
are cheap and available for a variety of purposes, air-cylinders and 
caissoons should be used only when simpler methods are found to 
be too difficult or impracticable. The invention of automatic ex- 
cavating-machines which can be worked from above, are in many 
cases rendering the use of compressed air unnecessary. 

\See also Steam-engines: Cranes: and in Part I. Railways: 
Harbours and Docks.] 
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Portland cement, since its first introduction about 1840-50, has 
grown rapidly in favour with engineers, and its manufacture has 
attained enormous proportions in England and elsewhere. The name 
is misleading, for the cement is not made at Portland, but was so 
designated at its first introduction, because the concrete made with 
it had a supposed resemblance to the well-known Portland stone. 
When mixed with sand and moistened with water, Portland cement 
binds stone or brickwork together with a strength and hardness 
unattainable by any other kind of mortar, but it is when made into 
concrete or b^ton that it has its highest value. By its use as a sub- 
stitute for masonry, and especially from the manner it sets in water, 
and the facilities which it therefore affords for subaqueous structures, 
cement-concrete may be said to have revolutionized the art of the 
engineer. 

The ease with which the materials for concrete may be brought to 
the site of building works and there made into blocks of the desired 
form or weight, is an advantage which allows of building operations 
otherwise impossible. There is hardly any limit to the size of block 
that can be made, the difficulty arising only in the moving them. 
Cranes for lifting 30 tons are frequently provided on public works, 
but for heavier blocks special apparatus is contrived, or the blocks 
are floated on rafts or pontoons. Besides this, homogeneous walls 
of any length can be moulded in situ without being composed of 
separate blocks. New uses are continually being found for cement 
and concrete, whereby not only the cost of transport but the wages 
of skilled masons and bricklayers are saved. 

The quality and cost of cement depend principally on the locality 
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where it is made, on the kind of materials there available, and on the 
methods of manufacture adopted The best Portland cement is made 
from a mixture of chalk (carbonate of lime), with certain kinds of 
clay (silicate of alumina), in proportions, speaking broadly, ranging 
from about 3 to 4 of chalk to i of clay, according to the kind of 
chalk ; and these materials (of which about two tons are needed for 
each ton of cement), having been thoroughly mixed, are calcined 
in a kiln and ground to powder. 

The principal Portland cement works in England are situated near 
London, on the rivers Thames and Medway, where there is a com- 
bination of advantages existing nowhere else in the world The chalk 
and clay are found close together on or near the river bank, and 
yet quite separate, so that the proper proportions can be exactly 
measured ; the coke from the numerous gas-works of London affords 
a cheap and plentiful supply of suitable fuel ; and the situation of 
the factories allows the cement to be loaded into barges, coasting- 
vessels and export-ships at a trifling expense. 

There are many varieties of detail at all stages of manufacture ; but 
up till 1880 the largest proportion of cement has been made by 
mixing the chalk and clay together in what is known as a wash-mill, 
in which they are stirred together in water by revolving harrows, and 
by causing the mixture, when thoroughly amalgamated into a consis- 
tency like milk, to flow into shallow reservoirs or *' backs," from which 
the surface water is gradually allowed to flow away or dry up, till 
there only remains at the bottom what is known among English 
makers as " slurry " or "slip,*' of about the consistency of butter. To 
still further dry the slurry by mere exposure to the air would, in the 
English climate, take too long a time, and artificial heat is employed ; 
an ordinary plan being to lay the slurry on drying-floors near the 
kilns. These drying-floors are heated in various ways: in some 
cement works by ordinary fires ; in others, where coke is made, by 
heat from the coking-ovens ; while in some cases, the heat given 
off by the calcining kilns during the process of burning and cooling 
is utilized in connection with the drying-floors. One modern method 
of drying the slurry is to pump it into a long chamber communi- 
cating with the top of the kilns in such a manner that the whole of 
the heat from the kiln passes through the chamber and over the 
slurry ; and in some cases the chambers are covered with iron plates 
upon which a further quantity of slurry is dried. 

The slurry having been dried to a consistency approaching that of 
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ordinary chalk (but still containing much moisture), is then broken 
into pieces and placed with about an equal bulk of coke in a kiln and 
calcined ; this operation of burning and that of afterwards cooling 
occupying about three days. The resulting " clinker," as it is called, is 
intensely hard and of a dark grey colour. The next process, after 
picking out and throwing aside all imperfectly burnt clinker, is to 
break it by rollers or by a stone-crushing machine into pieces about 
the size of a walnut ; and it is then ground to powder between mill- 
stones, with almost as much care as that necessary for flour, and to 
the same fineness. Including the fuel for the engines, the total 
quantity of coal and coke required for all operations is about half a 
ton for each ton of cement. 

Continued attempts are made to cheapen and improve the fore- 
going plan of manufacture. Thus, it is endeavoured to avoid the long 
process of settling in backs (which in the English climate occupies 
from 4 to lo weeks), by grinding the chalk and clay together between 
millstones directly from the wash-mills (where less water is used 
than in the ordinary process), and taking the resulting slurry or paste 
direct to the drying platforms. There is much to be said for and 
against this method. On the one hand, the large space occupied by 
the backs is saved, as well as the labour of digging out the depK)sit and 
carrying it to the drying-6oor. Moreover, the particles when depo- 
sited in the backs, not being of equal gravity, tend to separate, and 
are not, after settling, so intimately mixed as when they flow out of 
the wash -mill On the other hand, the amalgamation by grinding is 
more expensive ; and the slurry, though containing less water than 
that from a wash-mill, yet when taken direct to the drying-floors, 
obviously requires more fuel in the evaporation of that water, which, 
in the ordinary method, partly flows away and is partly dried up by 
the sun. As the cement made according to either plan is found to 
fulfil the same conditions and to command (1880) the same price, 
the advantages of one over the other probably depend on the local 
circumstances of the manufacture, whether there is much space 
available for settling-backs, or whether the expense of acquirii^ 
land is not in particular cases better bestowed on grinding-machioery 
for the drier process. Improvements have been attempted in the 
various processes of mixing, drying, burning and grinding in all the 
countries where cement is made, and numerous inventions have 
been patented. These need not be further described here, but in 
regard to the grinding it may be said, that no plan of. avoiding the 
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use of mill-stones has succeeded with cement any more than with 
flour. 

The quality of Portland cement and its fitness for the purposes of 
the engineer are ascertained primarily by testing the tenacity of blocks 
of neat cement moulded for the purpose ; and for convenience, and 
to allow of comparison, test-blocks of standard size have been estab- 
lished; the custom in England being to use briquettes i^ in. thick, 3 in. 
wide at the ends, reduced to i^ in the middle. These briquettes, after 
being moulded, are allowed to set for a certain time in a dry 
place, followed by immersion in water. The briquette, after this 
period of setting, is held at the ends and torn asunder, and breaks in 
the middle as the weakest place. Assuming that the test has been 
properly conducted, the strain necessary to break good English 
cement will range from 500 to 1,200 lbs., and this wide range of 
difference is not yet thoroughly understood, though it is probably 
due to variations in the testing as much as in the manufacture. It 
has been found that strength cannot be assured unless the cement 
be of a certain weight, and that in proportion to the weight of the 
cement does the importance of fine grinding increase. Therefore 
conditions in regard to these points also are demanded by engineers. 
The weight of cement ranges from 105 to 115 lbs. per imperial 
bushel (1*225 cubic feet), according to the thoroughness of the burning 
and the fineness of the grinding. The fineness is stated according 
to the mesh or sieve through which the cement will pass with a 
specified residue, the mesh ranging from 40 per inch (1,600 orifices 
per square inch), to 5,000 orifices per square inch. The maximum 
degree of fineness is adopted by some continental makers, but it is 
very doubtful if the increased cost of such fine grinding is met by 
any increased value in the cement. 

A usual specification of quality in England is that which pre- 
scribes a test briquette of 2^ in. sectional area, which shall after 
being moulded, remain 24 hours to set dry and for six days imme- 
diately afterwards in water, and then withstand a tensile strain of 
300 lbs. per square inch (equal to 675 lbs. on the 2 J in. briquette) 
before fracture ; further that the cement shall weigh 112 lbs. to the 
bushel, and be of a fineness to pass through a mesh of 40 per inch or 
1,600 to the square inch, with a residue of only 10 per cent. ; or 
through a mesh of 2,500 to the inch, with a residue of 20 per cent. 
Cement which will fulfil these conditions may ( 1 880) be considered of 
good merchantable quality, and it will generally be found that much 
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of the cement supplied on such a specification by manufacturers 
of repute will really bear from 700 to 1,000 lbs. on the briquette, 
according to the skill or method of making and the manner of 
testing; but if these higher tests are prescribed as an essential 
condition, there is a risk that they may be satisfied at the expense 
of durability in the concrete. 

The usual tests given above have been found sufficient for public 
works of magnitude and importance ; and vast quantities of cement 
purchased for export on such a basis have proved satisfactory. But 
there is a tendency among some engineers to demand still higher 
standards both in regard to fineness and tenacity, and involving a 
greater weight also. Thus in England, breaking-strains of 350 and 
even 450 lbs. per inch (equal to from 780 to 1,000 lbs. on the 2iin. 
briquette) are sometimes demanded ; and it is found that by care in 
mixing, and hard-burning, such a test can be satisfied at a trifling 
cost i>er ton above the nominal price, but certain risks are involved. 
These higher standards of quality have been set up by engineers 
and manufacturers in countries where the materials and fuel for 
cement are more costly than in England, and where, therefore, there 
is every inducement to obtain, by improving the quality, the maxi- 
mum binding power from a given quantity of cement. In Ger- 
many not only is the high breaking-strain demanded, but in regard 
to fineness a mesh of over 5,000 per square inch is prescribed. The 
expediency of such high standards is to a large extent determined 
by secondary considerations. Thus, while on the Continent the 
materials are dear and labour is cheap, in England the reverse is 
the case, and any extra labour necessary to a higher quality may 
cost more than it is worth. For English cement is very cheap, 
and if compared with lime, or any cement other than Portland, is 
immensely superior. Moreover it is the opinion of many of the best 
English makers that this extreme fineness affords no advantage. 

When a reasonably good quality can be assured, it is in all trades 
generally desirable, in order to obtain the advantages of competition 
among numerous sellers, to conform to the ordinary commercial 
usages, for exceptional conditions may cost more than the apparent 
gain. But considerations such as these need qualifying, when the cost 
to the purchaser is much enhanced by expensive carriage or import 
duties, because if these are assessed by weight, they bear a less pro- 
portion to the original price as the quality is higher. If therefore it 
were found that higher standards of strength and quality could be 
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met without inordinate cost, the foreign purchaser would gain by 
adopting them. For instance, if at the factory where ordinary cement 
is selling at 35s. per ton, a grade 10 percent, higher could be obtained 
for 40s., the extra cost would be unduly high ; but if, owing to carriage 
and other expenses, the ultimate price to the purchaser for the 
ordinary cement is 80s, then the gain of 10 per cent, in quality 
will be cheaply purchased for the additional 5s. per ton. 

But it would not be safe with the present (1880) knowledge of 
cement, to act on considerations such as these. Increased strength 
can only be obtained by increasing the quantity of chalk or lime, and 
burning the cement very hard ; and, although this may appear to 
involve only increased cost, actual harm may result, for there has not 
yet been sufficient experience to prove the durability of cement so 
made, and whether the extra quantity of lime may not, in the course of 
even a few years, tend to the deterioration of mortar or concrete so 
made. Moreover, the superiority which some cements seem to have 
as compared with other kinds, and the higher standards which have 
been set up in consequence, may to some extent arise from dif- 
ferences in the mode of testing. Unlike the testing of iron, brick, 
wood or other materials of construction demanding no preliminary 
treatment, cement requires much manipulation, and, at each of the 
numerous stages in the operation, a slight variation in treatment 
may involve wide differences of result, not caused by real differences 
of quality; and therefore, while the testing of cement, properly 
performed, is of great value, it is dangerous to draw conclusions 
unless the circumstances are alike in all the cases which are com- 
pared. The making of the briquettes requires great care and expe- 
rience. The freshness or age of the cement, the temperature, the 
quantity and quality of water with which it is mixed, the manner 
of moulding the briquette and of removing it from the mould, 
the temperature in which the setting takes place, the length of 
time in setting, and whether in or out of water ; all these circum- 
stances affect the quality of the briquette. And when the briquettes 
are made, the manner of holding them during the test strain, and 
the manner and rapidity of applying and measuring the strain, 
also help to determine the result; and erroneous conclusions are 
drawn if any part of the process is imperfectly performed. It often 
happens that tests made by the same persons from the same barrel of 
cement, under apparently the same conditions, but with an interval 
of time between, will vary very considerably. It is endeavoured in 
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the shape of the briquette and in the manner of gripping the ends to 
ensure that the strain upon the centre shall be direct and equable, 
and there are considerable differences of opinion among experts as» 
to what is best in these respects. Special machines are made for~" 
applying and measuring the strain, such machines costing from^i^ 
^o ;^3o. In some, the weight is applied on a graduated lever ; ii^ 
others, by the direct weight of a cistern of water, or a box weighte<fl 
with small shot ; both of which admit of the most gradual additions 
and exact measurements. 

While, on public works of large extent, it is worth much troubl-^ 
to ensure by continual tests the proper quality of all the cement whic^ 
is used, it is often difficult, when purchasing moderate quantitie-!^ 
especially in a foreign country or through an intermediary merchar^] 
when the user is not experienced in the art of testing, to imitate ttie 
tests made under other circumstances. After all the experiments 
that have been made, it may be said that the exact scientific reasons 
for the var}'ing qualities of cement are still uncertain, and therefore, 
within prudent limits, it is often expedient to depend upon the repu- 
tation of the manufacturer as expressed in a well-known brand, 
making broad experiments from time to time with the concrete or 
mortar to prove not only the quality of the material but the efficiency 
of the treatment. There is little in the outward appearance of 
cement to tell its quality ; and for this reason, and because of the 
difficulties and inconveniences of testing, the trade is one specially 
dependent on trade-mark or reputation. There are in the London 
district numerous makers of about equal eminence, but in foreign 
countries preference is given to the particular brand which has 
become known and liked. It is of course necessary to verify the 
genuineness of the mark, and to take care that the mark of one 
maker has not been used to cover the cement of another. Experienced 
makers on a large scale are presumably the best able to produce 
good cement, and it is through want of knowledge or from accidents 
in manufacture rather than from a desire to supply inferior cement 
that inferiority arises. 

In Germany, it is considered better, instead of testing neat cement, 
to make the briquette of cement mixed with sand of certain quantity 
and fineness : it being asserted by those who advocate this plan that, 
as cement in real use is so mixed, the ultimate value for the purpose 
in view can only be ascertained by testing it under similar conditions. 
Against the plan it may be said that the difficulties and risks of vari- 
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ation which arise in the testing of neat cement are increased when 
another material is introduced. For while, on any one undertaking, 
where exactly the same kind of sand may possibly be assured, a use- 
ful standard of quality might be arrived at if the sand were carefully 
washed, sifted and measured, yet for general use and for comparison 
with some established standard, it is utterly inconclusive, because at 
different places and times the sand is not likely to be precisely similar 
in kind 
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Care is necessary in the storage and treatment of cement. It storage, 

should of course be stored under cover, and it is all the better for 
being protected from a damp atmosphere and from extremes of tem- 
perature. Cement is not fit for use until it has been exposed to the 
air for some time; and as, in the press of business, the cement is 
sometimes packed and sent away from the factory directly it is ground 
without sufficient exposure to the air, it should not be used imme- 
diately after taking it from the casks or sacks, but should be spread 
out on a dry floor, so that the air may reach it for at least a week, 
and should if possible be turned over occasionally. 

The price of Portland cement at English factories has ranged during 
the ten years ending 1880, from 28s. to 38s. per ton exclusive of 
packing and transport. The expenses of packing bear a high propor- 
tion to the value of the cement. For carriage in the country of manu- 
facture, it is usual to pack the cement in bags holding about 2 cwt., 
and these bags, costing about 9d. each, add about 7s. 6d. per ton to 
the cost of the cement ; but part of the value is allowed to the pur- 
chaser if the sacks be returned in fair condition. But sacks, while 
sufficient for inland carriage, and even for short coasting voyages, do 
not afford sufficient protection for export and distant carriage, not 
only against rough handling in stowage or transhipment, but against 
moisture. 

Casks holding from 300 to 448 lbs. are generally used ; and by the Packing in casks. 
custom of the trade, sales are made per cask and not according 
to weight; but, the tare being known, the net weight is the real 
measure of value. Casks for holding 300 lbs., 400 lbs., and 448 lbs. Gross weight, 
weigh from about 20 lbs. to 25 lbs. respectively, and cost from about 
2S. to 2S. 6d. each, so that at a time when cement is selling at 
the factory for 35s. per ton, a cask weighing 300 lbs. gross will cost 
6s. 5d., this price being made up of 4s. 5d. for 280 lbs. of cement and 
2S. for the cask; or 8s. 4d. for a cask of 400 lbs. Casks therefore add weight. 
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from 14s. to 1 6s. per ton to the cost of cement, and it is seldom that 
the casks can be returned from abroad. In the absence of stipulations 
to the contrary, the casks are bound with wooden hoops, but they 
can be strongly bound with iron at an extra cost of about 3d. each 
As a safeguard against wet, a lining of water-proof paper is sometimes 
added at a further expense of about 2d. It is of course necessaiy 
that cement, whether in sacks or casks, be protected from moisture ; 
and carts, railway-wagons or barges which are covered are alone 
used for carriage. 

It is not the purpose here to describe the methods of using cement 
Good mortar is made with about 2 parts of sand to i of cement ; 
fresh-water sand being better than sea-sand. Concrete is made 
generally with shingle or gravel, the proportions (including the above 
proportion of sand) to the cement, if of good English quality, varying 
from 5 to I to 1 2 to I. Although sand of a loamy kind will make a 
good lime mortar, the materials for cement mortar, if its full strength 
be desired, should be perfectly free from soil of any kind, and in order 
to ensure this they should be washed Sharp and clean river shingle or 
coarse gravel affords the best material, but coral, iron furnace-slag, 
broken bricks, and many other materials are also suitable, irregularit)' 
in form and slight porosity being an advantage. In mixing with sand 
or gravel, the proportions are not the same by weight as by measure; 
and as the cement with the sand forms the matrix which holds 
the shingle or other materials, it is bulk rather than weight which 
should determine the mixing. l*he concrete should be mixed dry 
and water applied and mixed immediately before depositing in place. 
Where concrete is deposited in water, it is necessary to place it 
through wooden shoots to prevent it being separated, and where the 
current is strong, the concrete may even be laid in place in canvas 
bags. Cement is sometimes described as " quick-setting " or " slow- 
setting," but any difference that really occurs in the using generally 
arises from one of two causes ; either because the cement is used 
too fresh or because there is an excessive proportion of chalk in it 
Both these causes render the concrete liable to deterioratioa % 
for any piarticular purpose, quick- setting is of importance, the manu- 
facturer should be informed of it, as he may be able by modifying 
the usual ingredients or proportions and method of manufacture to 
meet it without harm. As a rule, slow-setting cement is the best 



The foregoing description applies only to real Portland cement; 
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but there are other cements which sometimes bear the name and imiutiont of 

. , . _ , - _ , . Portland cement 

come mto competition with it. For, apart altogether from alterations 
or improvements in the manufacture of cement from chalk and clay, 
other systems are adopted where these materials are wanting. In 
comparing the cements made of different materials, it is important to 
bear in mind the economical or commercial conditions which attend 
the trade, for it is these, rather than any scientific difference of manu- 
facture, which determine the competition. It is evident that the cost ^ competition. 

'.. "^ ,.1 r how determined. 

of land carriage in the country of manufacture, and, in the case of 
exported cement, the additional cost of packing in casks, and of sea 
carriage, must bear a high proportion to the cost at the factory of so 
heavy and cheap a commodity ; and therefore there is every induce- 
ment to make cement in the countries and districts where it is wanted cement made in 
for use. There are few countries which do not possess materials *^®"°*'y ° 
from which some kind of cement can be made, but they are nowhere 
found under the same favourable conditions as in the neighbourhood 
of London. Instead of the chalk and clay lying separately, natural Cement made fro? 
compounds are found, which, when calcined and ground, afford compounds, 
hydraulic cement of the Pordand type. Examples of this method 
of manufacture are found in some of the central districts of England, 
on the northern coasts of Germany, and elsewhere. Much chalk is chaik exported fc 
exported from London, and this is sometimes used with clay found "*"*" "*' *"*' 
in the locality as material for cement. But so cheap a material as 
chalk can only be imported profitably when the rates of carriage are 
very low ; this being the case when the chalk is utilised as ballast. 
So much of the chalk, however, is evaporated in the course of 
manufacture, that carriage has to be paid on much unremunerative 
weight 

But, while good mortar may be made from blue lias, and although Blue Uai mortar 
the making of cement from natural compounds such as clayey 
limestone may save some of the expense of mixing, large deposits 
are hardly ever found of exactly the right proportions; and not 
only is more trouble necessary at certain parts of the process, but 
the cement obtained is liable to variations, and is generally deficient 
in some of the more important qualities of good cement; the direction 
and extent of the inferiority depending on which of the ingredients 
preponderate or are wanting in the material. Sometimes the cement 
will set in the same way as pure Portland, and appear like it, and yet 
have less than half its tenacity or binding power. 

Not only however is cement made from compounds, as just 



422 



Mathesoiis Aid Book [Chap. XXVil. 



Cement from 
imestone, coral 
or shells. 



Limestone 
calcined. 



Stepage3<f. 



ime superseded 
by cement. 



ement used for 
costing iron. 



tnsde 
in Uohdon. 



described, but, in some countries where such materials are entirely 
wanting, the cost of carriage of imported cement leads to the esta- 
blishment of other systems. Lime in some shape or other is found 
in almost every country ; and limestone or coral, or even marine 
shells, are used as a basis for cement if suitable clay is obtainable ; 
these materials being generally mixed in a pug-mill. But the 
crushing of limestone or shells to powder is a tedious and expensive 
operation ; and, when ground, the product so obtained cannot be 
so intimately mixed with clay as where chalk is used. Sometimes it 
is sought to avoid the grinding of these hard materials by first calcining 
them to render them friable ; and, though this plan may answer where 
fuel is very cheap, it has not found much favour with manufacturers. 
It may be said therefore that no system of manufacture from 
substitutes such as the foregoing has as yet (1880) succeeded 
commercially in competing with the more ordinary English methods 
where the exi)enses of carriage and fuel are common to both, or 
even where they approximate. In countries, however, where the use 
of such substitutes is encouraged by protective duties on the better 
English cement, the question is no longer as to what is best and 
cheapest for the purpose in view, but (as is the necessary result of 
such a system) what will escape the duty. In England the advantages 
of Portland cement are becoming more and more appreciated. Lime, 
though preferable in mortar for ordinary building purposes, is being 
superseded by cement for making concrete, as the cement, unless 
burdened by very heavy cost of carriage, is found to be cheaper if 
measured by its cohesive power as well as by price. New uses are 
being continually found for cement. It is employed as an inner 
coating on the plates of iron ships ; it may be used for jointing iron 
and stone, or even iron and iron, where metal cement cannot con- 
veniently be applied ; and it is particularly useful in filling up inter- 
stices and spaces in iron structures, which if inaccessible to the 
painter's brush, would soon be destroyed by rust if left unprotected. 
English-made cement is exported to every country in the world 
which is accessible by sea; the weekly output in the London 
district already (1880) has reached 15,000 tons, and as its advan- 
tages are becoming more widely known the trade is ever increasing. 
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IRON ROOFS AND BUILDINGS. 



Iron is used in the construction of roofs and buildings for different 
reasons. First, in cases where (though other materials may be 
obtainable) it is better than wood because of its greater durability 
and strength, or better than stone and brick because it occupies 
less space ; conservatories, winter-gardens, market-buildings, railway- 
stations, drill-halls, and race-stands being examples. Secondly, where 
portability b of consequence, iron being lighter than other mate- 
rials in proportion to strength ; for instance, in countries where 
stone, brick, and timber are scarce, or where for want of skilled 
workmen they cannot be utilised at moderate cost Thirdly, iron 
is preferred for its cheapness, as in the case of temporary houses, 
churches, warehouses, and other structures, which in most coun- 
tries can be erected much more cheaply of iron than of brick 
or stone, and sometimes even more cheaply than of wood. For 
buildings such as these, which might be more durable of brick or 
stone than of iron, the desire for cheapness may arise from the tem- 
porary purpose of the building, or from the necessity of saving in 
price. In colonies and newly-settled districts, on public works and 
at mines, the period for which buildings will be required may be 
uncertain, and the minimum expenditure therefore may be the best ; 
or the building may have to be erected on ground held by uncertain 
tenure, and facility in taking down and removal may be of import- 
ance. Even where permanency can be reckoned on, the need for 
cheapness may outweigh all other considerations. This may arise 
not from lack of capital, but because money has a high value, and 
the saving in interest which a low capital outlay permits may provide 
means for renewals afterwards. Thus, where a permanent stone build- 
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ing would cost ^1,000 and a temporary iron structure only ;^Soo, 
the money saved might be worth 10 per cent per annum to the 
proprietor; more than sufficient to replace the building from time to 
time, or to provide an accumulating fund for the permanent building 
at the end of a few years. 

The great development of iron buildings has arisen mainly from 

the facilities allowed by corrugated iron, and by the numerous forms 

tolled iron •ffbrds of rolled iron available to the constructor, T* L« ^^^ I> being the 

most usual and convenient Sheet iron acquires great strength by 
corrugation, the degree of stiffness depending principally on the 
depth of the fluting. This strength is so considerable that even thin 
sheets may be extended over a considerable area without framing or in- 
termediate support. Advantage is taken of this to cover small roofs 
and sometimes spans up to 40 ft. with curved sheets, with only a tie- 
rod across. This plan is only suitable for temporary purposes, and 
for spans beyond 20 ft would not be sufficiently strong against wind. 
Rolled iron joists or beams are produced more cheaply than 
Rolled joieu, girders made of several pieces riveted together, and are useful for a 
see^ge 148, variety of purposes, not only as parts of iron structures, but for 

buildings in all other respects of brick or stone. Rolled joists are 
not convenient for certain forms of attachment and are sometimes 
misapplied, especially where the cheaper kinds are subjected to bend- 
ing or smithing. For beams deeper than 12 in. riveted girders are 
in most cases cheaper or better. 

Where an iron roof has to be fixed on a building of brick or stone, 
continuous side walls generally allow the roof framing to be arranged 
in the most advantageous manner without regard to the supports. 
But in an iron building the positions of the columns have first to be 
considered Thus, columns 8 fl. high may be placed as near 
a43 together as 8 ft, for they may be made slender because numerous, 

and still be strong enough for the moderate height. But columns 
20 ft high would have to be stronger, and therefore it is econo- 
mical to place them farther apart, so as to load them with a greater 
m share of roofing. In the first case, a roof principal would probably 
be placed over each column, but in the second, as the spacing of 
these principals is determined by other reasons than those by which 
the columns are spaced — namely, by the span, the system of principal 
and the kind of covering material — economical construction may 
require that one or more principals be placed between each column, 
and to carry them, girders or arches must bridge the space between 
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the columns. Sometimes a space as free as possible is wanted 
below, or numerous doors or windows which hinder the placing of 
the columns; the latter may then be placed so far apart as to 
make the girders an important part of the building. Of course 
the further apart the supports, the more care must there be to afford 
the requisite stability to those on which the loading is concentrated. 
In wide buildings where intermediate columns or walls are undesir- 
able, roof principals of great span — which would have to be lofty — 
may be avoided by supporting the roof framing on girders placed 
30 ft or 40 ft. apart, the roof principals being of these short spans. 

The disposition of the roof framing is partly determined by the 
nature of the covering material. Thus, sheets of corrugated iron are 
sufficiently strong in themselves to need supports only at intervals of 
8 ft to 12 f^. Zinc has much less strength, and has to be laid on 
wood rolls, which need supports every 6 or 7 ft. Glass is about the 
same as zinc in this respect, sash -bars of wood or iron taking the 
place of the wood rolls. Tiles and slates require laths every 10 or 
12 in., these laths needing supports every 5 or 6 ft 

The choice between the many different kinds of roof framing 
depends on as varied considerations as does the choice of bridges. 
While the closeness of the framing may, as has been seen, depend 
upon the kind of covering, the shape of the " principals" is deter- 
mined by various circumstances. Most principals are trusses or 
girders of some sort, but occasionally strong walls or side buildings 
form abutments which favour the use of arched roofs ; or the latter 
may be preferred even without these facilities, and therefore at 
greater expense, for aesthetic reasons. Where there are no abutments 
and an arched form without trussing is preferred, the outward thrust 
may be withheld by a horizontal tie. Certain shapes are economical 
\oT large spans, because the divisions of length which the shape 
involves may accord with those usual in rolled iron, while such 
divisions in a smaller span might require too numerous and expensive 
connections. Other shapes, by their method of attachment to the 
columns or side walls, and by ending at one point in their junction 
with the supports, need some bracing or anchorage to the ground 
which in other kinds of principal is afforded by a wider junction, this 
latter method giving the stability necessary to a lofty building ; others 
again are best suited to resist severe and one-sided wind-pressure, 
for trusses and arches well able to withstand a load equally applied 
may fail under a one-sided pressure. A preference between forms 
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equally appropriate in all other respects may depend upon the shape 
given to the ends of the building, gabled or sloped (hipped). Thus 
what are known as English roofs (247) allow of hip connections 
better than French roofs (249). The angle of slope of the roof is 
determined not only by the depth and strength of the principals or 
girders, but by the rainfall, the necessity of preventing leakage, and 
by the direction and force of the wind. 

Ventilation has also to be considered, for if large openings are 
needed, shapes which would otherwise be suitable may need modi- 
fication. Ventilation is generally provided at the top of the roof by 
raised lanterns or domes, but openings in the purlins are sometimes 
convenient or necessary. Roof principals with curved or polygonal 
top flanges are well suited to this arrangement Openings may be 
also made under the eaves in the girders or spandrils which support 
the roof. Proper ventilation depends partly on the lower openings ; 
and doors, windows, or s[>ecial air gratings may have to be proWded 
at a low level to ensure an upward draught. 

The manner of lighting also needs consideration, and it depends 
mainly on the purpose of the building and on the climate. Certain 
manufacturing trades require the maximum of light, and sometimes, 
therefore, buildings are erected with a particular aspect, and with roofs 
of irregular form, a northern light being generally preferred. The long 
side of the roof may be covered without any glazing, and the steep 
side may be partly (a to b) lighted by glass louvre-blades easily fixed 
or replaced, and the upper part b c left open for ventilation, but 
shielded by a projecting hood. A series of such spans supported on 
girders, or on columns or walls, may be conveniently arranged in 
the roofing of a large factory, and the horizontal tie of each principal 
may be made sufficiently strong as a girder to carry lines of shafting. 
A minor, but in large or lofty roofs an important point, is accessibility 
for painting and repairs ; for the expense of maintenance may be 
considerably reduced if convenient access is left for replacing broken 
glass or for painting. Unless roof structures are periodically ex- 
amined and painted they will rapidly deteriorate by rust, especially in 
a damp climate, or in places exposed to a vitiated atmosphere. The 
" ridge and furrow " system of roofing is convenient in the access it 
allows to every part of the covering. According to this plan, the 
purlins which rest on and connect the main ribs support a series 
of small roofs of from 7 to 1 5 ft. span, with slopes at right angles to 
the slope of the main roof. 
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The choice of covering material for roofs depends on climate and 

on the necessity for cheapness. Galvanised iron is effectual as a 

covering while it lasts, and, because of the great advantages its 

strength affords, it is more often used for iron roofs than anything 

else. Galvanised iron will last a long time in pure air, but not 

long in cities, railway-stations, or other places exposed to the fumes of 

coal, coke, or gas. But durability under any circumstances depends 

primarily on the quality of the sheets, and, secondly, on whether they 

are further protected by [>eriodical painting. Zinc is more durable 

as a covering than iron which is only coated with zinc, but it is less 

often used because it costs more and adds nothing to the strength of 

' the framing. Copper is even better than zinc, but is used very rarely 

because of expense ; but on lofty domes and pinnacles, inaccessible 

for repairs, expense may well be incurred to ensure permanency in 

the covering of small areas. Zinc and copper when worn out have 

a value as old material, but old galvanised sheets are worthless. 

Tiles and bricks last longer, are better non-conductors of heat than 

metal, will preserve a more even temperature either in a hot or cold 

climate, and they are unaffected by a vitiated atmosphere. Tiles, 

which are made much lighter than formerly, are often used because 

of their pleasing colour and appearance. They are, however, heavier 

for transport than iron or zinc sheeting and require a stronger frame- 

ivork. 

All the covering materials above described may with advantage be 
laid on boarding, which not only strengthens the roof but increases 
its efficiency against heat, cold, rain, and snow. Some of the 
cost of the boarding is saved by the wider spacing of the framing 
that may be ventured on. Sometimes the boarding is not laid im- 
mediately under the outer covering, but with an air space of 9 in. or 
12 in. between, this serving in hot or cold climates as a protection 
from the extreme temperature outside. 

Glass has been cheapened by improvements in manufacture; large 
panes may be obtained without inordinate cost ; and there is more 
variety in kind. For expK)rt to foreign countries the cost is greatly 
increased by the risks of breakage, and so excessive sometimes are 
the losses from this cause that twice the quantity needed according to 
the size of the roof has to be sent before sufficient arrives in safety. 
These losses arise for the most part from preventible causes. In the 
first place the glass must be of good quality and well annealed ; and 
only a moderate number of panes placed together in one wooden box. 
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Two, or even three, small boxes of glass thus packed may then 
be enclosed in a larger case with padding of some sort. Cases or 
crates so arranged will withstand railway or sea carriage, if the cases 
are carefully handled and stowed. The panes of glass are arranged 
in the cases so that they stand edgewise, and breakages arise princi- 
pally from the laying of cases so that the panes are horizontal, when 
they arc not so able to withstand shocks, especially if the panes arc 
of large size. In the transport of glass the ordinary instructions to 
carriers are of^en insufficient, nor will marine insurance cover breakage. 
Special precautions should be taken at each place of transfer or 
transhipment to see that the cases are carefully handled and properly 
stowed. 

The value of a structure obviously depends on the strength of its 
various parts. A certain quality of material being first assumed, 
designs are then based upon these assumptions, or rules deduced 
from them, in regard to the maximum strains the buildings may have 
to endure, such as the loading on floors, the wind and snow pressure 
on roofs, and the strains caused by the form and weight of the 
structure itself; and then a certain factor of safety is calculated, 
3, 4, or 5 to I as the case may be, according to the nature of the 
service and other circumstances of the case. Cheapness may 
therefore be obtained by venturing on a low margin of safety 
without any immediate appearance of inferiority, unless the strength 
of the various parts and members be measured, for the building 
may still be strong enough for its immediate purpose. If it were 
absolutely certain that a structure were strong enough to resist 
double the maximum strain that might come upon it, it might 
appear extravagant to go further, for the wasting of more than half 
the strength by rust, even in a long term of years, need not be 
anticipated under ordinary care. But every structure, however 
well made, has its weakest part, and when failure ultimately comes, 
either from long service or from accident, it will almost alwap 
Causes of failure, occur from somc hidden flaw or some defective or missing 

fastening, long before the strains nominally provided for are fdt 
over the whole building. Indeed it is because of contingencies of 
this kind that a factor of safety so high as is adopted by engineers 
is used in calculating strength ; and it is only after some years' service, 
when weakened by vibration, changes of temperature, and wasting by 
rust, that the real value of precautions becomes apparent The fact 
that a roof or building has been successfully erected, and has served 
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its purpose for a few years, does not alone justify an exact imitation 
of it, for the high wind or other exceptional circumstance which is to 
prove its stability may not then have occurred. 

The harm which undue economy in material may do depends a 
good deal on the care with which the structure is periodically 
painted. Wasting by rust necessarily tells sooner on thin than on 
thick iron. All parts of an iron structure should be accessible to the 
painter's brush, or else be protected from the air by being built into 
masonry, brickwork, concrete, or cement. Sometimes cheapness is 
sought by using galvanised sheet-iron extremely thin. The thick- 
ness is denoted by the number of the gauge, the thinner sheets 
having the higher numbers. Thus corrugated sheets of No. 18 gauge 
weigh about 2*8 lbs. per square foot, No. 20 gauge 2*24 lbs. per foot. 
No. 22 gauge 1*85 lbs. per foot, and No. 24 gauge 15 lbs. per foot. 
The durability of such sheeting may be increased by painting it to 
protect it from that commencement of oxidation of the iron at 
defective places which, occurring as it must do sooner or later, will 
rapidly spread and destroy the iron. In England it is customary to 
use for good work sheets of No. 18 or even No. 16 B.W.G., but for 
export, sheets of Nos. 22, 24, and even 26 are more usual. In pure 
air these are long enduring if the quality be good, and full advantage 
may be taken of the great strength afforded even by thin iron when 
corrugated. But these thinner sheets are easily pierced, a surface 
crack or scratch of the zinc allows the commencement of rust, the 
crack grows into a serious rent and the sheets become worthless. 
But in regard to endurance against rust, good iron well galvanised 
will last longer than thicker sheets of inferior quality. 

But while thickness and weight of parts afford one ready means of 
comparing the values of iron structures, the strength of a building 
depends also on the skilful disposition of the parts. As an iron roof 
is composed of numerous members, these must be arranged so as to 
resist and transmit the strains in the most effectual manner ; and if 
one member be weaker than another the strength of the others will 
be of little avail. It has sometimes happened that roofs have been 
designed to sustain only vertical distributed loads, and if one-sided 
pressure, as from wind or drifted snow bear upon the roof, parts 
designed to resist tension only may become compressed and fail 
The stability of a roof therefore depends a good deal on the 
secondary parts, such as wind-ties and bracing, which only come into 
play under exceptional loadings or pressure. An iron structure well 
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designed in other respects may be defective in its connections, and 
the strength of its members rendered inoperative by the weakness or 
unskilful arrangement of the fastenings. When a saving in weight 
is of great importance, as for distant carriage or to avoid import 
duties, high quality material skilfully disposed will well repay an 
extra expenditure to obtain it The importance of these con- 
siderations increases with the span and height of a roof or building, 
and especially if it be of peculiar or difficult shape. If the relative 
cost and strength of steel and iron be taken into account, steel seldom 
offers any advantages over iron except for spans over 1 50 ft, or where 
difficult land carriage makes saving in weight of great importance. 

Assuming that an iron structure has been well designed, and that 
a good quality of material is ensured, the value then dep>ends on the 
quality of the workmanship. First, in regard to the setting out of 
the various parts. Time and care bestowed on this are well repaid, 
not only in the manufacture, but in the erection and durability after- 
wards. In a roof there is generally a great repetition of similar parts, 
and these should be made so exactly alike as to be interchangeable. 
A few spare or duplicate parts to allow for loss or breakage will then 
be available ; while, if each piece will fit only into its own place the 
cost and trouble of erection are much increased Good or bad 
workmanship is specially discernible in the connections. As has been 
already stated, these must be well designed, but even then, if not 
well made, some of them will probably be inefficient. For instance, 
although all rivets should be perfectly tight, there are positions 
where bolts or pins may fit with approximate accuracy only ; holding- 
down bolts, for instance, if they are well screwed down ; and sudi 
looseness may even be necessary to allow of adjustment in erection. 
But there are other positions where tightness is of the utmost im- 
portance. For although the very great exactitude needed in a steam- 
engine or machine is seldom wanted in an iron building, there are 
places where holes must be drilled and bolts turned with great 
accuracy, in order to transmit properly the strains passing throu^ 
them ; this care being especially necessary where more than one bolt 
is in the same connection. There may be more trouble in erecting 
a building with tight fastenings, but if the parts have been properly 
set out such trouble is well bestowed 

Not only fastenings but surfaces must sometimes be fitted with 
great accuracy. Where iron comes in contact with stone or concrete^ 
the inequalities of surface may be made good with lead, iron-cement. 
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Portland cement, or bitumenised felt ; wood, if joined to iron, will 

adapt itself to the harder material ; but iron and iron will not in 

certain positions fit properly unless the surfaces are faced in the Planed joints. 

lathe or planing-machine. As an example, this is the case especially 

in a tier of columns for a building with upper floors. The strength strength reduced 

of connecting parts, although skilfully designed, is sometimes reduced 

one-half by bad fitting, and the evil results tend to increase, because 

the parts of a structure so made are liable to move or shake under 

loading or wind pressure ; excessive strains come upon individual 

fastenings, till at last, when bolts have been repeatedly bent backwards 

and forwards and wasted by the rust which too free a play allows, 

they break, while if they had been tightly fitted, and had had only their 

flair share of work, the structure would have been homogeneous and 

immovable. Machine processes are now so cheaply performed that 

the saving in first cost by the neglect of such precautions is only 

trifling. 

Failure sometimes arises by imitating a design which was originally Designs wrongly 
carried out with due regard to the circumstances enumerated in the "™ ^** * 

preceding pages, the knowledge or appreciation of the precautions 
necessary being wanting in those who repeat the design ; or even 
where the work is well done, failure may arise by applying the same 
design under circumstances not exactly similar. The importance of 
the suggestions just given depends to a great extent on the perma- 
nency required, for if a building is only needed for a temporary 
purpose it may be inexpedient to provide too liberally for con- Durebiuty not 
tingencies or durability. But even then a saving may be dearly '*^'y" necessary, 
obtained ; for instance, by preferring a building 5 per cent, cheaper 
than another which may be 20 per cent, better. 

After all the conditions of stability have been satisfied, the value 
of an iron structure for any but the barest utilitarian purpose depends 
upon its style or finish. Much of the prejudice against the use of style and finish, 
iron arises from inelegant design or from the coarse way in which it 
is carried out. An examination of the iron structures in a large city 
will show how great are the differences in this respect In orna- 
mental cast-iron, for instance, the employment of an artist modeller Artist modellers. 
to make the patterns may not add i per cent to the cost, and yet 
afford a pleasing appearance which would otherwise be wanting. And 
in the processes of the iron-foundry skill and care are necessary to 
produce good castings. Again, in the foliage of a colunm capital, a 
good design may involve bold relief or " undercut," which requires ornament. 
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care and expense in the manufacture. Too often such designs arc 
carried out in a rude manner. Good patterns are the first essential, 

Skilful moulding, then Suitable pig-iron, and finally, capable moulders. Even where 

drawings and specifications are obeyed in all other respects, the close 

competition of manufacturers and the tendency to measure cheapness 

by price only, lead to the employment for fine or difficult work of 

And catting. workmen accustomed only to rough or simple castings. Even the 

plain surface of a large casting or the tapering shaft of a column 
look well or ill according to the skill in moulding, while column 
capitals or light spandrils afford more conspicuous opportunities 
for workmanship. 

w "^^hti*" *"ork ^" wrought-iron also, a good appearance depends upon the neat- 
ness with which the various plates and bars are joined together, edges 
planed or trimmed, and rivets hammered. The extra expense which 
such care involves may sometimes be saved in other directions 
by skill in design to avoid too numerous or costly shapes of iron, 
unnecessary smithing, and complications in the connections. Sim- 
plicity in these respects is generally best as well as cheapest. 

Fireproof Fireproof buildings are generally made wholly or in part of iron, 

uii ngs. ^^^ buildings so-called often fail in practica Misapprehension fre- 

Term miMppiied. quently arises from the different uses of the term. Iron and stone 

are fire-proof in the sense that they are uninflammable, but they are 
not proof against fira That is to say, a building with walls of brick 
or stone, columns of iron, floors of concrete arches on iron joists, and 
staircases of stone, and with little or no woodwork, will not catch 
fire if free from combustibles ; and even a small fire will go out for 
want of fuel, and w^ill do litde or no damage. But such a build- 
ing, if filled with combustible goods, or even with much wood 
furniture or fittings, or if surrounded by inflammable buildings, may 
Stone, brick, fail if fire occurs. Few kinds of stone will endure intense heat 
under heat. without crumbling away, and bricks of ordinary clay, though they 
will retain their strength at a greater heat than will iron, fuse or 
crumble under intense heat, though they will generally outlast a fire 
if the ironwork be protected. Cast or wrought iron, subjected to 
the heat of boiling water 212° (Fahr.) loses 15 per cent of its 
strength, and at the temperature of molten lead has hardly any 
strength at all. And even under less heat, the sudden cooling from 
the water-jet of a fire-engine may cause cast iron to break. For 
these reasons wood, if of considerable thickness, is under certain 
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circumstances better than exposed iron to resist fire, because, though 
inflammable, it is a bad conductor of heat and may retain part of its 
strength to the end, and may outlast the surrounding fire. 

This however does not imply that wood structures are more fire- 
proof than well-designed iron structures. A building cannot be 
properly designed to resist fire unless its purpose be known ; and if, 
from the nature of its contents, a fire occurring inside would subject it 
to intense heat, then it must be constructed more or less like a furnace 
to resist it. One plan which minimises the effect of fire is to localise 
it by dividing a building into numerous rooms, separated by brick walls 
and iron doors strong enough to resist a fire in any one chamber till 
the combustibles are consumed, but this can only be effected by 
either avoiding iron columns altogether or by protecting them with 
some material which will resist great heat Special kinds of concrete 
serve this purpose, and columns and girders encased with it will 
retain their strength and stability even though surrounded by in- 
tense heat Such concrete, though it may not serve some of the pur- 
poses of that made from Portland cement, is very strong, and serves 
admirably for arched floors on iron joists; and if the latter be 
entirely embedded in it, a building completely fireproof may be 
obtained. Arches of lo-ft. span, with a rise of only lo in., and only 
5 in. thick at the crown, will sustain a working load of 2 cwt. per 
square foot ; and narrower or wider spans may be similarly constructed 
with proportionate dimensions. Not only cellars, corridors, floors, 
and ceilings may be so constructed, but arched and domed roofs also. 
This system of construction is specially suitable for the staircases 
and corridors of theatres, schools, and public buildings, as well as for 
warehouses. 
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In regard to the Cost of iron roofs and buildings there are wide Cost of iron roofs 
limits within which the price for a structure of given size may be *" °'^*' 

varied according lo strength and quality. This is the case to some 
extent even where competitive prices are based upon a common 
design with prescribed dimensions and thickness of parts ; but in 
cases where merely the length, breadth, and height are given by 
the purchaser and the details are left to the manufacturer, the range wide differences, 
of possible difference is greater, and discrimination is needed to 
compare the real value of what is offered, or to decide which is 
really the cheapest. Care in this respect, which is necessary in 
the purchase of all engineering commodities, is peculiarly so in the 
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case of iron roofs and buildings. A large proportion of those which 
are made, especially those for export, are for temporary use, or at 
any rate have cheapness as the first consideration ; therefore a certain 
style of strength, workmanship, and finish have become usual which 
are sufficient for the limited purpose in view. But such methods, 
which may be suitable for warehouse sheds or temporary houses, are 
quite inadequate for permanent structures like market buildings or 
railway-stations, and a comparison of prices according to the area 
covered between the two classes of buildings is fallacious. 

First, in regard to the quality of material. Without any difference 
in appearance, the value of cast-iron varies los. per ton, wrought-hon 
£^ ^^£z per ton, and galvanised sheet-iron or zinc £2 to ;^s per 
ton. The inferiority shows itself when these materials are subjected 
to severe or sudden strains, and if they then prove sufficient it is 
because their weight and thickness are in excess of what would be 
necessary in materials of better quality. The testing of iron requnes 
care and attention not easily given in the ordinary purchase of 
structures, but a purchaser may be partly guided by the district where 
the iron is made, by the brand or name of the original producer of it, 
and by the reputation of the manufacturer of the roof or buildings 
And in this latter respect the kind of building should be borne in 
mind, for there is much subdivision in trades, and makers of repute 
for one class of building may be ill-suited for another class. 

Iron roofs and buildings cannot be tabulated in regard to price 
like machines or apparatus constantly alike, for it is seldom that the 
same circumstances combine more than once, or that exactly the same 
design can be repeated. Moreover, as the value of material has a 
much higher relation to the total cost than in the case of steam- 
engines or machines, fluctuations in the selling price of iron cause 
corresponding and continual fluctuations in the prices of the struc- 
tures. It is sometimes attempted to value iron buildings according 
to their area, but for the above reasons prices so stated must be 
subject to considerable modificatioa The unit of size adopted in 
England is generally the " square" of 100 superficial feet, but as the 
strength and weight of roofs per foot increase with the span, the cost 
per square for roofs or buildings alike in other respects alters with 
the size. An increase in height must also obviously increase the cost; 
but if it be attempted to tabulate according to the volume or cubic 
contents, numerous circumstances render fixed rates inapplicable. 

It is, however, possible to separate the parts of iron structures so 
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as to obtain a basis for estimating cost First, in regard to weight : 
when pig-iron costs £^\ per ton, iron columns and other cast-iron 
parts fitted for a building cost from ^9 to ^12 per ton ; but if the 
design be complicated, or the parts very light or ornamental, these 
rates may be considerably increased. Wrought-iron parts, such as 
girders, will cost from :^i5 to ;£i8 per ton at a time when iron 
plates cost ;^ 10 per ton, and lighter parts, as in roof- work, will cost 
£11 tO;£24 per ton. 

Wrought-iron roofing, if considered alone, may be approximately 
valued according to span, although every circumstance of difference 
must be taken into account before the rate for one roof can be exactly 
applied to another. Omitting very small roofs, it will be found that 
the framing of trussed roofs, exclusive of supports and of covering, 
will weigh from 5 to 6 cwt. per square (measured horizontally) for spans 
between 40 and 50 ft ; 6 to 8 cwt per square for spans between 
50 and 60 ft ; 7 to 9 cwt. for 80 ft ; and 8 to 12 cwt for 100 ft. 
The rates of cost per ton are stated above. The lightest framing 
is that for a covering of corrugated iron, because it imposes little 
weight and by its strength renders unnecessary the closer supports 
which other materials require. Corrugated sheeting weighs from 
150 lbs. to 300 lbs. per square according to thickness, the prices 
fluctuating considerably according to the current value of iron and 
zinc In calculating the cost of corrugated iron for the sides of 
buildings, provision must be made for framing between the columns, 
although this is almost or entirely omitted in the case of huts or 
small sheds. Exclusive of the cost of the main framework, galvanised 
corrugated iron covering costs from J[,2 to J[,^ per square ; zinc, ;£3 
to ^S ; tiles, £z to £a \ slates, £1 to £^ ; and glass, £a, to £1, 
these rates including the subsidiary supports. 

The smallest iron buildings are those used as huts and cottages, 
and such buildings 12 ft. to 20 ft long, 10 to 15 ft wide, and 7 or 
8 fl. high to the eaves, will cost from ;£'2o to £2^ per square, or 
from £2<^ to £(iO each, including doors and windows. But prices 
according to area are misleading for such small buildings. 

Plain storehouses 12 ft. high to the eaves cost fix)m £Z to ;^i5 
per square, if unenclosed, and from £\ 2 to ;£'2o if enclosed ; but from 
;;^20 to £zo per square is needed when the sides are fix)m 12 to 
20 ft. high, and numerous or strong windows, doors, and ventilating 
fittings are required. The cost will obviously vary also according 
to the solidity of the supports, thickness of the sides and covering, 
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and the general style of workmanship. Dwelling-houses of iron are 
generally for temporary purposes, and are made light and cheap 
accordingly, but there are countries where strong permanent build- 
ings can be erected with advantage and a sufficient price paid to 
a^y ensure durability and elegance. Thus for a tropical climate, like 

Bungalow. ^^^ of India and parts of South America, dwelling-houses or bun- 
galows can be built almost entirely of iron, but with thicker walls 
than is usual in temporary houses. That is to say, there may be an 
inner lining of wood with a space between it and the outer iron, which 
may either be left open or filled with concrete. The doors and windows 
would also be double. Buildings of this sort, well constructed and 
divided into dwelling-rooms, bed-rooms, bath-rooms, stables, and 
servants' quarters would cover from 40 to 60 squares, including 
verandah, and would cost about £,^0 per square, including wood 
and canvas lining, and all structural fittings. 
Co»t of permanent It is impossible and would be misleading to lay down any rules 

buildings. . . ,;,•,• 

for more important structures, such as markets and railway-staUons, 

See Markets in , . , . , i i • r 

Parti, as when a particular case anses there are local circumstances ol 

difference which render previous estimates inapplicable, the combina- 
tion of masonry and brickwork with the ironwork and of subsidiary 
buildings and accessories increasing the difficulty of specifying the 
cost of ironwork alone. It is well to remember that the cost pet 

Cause of difference, square of the Supporting framework increases with the height, and 

the cost per square of roofing with the span ; that buildings open at 
the sides are cheaper than those enclosed ; simple shapes in which 
the parts repeat cheaper than those of irregular shape ; and besides 
these primary points, that the system of ventilation, the number of 
doors, windows and other accessory parts, and the degree of ornament 
have also to be considered. 

Large span roofs. Spans larger than 100 ft do not occur frequently, as it is generally 

found better when a wide enclosure is required to have two or more 
spans. In market buildings the spans seldom exceed 60 ft ; in 
railway-stations the absence of intermediate columns is an advantage 
in the arrangement of rail lines and marshalling the traffic, but except 
in the case of large terminal stations in cities, spans of about 100 
feet are found most suitable. The largest span yet (1880) con- 
structed is 240 ft., but though such buildings may be imposing from 
the inside, it is very difficult to give them a pleasing appearance out- 
^^fe. **° side. Railway-station roofs between 80 ft. and 150 ft. cost from 
^14 to ^25 per square, including erection and covering, but beyond 
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these spans and up to 240 ft the cost of the station roofs erected 

in England during the thirty years ending 1880 has ranged from 

;^25 to ;£so per square. Under ordinary circumstances, and with 258 

iron at average rates, the cost of roofs between 150 ft and 240 ft set pa^ 415- 

span need not be more than from ;£2o to ;^35 per square, the 

greater cost, as just stated, having been caused by some of the 

following reasons — a form of construction involving much material 

or expensive workmanship ; irregularity in the shape of the building ; 

special expense in the covering, such as much and thick zinc, large 

panes of glass and strong iron sash-bars; the additions of gable 

ends or screens ; and the occurrence of high prices for material. 

Where in wide buildings the presence of columns is alone objected 

to, roof trusses of moderate space may be, as already described, 

supported on girders, and in some cases the roof is placed upon the 

lower flange of the girders so that the latter are not conspicuous 

from the inside of the building. There is however the disadvantage 

in this plan that part of the structure is unnecessarily exposed to the 

weather, the numerous small roofs hold much snow and dirt, the rain 

gutters are numerous, needing much attention, and in buildings of 

large area the low roof renders ventilation difficult. 

As already stated on page 425, the proper design for an iron roof Desii^n depends on 
or building and an estimate of cost can only be made on the basis 
of full information, which should be given on the following points : — 

The purpose of the building ; whether for permanent or temporary Purpose, 
use ; and whether the design is to be plain or ornamental 

The dimensions of length, width, and height. sue. 

Whether the building is to be open at the sides or enclosed, and if open or enclosed, 
enclosed, whether by brickwork, wood, or iron. 

The number, description, and dimensions of doors, windows, and Accessories, 
other accessories. 

The position in which lighting in the roof is required. Lighting. 

The nature of the climate, the kind of roof covering required, and climate, 
particulars in regard to rain, snow, wind, and ventilators, rain-gutters 
and pipes. 

If of more than one storey, the number and height of each, and 
the loading that is to be provided for on the upper floors. 

\See also Iron and Steel, and in Part I, Bridges, Markets.] 



CHAPTER XXIX. 




LIGHTHOUSES. 

The construction of Lighthouses and the 
methods of illumination have been developeil 
by engineers who have devoted themselves to 
this special branch of science, and it is only 
intended here to point out the leading drcum- 
stances which have to be considered in estab- 
lishing them, and which determine cost The 
improvements that have been made in optical 
apparatus have rendered beacon lights idok 
powerful and effective than formerly; but 
though the cost of this apparatus may be easily ascertained and 
tabulated according to the kind and range of light required, such cost 
*^"ScmIi'n.'"** "^ ™*")' '^^^^ ^^^^ but a small proportion to the total expenditart 
The cost of the supporting structure and other subsidiary parts 
is sometimes not only greater than that of the lantern and light, 
but more uncertain, because dependent entirely on local conditions 
to which general statements of expense will not apply. 

While, however, the actual illuminating apparatus may thus form 
only one part of the project, it is of course that which is the object in 
view, which has therefore first to be considered, and to which the 
other parts must be adapted. The distance to which the light is to 
RanccotliBbt. j^ visible is the first circumstance, and the one — other thin^ being 
equal — which determines cost. The longest range is generally given to 
lights sighted by vessels approaching from beyond sea. The distance 
to which the light is lo be visible determines the two principal points 
in the design, namely, the height of the tower and the intensity of the 
Height of tower, illumination. A light 30 ft high above the sea level is, if poweifiil 
enough, visible for 8 miles ; one 100 It. high, about 13 miles ; one 
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High lighU 
obscured by fogt. 



LighU divided intc 
■ix orders. 



150 ft high, 14 miles ; one 200 ft. high, 18 miles, and so on. Where 
the lighthouse is situated on a cliff, the necessary elevation is of 
course more easily obtained than where, as on a shoal or reef, a tower 
of the full height has to be built up from the sea level. So costly does 
a high tower sometimes become, that a light of less range has often 
to be accepted, on the score of expense only. A great height is 
often a disadvantage on a shore liable to fogs, for a light which might be 
visible at a lower level may be obscured by the fog above. On the 
other hand, where towers serve as landmarks during the day, they 
are sometimes made higher than is required for the range of the light. 
It is very seldom that a height above the sea of more than 150 ft. 
is desirable, and 200 ft. may be considered the maximum. 

The greatest modern improvement in lighthouse illumination has 
been the substitution of the dioptric system, or the refraction of light Dioptric system, 
by means of glass lenses, for the earlier catoptric system by which 
light is reflected by polished metallic mirrors. Lights of whichever 
kind are divided, according to their intensity, into 6 orders (sometimes 
subdivided or extended) of which the ist, 2nd, and 3rd are the only 
ones used for important sea-lights, the other and less powerful being 
used for harbour-lights, or local service only. The distance to 
which a light is visible depends on various conditions which are 
liable to modification, according to the exact kind of light adopted, 
and other circumstances. The character given to a light, apart from 
its intensity, is determined by what is considered necessary to dis- 
tinguish it from others. The different kinds adopted are — Fixed 
lights, Fixed lights varied by flashes. Revolving lights gradual. Flash- 
ing lights quickly but gradual, Intermittent lights without any gradual 
change. Intermittent for unequal periods, Coloured lights. The last 
named are seldom used except for harbour or local service. But 
besides these there are double lights, one above the other in the 
same tower, or side by side on separate towers. 

A certain diameter of lantern is necessary to each order, the ist, 
snd, and 3rd having about 12 ft., 10 ft., and 8 ft. respectively; the 
4th order, 6 ft. ; and the 5th and 6th orders about 5 ft. The cost of 
the lantern depends on the diameter, but the cost of the optical 
apparatus depends not only on its rank, but also on the area within 
which the light is to be visible. With a fixed light the maximum 
expense is for an apparatus illumining the complete circle of 360°, 
but as the principal item of cost is in the numerous prisms for the 
lens apparatus with their subsidiary parts, all of which can be 
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diminished as the arc becomes smaller, the cost is greatly reduced 
when only a narrow beam of illumination is required. Or even when 
the complete circle is required, the light — as when situated at the 
head of a gulf, or near the shore — may be concentrated most strongly 
in one direction, less expensive apparatus sufficing for the lesser dis- 
tance in all other directions. A revolving light may be made the 
most powerful of all, for the light abstracted in the apparatus from 
the daric intervals may be made to contribute a proportionate in- 
crease of brilliancy. Therefore, while an all-round light may be pre- 
ferable for other reasons, important coast lights which are sighted 
first by vessels from beyond sea are frequently made as revolving 
lights to obtain the maximum intensity. Thus in a light of the isl 
order, with a narrow beam of 6°, a flash may be obtained of intensity 
eight times that of the fixed light 

The height of the tower being determined by the range of distance 
required, its diameter depends partly on what is necessary for 
stability, and partly on the diameter of the lantern. The shape of 
tower, and the material of which it is composed, depend on the nature 
of the foundations, on the forces of wind or wave that it will have to 
withstand, and on the materials obtainable in the locality. In exposed 
situations nothing has proved so good and permanent as masoniy, 
the great weight of stone lowers giving them a stability against the 
waves ; and in countries where suitable stone is wanting, it might even 
be expedient to bring the stone from a distant country. But the ex- 
perience gained with Portland cement and concrete has shown that 
it may be safely applied to lighthouses. While, however, the cohe- 
sion and weiglit of concrete may render it suitable in many cases, 
either alone or in combination with ironwork, it is not so suitable as 
stone for towers exposed to the waves, because, for facility in erection 
the blocks must be kept within a certain weight, and therefore of a 
limited size, fitted and fastened together in a manner for which stone 
is better suited than concrete. 

It is seldom that iron cannot be adapted if necessary, and in cases 
where the foundations are not good, it may be the best or only 
suitable material Thus on sand banks or mud shoals, screw^piles 
have proved effective for lighthouses as for other structures similarly 
situated. But as towers built of iron framework are not so well 
adapted as stone towers for dwelling rooms, iron is best used in those 
cases where detached storehouses and dwellings can be convenimtly 
erected. 
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In all Structures exposed to the wind and the waves, it is best to Exposure to wind 
avoid the shocks by exposing as little surface as possible to their 
direct action, and while in masonry towers this is done by having a 
smooth circular shaft with no angles or corners opposed to the 
wind and waves, in a tower made of iron columns the same result 
is attained, sometimes by adopting the shape of a masonry tower 
with a smooth outside of iron plates, but more often by having an 
open net-work through which the wind and waves can pass \ stability 
being assured by the disposition of the supports, and the arrange- 
ment of the bracing ; in this respect the principle followed for a light- 
house being similar to that in an iron landing-pier. 

The numerous iron lighthouses that have been built may be divided 
into three principal types. The first is that of resembling a stone 
tower by having its full diameter enclosed, this being sometimes 
adopted because of its supposed more pleasing appearance, or to 
afford space within for living rooms. It is, however, more expensive 
than other kinds, and is seldom adopted. The second type is that 
of a central shaft or column (which for lights of the first 3 orders 
is about 6 ft. diameter) containing a spiral staircase, and round this 
central shaft are arranged a series of exterior columns of small 
diameter strongly attached to the central one at each tier by hori- 
zontal bracing, and continuously from top to bottom by diagonal 
bracing. Towers of this kind have in plan the form of a polygon, 
the diameter of which ranges from 10 ft. to 15 ft, according to the 
diameter of the lantern. Towers such as these suitable for lights of 
the first 3 orders would cost about ;£7oo to ;£i,ooo if made 50 ft. 
high, and weigh about 40 tons for transport ; from ;£i,ioo to ;£ 1,300 
for a height of 60 ft., with a weight of 50 to 60 tons; from ;£i,8oo 
to £y2^QOo for a height of 100 ft, with a weight of about 70 to 100 
tons ; and about ;£4,ooo for a tower 150 ft. high, with a weight of 
about 150 tons. But while these prices and weights may approximately 
represent what is necessary for the respective heights above the 
ground level, extra expense is incurred if, because of the loose nature Extra expense for 
of the ground, a wide base is necessary or screw-piles and other iron- <>"«<*■ o'^*- 
work are required below. In such cases the weight and cost of the 
tower would be increased according to the depth and extent of the 
foundations. The third type of iron tower is that of a central column 
with only three outer columns connected occasionally by horizontal 
bracing to the centre. Such towers cost from 10 to 20 per cent, 
more than those above described 
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Cost of fladns. The cost of fixing iron towers depends mainly on the difficulties of 

the site, so that while from £^ to jQ^ per ton would suffice if erected 
on the mainland, a wider range is necessary to include what may be 
the cost on an exposed or isolated site. The approximate prices 
here stated are for the ironwork only. The woodwork and other 
Internal fittings, internal fittings would cost from;^2 tO;^5 per lineal foot of height 

in addition. The subsidiary expenses aiising from distance, diffi- 
culties of access, short hours of working, as well as those often in- 
curred for steamers or boats, all tend to increase the total outlay. 
Moreover, iron towers as just described are not well suited for 
residences, only one store and watch-room being generally provided 
immediately below the lantern ; living rooms, if provided, greatly 
increase the cost and are not so comfortable as in a stone tower, 
and therefore detached sheds or other buildings would, if possible, 
be necessary or preferable. 

The lantern for containing the illuminating apparatus costs about 
jQtSo for a light of the ist order, about ;^Soo for one of the 2nd 
order, and about jQzS^ ^or one of the 3rd order. The cost of the 
optical and illuminating apparatus depends mainly on the area of 
illumination (whether all or part only of 360°), but also on the cha- 
racter of the light ; and there is therefore a wide range of difference. 
Thus according to these circumstances an apparatus of the ist order 
may be of any price between ;^i»5oo and ;^3,ooo; an apparatus 
of the 2nd order, ;^ 1,000 to ;;^2,ooo; an apparatus of the 3rd 
order, ;;^7oo to ;£" 1,300. To the above prices of lanterns and appa- 
ratus it would generally be necessary to add from 5 to 10 per cent 
for accessory and duplicate parts. 



Cost of lantern. 



Cost of optical 
apparatus. 
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While the foregoing particulars may indicate the cost of light- 
houses in simple cases, there are often occasions of great difficulty 
which are outside any ordinary estimate of cost. Thus, while many 
important lighthouses have been constructed at a total cost including 
all accessories of from jQdoto jQioo per foot of height, other struc- 
tures on exposed or difficult sites have cost from ^£150 to ^300 
per foot, and in a few cases even as much as ;f 500 ; such an ex- 
treme rate arising either from the extraordinary difficulties or from 
the number and extent of subsidiary charges for land, adaptation of 
the site, foundations, and buildings. 

Tlie above prices are for sea-lights only, a much lower rate of ex- 
penditure being necessary for harbour-lighta. In regard to the opdp 
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cal apparatus, whatever may be the intensity of the light, the same 
principle is applied as in sea-lights, the saving being in the size 
and number of the prisms and the various accessories of the appa- 
ratus. Beginning at the smallest, pillars 20 ft. high with lantern and 
apparatus of illuminating force equal to that of a steamship light 
would cost from j[,<^o to ;^ioo, rising to ;£2oo for a pillar with a light 
of the 6th order, and with a cabin for storing the accessories. 
Stronger columns suitable for lights of the 5th and 6th orders cost, 
exclusive of the lantern and apparatus, from ;^ioo to ;^ 150. Iron 
towers 20 ft. to 30 ft. high, suitable for lights of the 4th, 5th, and 
6th order, with a spiral staircase within and gallery at the top, cost 
from ;^3oo to ^500. The lantern and apparatus for lights of the 
4th, 5th, and 6th orders cost from ;£^2oo to £,^00, 




Electric liffht. 
See/tage qb. 



The Electric Light has been introduced with great success in 
several important lighthouses, and its use will probably become 
greatly extended. In regard to the tower and the lantern, the 
system usual in ordinary lighthouses is generally followed, and 
subject to contain modification in the lens apparatus also. The 
additional apparatus consists of a motor which may be either a steam- 
engine gas-engine or compressed-air engine, the dynamo-electric 
machine or generator, and the lamp. But while serviceable for 
lighthouses situated on shore and within reach of skilled workmen 
to maintain in working order the more delicate parts of the apparatus, 
it has not yet (1880) been considered prudent to adopt the electric 
light for isolated beacons. The cost of the machinery and equip- 
ment is increased by the necessity of having all in duplicate. The 
cost of maintenance is more than for ordinary lamps, but less if 
reckoned according to the brilliancy of the light. 



Lightships are generally used as warnings against shoals, in situa- 
tions where lighthouses would be impossible or too costly for the 
purpose in view. The expenses connected with the establishment 
of lightships round the British coast have varied considerably, but 
they have cost on an average about ;^5,ooo each. 



Lightships. 



Buoys for marking navigable channels can be made as serviceable niuminatedbuoj 
by night as by day by charging them with compressed gas Of a seeOA^pageig:^ 
special kind, which, as it issues forth, burns in a suitable apparatus, 
and cannot be extinguished by the waves. Such buoys of wrought- 
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iron or steel, of capacity sufficient for six weeks' illumination (burning 
night and day) cost from ;£3oo to ^500 each exclusive of moorings. 
The shore apparatus for making and compressing the gas costs from 
;£Soo to ;£'i,ooo, to which would probably have to be added ^£500 
for storage-tanks and buildings. One set of apparatus and buildings 
would serve for numerous buoys. 



Particulan on 

which lighthouse 

design is based. 



Purpose. 



Area to be 
illumined. 



Position of 
the lights. 



Site. 



Foundations. 
See page 38b. 



The following are the particulars upon which the design of a 
lighthouse and its cost depend, and which must be furnished to the 
engineer. In important cases, where difficulties of site have to be 
considered, even the fullest information will allow only of a prelimi- 
nary scheme, a careful survey by the engineer who is to make the 
design being then necessary. 

1. The general purpose of the light, whether as a sea-light or only 
as a local harbour- light 

2. A chart showing the whole area within range of the proposed 
light and the neighbouring coast-line, indicating the headlands or 
rocks which would hide a view of the light Upon this chart should 
be marked the soundings, the routes generally taken by passing and 
approaching vessels, the existing buoys or landmarks and the rocks, 
shoals, currents, or other dangers to be avoided, and which it is the 
purpose of the light to warn against. The site on which it is pro- 
posed to erect the lighthouse, or alternative sites, should be marked, 
and the reasons for and against each stated. Upon the chart, or 
on a map of smaller scale, the other lights in the vicinity should be 
marked with the area they each illumine, the character of each, and 
the course generally adopted by vessels in passing from one to the 
other and making land. 

3. A plan on a large scale of the site on which it is proposed to 
erect the lighthouse with the levels above the sea marked on it If 
on shore, with no difficulties, a general description of the ground, 
the area available for buildings, and its suitability for foimdations 
will suffice. If on a shoal or rock or reef, the fullest possible infor- 
mation should be given, not only of its present condition, but of any 
alteration which may have been noticed in the past so far as will tell 
the probabilities for the future. If sand or mud, its density and firm- 
ness and the underlying strata as ascertained by trial borings ; also its 
liability to shift under the action of the sea. If the foundations be 
very bad, the suitability of the sea-bed as anchorage for floating light- 
ships or illuminated buoys. If the site be rock, its nature and strati- 
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fication, with a description of any fissures or hollows by which its 
solidity and permanency may be estimated. These latter particulars 
may with advantage be given on a relief map or model, showing 
the contour of the site and the level of the sea at various seasons. 
If the site is covered at any time by water, or washed by the waves, 
the periods at which work could be carried on, and the facilities for 
landing and erecting temporary buildings should be described as 
far as possible. 

4. If the lighthouse or its foundation is to be actually exposed 
to the waves, particulars should be furnished as to their direction, 
height, and force ; the strength of the wind, the directions from which 
it blows oftenest and strongest, and the occurrence of hurricanes. 
The climate should be described, the extremes of heat and cold, the 
rainfall and snowfall If fogs or mist occur in the neighbourhood, 
or within the range of the proposed lighthouse, their seasons, dura- 
tion, and height, and any circumstances which may assist in deter- 
mining the power and range of the light, and the necessity for fog- 
horns or bells. 

5. If the site of the proposed lighthouse is only accessible by 
boats, the frequency with which it can be visited, the size and kind 
of vessels obtainable, the likelihood of inaccessibility during rough 
weather, and the distance from which food, fuel, water, and stores 
would have to be brought, and any other circumstance by which the 
accommodation for living room and stores may be considered. 

6. If the site be on shore, the nature of the water supply, so far as 
will indicate the necessity for tanks, wells, or pumps. If illumi- 
nating gas is available, or coal for gas making, its kind and cost 
should be stated. 

7. The kind of stone, brick, lime, timber, and other building 
materials available, and their approximate cost \ the distance they 
would have to be brought, the distance from a port of arrival, the 
cost of carriage, and the dues and import taxes which would have to 
be paid. The kind of skilled workmen and labourers obtainable 
and their rates of wages, so far as will determine the kind and 
number of workmen who would have to be sent to erect the 
lighthouse. 

8. The tenure on which the site would be held, the funds avail 
able for construction and maintenance, and their source ; the autho- 
rity or jurisdiction under whom the lighthouse would be built and 
managed 
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Lighthouses are in almost all countries built at the cost of the 
State, and are maintained free of special charge to shipowners or 
Cost of mariners. England is one of the few countries where the cost of 

maintenance is met by tolls on passing vessels. There have also 
been occasional cases where concessions have been granted to 
private speculators who have been allowed to reap a revenue from 
tolls and imposts. Harbour-lights are generally constructed at the 
cost of the port authorities, who either maintain them free, or include 
the charge in general harbour dues. 



Tolls. 



THE END. 
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defects in 277 

egg-ended 163 

foundations for 62, 182 

hybrid 166 

inconvenience of. 191 

injectors for feeding 211 

iron suitable for 137, 141, 168 

Lancashire 164 
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Boilers, locomotive ... 165, 275, 276, 

marine 164, 

multitubular 164, 

portable-engine 165, 

priming of 

rock-drill 170, 

i»elf-contained 

small 

spare 

stationary-engine 

steam-blast for 165, 

steam-hammer 

steel 

testing of. 168, 

unsuitable 

wagon 

water for 182, 

Boness, cannel coal at 

Boring, diamond-drill 

lathes 

machines 

rock-drill 

rods 

tools 

Borrowed money for works 

Bought and sold note 

Bowling iron 

Bounties on manufacture 

Brakes, air 91, 

continuous 276, 282, 

effect of on wheels 

steam 276, 

Bramah press 

Brand, Portland cement sold by 

Brands of iron 18, 131, 135, 

of pig-iron vary 

or trade-marks 18, 

Brass, alloy for 

engine bearing 

tul)es 

Brazilian coal, transport of 

Break-do wn cranes 260, 36 1 , 

Breakwaters, cranes for building 

Brick hearths, smiths* 

Brickfields, pitch-chains used in 

Brickwork cylinders, pneumatic 

Bridge piers, foundations for ... 386, 

plates 

steel 
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278 

165 
167 

188 

170 

394 
16s 
167 
166 
165 
184 

350 
153 
283 

49 
164 

258 

122 

389 

319 

320 

391 

387 
386 

47 

2 

141 

54 
295 

295 

292 

282 

80 

418 

146 

131 
135 
237 

277 

237 
122 

366 

376 

340 
no 

410 

410 

142 

153 
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Bridge piers, pneumatic methods for 409 

Bridges insufficiently described 5, ii 

railway 260 

unsuitable piers for 49 

Briquettes, cement testing 415 

Bristol Channel coal ports 122 

British sterling 47 

Brittle iron 138 

Brotherhood's 3-cylinder engines 175 

Bucket and plunger pumps 199 

Builders' contracts 10 

Buildings, factory 57, 68, 264 

Buildings, fire-proof 432 

for steam-engines 182 

iron 432 

suited to climate 42 

Bulb iron, rolled 150 

Bull-head raib 241 

Bull pumping-engines 202 

Bungalows, iron 436 

Bunker coal 127 

Butt-welded tubes 236 

Buoys, illuminated 443 

Buyer, details avoided by 5 

specification of 4 

B. W. G 144 

Caissoons, subaqueous air ... 86, 410 

Calcining- kilns cement 414 

Canal, carriage by 58 

Capital abundant in England 64 

in manufactures 66 

outlay for factories 51, 63 

Capstan-rest tool-holder 310 

Capstans, warping 363, 368, 370 

Carbonate of lime for cement 413 

Cardiff, coal shipped at 122 

Cargo cranes at docks 371 

Cargoes, coal 124 

out and home 36, 126 

pig-iron 134 

mi.sceIlaneous 35 

Carriage cheap by sea 59 

importance of to traders 57, 58 

inland 40* U>» >33 

Carriages, American railway 289 

railway 288 

Cartage saved by railway sidings 59 

Carting into factories 64 
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Case-hardening 179, 281 

Casks for cement 419 

Cast-iron, malleable 154 

strength and quality of 132, 229 

testing of. 133 

Castings purchased, not made 67 

Castings, Scotch iron 131 

steel 154 

Catalogues, choice from difficult, 13, 177*355 

impossible in some trades 13 

selling by abused 13 

some makers averse to 14 

Cataract in pumping engine 200 

Catoptric light, lighthouse 439 

Cattle-guards, locomotive 274 

Caution money 43 

Cement-making, coke for 128 

Cement, Portland 412 

works, London 413 

Cenis, railway over Mont 271 

Centrifugal pumps 208 

engines for 184 

Chain pumps 210 

Chains, transmission of power by, 100, 106 

Chairs, railway 246 

keys for 247 

trenails for 247 

Chaldron, coke sold by 129 

Chalk, cement made from 413 

excavation of 383 

export of 421 

Channel iron, bending of 331 

rolled 150 

Charcoal iron 142 

sheets 144 

Charter party 2 

Chartering of vessels 35, 37, 126 

Cheapness promoted by certainty ... 21 

Chemicals sold by analysis 28 

Cheshire coal, shipment of 122 

Chilled -iron crossings 252 

railway wheels 278 

Chisel drills 387* 391 

Choice of goods for export 48 

Cinder iron 133 

Circular saw for iron 353 

Clearing-house, foreign exchange ... 47 

Cleveland iron 131, 133, 141 

Climate as affecting manufacture 56 
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Climate, buildings suited to 42, 56 

machinery suited to 42 

Clinker, Portland cement 414 

Coal, annual quantity exported 122 

anthracite 120 

bituminous 120 

broken in loading 123 

calorific power of. lao^ 168 

cannel 121 

cargoes, ventilation of 123 

choice of for export 124, 127, 168 

classification of 120 

coking of 119, 127 

consumption of per H.P. 162, 184, 203 
consumption in coal ships ... 127, 169 

contracts in advance for 125 

cranes for discharging 377 

deterioration by climate 12$ 

evaporative power of. 119 

export of 121, 124 

for melting metals 119 

friable 124 

gas explosion of 123 

gas-making 120^ 1^127 

Glasgow hard-splint 122 

patent fuel 121 

screening of. 124 

ship charters 126 

shipped as ballast ,".. 126 

shipping ports 122 

storage of 124 

stowage of on ships 125 

weighing of for export 126 

Welsh 129 

Coating of iron pipes 230 

oftubes 237 

Coke 127 

cement calcined by 128, 414 

Durham 128, 129 

export of 129,13c 

fuel for locomotives 129 

gas 128 

smelting iron by 128, 129 

sold by weight or measure 129 

washing of 138 

weight of increased by m<»stare 129 

Coking ovens 129, 413 

Cold-blast iron 130 

Cold-short iron 138 
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Colonies, factories in 51 

galvanised iron for 145, 429 

iron houses for 435 

Columns, facing of. 431 

Columns for iron buildings 424, 431 

Compensators, railway signal 102 

Competition, unfair preference in ... 9, 12 

Compound steam-engines 171 

Compressed air, advantages of. 88 

conveyed in pipes 87 

cranes worked by 368 

degrees of pressure of. 94, 176 

difficulties in use of 89, 95 

engines 91, 176, 193 

expansive force of 88 

hammers worked by 352 

launches propelled by 92 

locomotives 286 

loss in use of 89 

pipes and tubes for 94 

portability of 87, 176, 286 

refrigerating by , 88- 

riveting by 334 

rock-drilling by 392 

storageof. 90, 176 

torpedoes propelled by 176 

tram-cars propelled by 92 

transmission of power by 86 

usual pressure of 94, 95, 176 

ventilation of mines by 91 

water-power for 89, 393 

weight of 91 

Compression of steel, hydraulic 85 

Concessions for factories 54 

Concrete, advantages of 412 

blocks 376,412 

foundations for machines 334, 353 

materials for 420 

mixture of 420 

blocks, cranes for 376 

deposited in bags 420 

fireproof 433 

lighthouses built of 440 

Condensation in steam pipes, 73, 368, 393 

Condensers, detached 172 

horizontal engine 174 

Condensing engines 160, 169, 171 

water for 61,182 

Conductor-rods, electric 96 



PAGE 

Confiscation, fear of, restrains trade 9 

Connecting-rods, long 100 

railway signal loi, 256 

transmission of power by 99 

Consumer, factories near to 60 

Continuous brakes 182,276, 295 

Contract and purchase i 

Contractors' charges checked 31 

cranes 360, 374, 376 

locomotives 282 

portable engines 183 

points and crossings 252 

rails 243 

railway wagons 305 

risks 21 

repelled by uncertainty 9, 10 

unwilling to tender 6 

Contracts based on sample 15 

based on specification 4 

based on usage 3 

certainty in 9 

coal 125 

freight 36 

implied conditions in 3 

made by letter 2 

one-sided 7 

rail 244 

for repairs 27 

speculative 9, 30 

too elaborate 2 

verbal 17 

Contributory trades, manufacturing 60 

Copper conductor- rods, electric 96 

roof covering 427 

tubes 237 

Copying lathes 312 

tools 324 

Coral, cement made from 422 

concrete made from 420 

Cornish boilers 164, 166 

pumping-engines 201, 203 

Corrosion of iron buildings 429 

ofpipes 230 

Corrugated iron sheets 145,429 

Cost, estimates of valuable 12 

Cotton ropes as belting no 

transmission of power by 112 

Coupled wheels, locomotive 273 

Crabs, hoisting 356, 363, 368 
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Cranes 355 

anchored down 361 

balance weight 358, 361, 366 

break-down 260, 361 

boilers for 167 

cargo 366,371 

choice of 374 

classified 355 

coal-shipping 372 

compressed-air 368 

concrete-block lifting 376 

contractors* 360, 374, 376 

derrick 357 

double-power 362 

factory 64,68, 372 

far-reaching 376 

foundations for 358*378 

floating 376 

foundry 359 

friction of 365 

gantry 373 

Goliath 373 

hybrid 355. 372, 376 

hydraulic 368 

jib 357.371.376 

landing-pier 359 

lathe 311 

manual power calculated 364 

movable 371 

portable 190, 367, 376 

powerful 362, 375, 376 

public works 360, 374, 376 

radius of 260, 377 

railway gauge for 361, 362 

railway-station 59, 369, 371 

railway travelling 260, 361, 366 

riveting-machine 333 

sheer 357 

single power 362 

smithy 343. 359 

stayed by wire rope 360 

steam 365 

temporary 360, 374 

traction engine 190 

travelling 64, 372 

treble power 363 

warehouse 360 

wharf 358 

winding-barrels of 363 



FACE 

Creosoted sleepers 249 

Crossings, railway 252 

Crucible steel 150, 153 

Cumberland haematite iron 134 

Currency, bi-metallic 46 

mixed 46 

Curricle fire-engines 217 

C urves, engines passing round 275 

Cutters, revolving serrated 324 

Cutting-tools, shape of 357 

steel for 337 

Cylinder-sinking, pier 384,409 

Cylinders, bridge-pier 410 

diameter of engine 161 

hydraulic 84 

steam-jacketed 171 

Deliver, seller's obligations to ... 8 

Derbyshire iron 131 

Derricks, lifting 356 

Designs unfairly obtained 12 

Petailed specifications 5 

Diamond crossings, railway 252 

Diamond drills 389 

Diamonds for drilling, cost of 391 

Dies, punching-machine 328 

Digging machine 380 

Dioptric apparatus, lighthouse 439 

Dipper dredgers 402 

Disputes arising from vagueness 5 

Distant signab, railway 101,256 

Diving apparatus 407 

Diving-bell 408 

helmet and dress 407 

Diving, limits of depth for ...94, 407,410 

Docks, cranes for 371 

Docks, excavation of. 382 

Donkey-pumps 192, 208 

Double-action pumps 199 

Doubles, iron sheets classed as 144 

Drainage of site for factories 62 

Drawing, specification consisting of 4 
Drawings and patterns of engines, 177, 279 
Dredger, choice of, how determined 403 

cost of 400 

hopper 399 

Dredger-spoil, delivery of 398, 400 

weight of. 402 

Dredgers, dipper 402 
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PAGE 

Dredgers, floating 397 

land 3go 

navigation of 401 

shipment of 401 

travelling 380 

Dredging aided by water pressure . . . 403 

by air pressure 403 

cost of 402 

hydraulic power for 402 

subaqueous 384, 397 

Drill posts 317 

Drilled holes in pipe flanges 233 

Drilling-machines 313 

bench 313 

flexible shaft for 317 

girder plate 318 

hand brace 316 

horizontal 316 

multiple 317 

pillar 313 

portable 316 

preparation for 68, 69 

radial 314 

wall 313 

Drilling to gauge 319 

V. punching 328 

Drills, diamond 389 

jumping 387 

rock 391 

twist 318 

Driving-wheels, locomotive 269 

Drying-floors, cement 413 

Ductility of iron 137 

Duplex punching-bears 330 

Duplicate parts of machines 41, 280 

parts of engines 41, 166, 180, 281 

Durham coal 122 

coke 128, 129 

Duties, import ^^ 

Duty of pumping-engines 203 

Dynamic force of engines 162 

Dynamite, air fouled by 91 

useof in tunnelling 395 

Dynamo-electric machine 95, 193 

East-River bridge caissoons 4x1 

Effective horse-power 161, 203 

Ejector, compressed air 86 

Elastic limit of iron 137 
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Elastic limit of steel 152 

Electric light for factories 62 

for lighthouses 90, 443 

machines, gas-engines for 73, 193 

Electricity, conductors for 96 

loss in transmission of 96 

transmission of power by 9$, 191 

Elevators, grain 377 

water 212, 259 

Embankment, machine-dug soil for... 383 

Emery discs 325 

Emery-wheel grinding tools 324 

Enamel, tubes coated with 237 

Engineer arbitrators 9 

contractors Ii 

Engineering factories 55 

Engineer's aid in purchasing 13 

Engineers, powers of alteration by ... 8 

Engines, electric. 95 

gas 192 

horse- power of 160 

hot-air 192 

steam 157 

water 78, 194, 372 

Equilibrium valves in pumps 203 

Equitable conditions in contracts 8 

Erection of machinery 40, 182, 334 

Estimating, skillin 6 

Estimates of cost valuable 12 

Excavating by compressed air 86,403 

by syphon 385, 400 

Excavation, subaqueous ( 384 

machine 379 

Exchange, bills of 45 

current rate of. 48 

fluctuations in rate of. 46 

losses by falling 47 

rate, how determined 45» 47 

rate of foreign 45 

Excise laws hinder trade 55 

Expansion of steam 170 

Explosives for tunnelling 91 , 395 

Export, packing and stowage for 37 

purchase for 32, 48 

quality of goods for 38 

Extension of factories 63, 67 

Extras and omissions in contracts 24 

on portable engines 187 

on rolled iron 136 
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Extras on sheet iron 144 

steel..." 154 

Facing-point lock 256 

Facing- points, connecting-rods for ... loi 

on railways 251 

Factories, capital outlay in 63, 68 

designing of. 67, 266 

establi^mefit of. 50, 55 

extensioQ of 67, 266 

foundations for 62, 266 

boiiiting and haula^ in 64 

in new countries 51 

measures of output in 67 

near to consumers 60 

order of procedure in 64 

railway 266,281 

reserve of land in 68 

road approaches to 59, 69 

shafting for 69 

simple buildings for 57 

tramways in 65 

upper storeys in 64 

Factors 13 

iron 136 

Failures in manufacture, causes of ... 51 

Fans, smithy blast 341 

ventilating 91 

Faraday's electric force 95 

Farnley iron 141 

Fast and loose pulleys 107 

Feed-pumps for boilers 173, 207 

Feed-troughs, locomotive 259 

Feed-water, heating of 184 

Fell system of railways 271 

Fir timber for railway wagons 300 

Fire, iron protected from 433 

Fire-bars, boiler 168 

Fire-boxes, plates for 141 

Fire-bricks 340, 342 

Fire-engines 216 

cost of 219 

curricle 217 

fltxil ing 221 

hose-pipe for 219 

London Brigade 217 

manual 217 

steam 218 

weight of 219 
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Fire-engines establishment, cost of ... 222 

Fire extinction 214 

in London 215, 222 

water-supply for 79, 215 

jets , 215, 216 

Fire-proof buildings 432 

Fishing-joint, rail 241 

Flange joints of pipes 227 

joints of tanks 223 

rails 240 

Flexible drilling-shaft 317 

Floating cranes 376 

fire-engines 221 

Flooring, fire-proof 433 

Flow of solids, punching by 330 

Fluctuations in exchange 46 

prices 33 

Foot-pounds, power measured by ... 160 

Force-pumps 199 

rotary 207 

Force, transmutation of. 73 

Foreign exchange, rate of. 45 

trade unprotected 51 

Foreigners forbidden to trade 54 

Forges, rivet 344 

smiths* 343 

Forging, hand or power 345 

hydraulic 353 

machines 352 

Forgings, hammers for heavy 347 

purchaseof 67, 347 

Foundations, bridge 49, 386, 410 

crane 358 

factory building 62, 266 

inappropriate 49 

machine tool 334 

steam-engine 182 

steam-hammer 349>35i 

trial borings for 386 

Foundry coke 129 

cranes 359 

pits, lining of 62 

railway 264 

France, horse-power in 160 

iron joists used in .....' 148 

ironworksin 135 

money currency in 46 

Free-trade, advantages of 53 

freight rates reduced by.... 36 
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PAGE 

Freehold land for factories 62 

Freezing of air pipes 88 

hydraulic pipes 85 

Freight, rates of, how determined... 35, 284 
Fribourg, wire-rope transmission at . . . 1 14 
Friction brakes, engines tested by ... 185 

of air in pipes 88 

ofshafting 105 

of water in hose-pipe 215 

of water in pipes 79, 198, 215 

Frontage for factories, river 62 

Fuel, choice of for boilers 168 

cement-making 414 

coal as 119 

coke as 128, 413 

consumption in locomotives 274 

in portable engines 184 

in stationary engines 1 62 

economy of 163, 169, 184 

essential to msgiufacturers 60 

force 157 

force transmuted 98 

gas used as 192 

locomotive 121, 129, 259 

oil used as 98 

patent 121 

peat used as 72 

portable engine 187 

refuse as 164, 185, 187 

steam-engine 182 

straw usedas 185 

suitability of 61 

supply, locomotive 259 

transmission of power by ...72, 95, 157 

wood used as 185, 274 

zinc used as 95 

Fulled raw-hide belting 109 

Furnaces, rivet 343 

smilhy 34* 

Gable roofs 426 

Galvanised iron sheets 145, 429 

tanks 226 

sheets, packing of 146 

painting of 429 

Gambia for tanning leather 109 

Gantry cranes, travelling 373 

Gap lathes 3^5 

Gas and water engines compared 1 95 
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Gas and water engines, cannel coal for 121 

coke, uses for 128,413 

Gas-engines 72, 192, 259 

accumulator pumped by 193, 371 

electric machines driven by 73 

pumping of water by 194 

Gas explosion of coal cargoes 1 23 

fuel a power transmitter 72 

holders, iron sheets for 144 

making, selection of coal for ... 1 24 

supply at ketones 61 

tariff in local currency 47 

works, refuse coke from 1 28 

specified by sample 16 

yield of from coal 120 

Gauge of tramway in factories 65 

piles 406 

width of for cranes 361 

Gauges, drilling 319 

for sheet-iron 145, 429 

Germany, cement made in 421 

horse-power in 160 

iron- works in 135 

Glasgow, coal shipped at 122 

Glass, cost of in roofing 435 

packing of for shipment 427 

Gold standard of currency 46 

Goliath crane 373 

Goole, coal shipped at 122 

Government aid to manufactures 56 

interference with trade 54 

Grain elevators 377 

Gradients, railway 270^ 299 

steep 271 

Grappling tools, boring 388 

Gravity-force of water 90, 157 

resistance on gradients 270 

Greaves* pot sleepers 249 

Greenock, coal shipped at 122 

Grimsby „ ,, 122 

Grinding-machines, emery 324 

of tools 338 

Portland cement 414 

Grooved pulleys, rope belting for 1 10 

Ground-floors in factories 65 

Gunpowder, air fouled by 91 

Guy ropes for sheers and derricks ... 356 

Hammering of rivets 331 
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Hammers, compressed-air 350 

smiths* 343 

stamp 350 

steam 344 

tilt 345 

Hand money 43 

Harbour lights 442 

Hartlepool, coal shipped at 1 22 

Hatchways for bulky goods 284 

Haulage and lifting in factones 64 

Haulage on railways 58 

Haematite iron 131, 134 

Head of water, weight of 77 

Hearths, smiths' 339 

Heat force in fuel 72 

in zinc 73, 95 

Heat, loss of in air compression 87, 93 

in electricity 96 

motors 157, 193 

Heavy goods, loading and cartage of 59 

Helmet and dress, divers* 407 

Hemlock bark for tanning 109 

Hempen ropes as belting no 

Hide instead of leather for belting ... 109 

High-pressure steam-engines 160 

Hindrances to trade 54 

Hipped roofs 426 

Hoisting by water-power 79, 368 

crabs and winches 365, 368, 372 

in factories 64 

Home trade protected 51 

Hoop iron 150 

Hopper barges 401 

dredgers 399 

Horizontal engines, 173, 201 

Horse-power, coal per, 162, 184, 203, 274 

defined 160 

foreign 160 

indicated i6i 

metrical equivalent of 160 

portable engine 184 

real or effective 161 

sale of power by 78, 195 

Horse-shoe iron 137 

Hose-pipe, fire-engine 219 

friction of water in 215 

Hose-reels 220 

Hot-air engines 193, 259 

Hot-blast iron 130, 133 
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Houses, iron 423 

workmen's 62, 266 

Hull, coal shipped at 122 

sale of water-power at 82 

Huts, iron 435 

Hydrants, fire extinction 214 

power-water 79» 37^ 

Hydraulic accumalator 82, 329, 368 

capstans 370 

compression of steel 85 

concrete 412 

cranes 84, 368 

engines 78, 196 

force intensified 83 

forging of iron 353 

jiggers 372 

machines, bursting of 84 

pressure in 83 

mining 81 

power described..... 76 

dredging by 402 

presses 81,84 

pressure, limits to 84 

occasions for 85 

punching bears 330 

machines 329 

rams, leather packing for 82 

raising water by 207 

riveting 332, 333 

rods, transmission by. 76 

smithing machines 353 

squeezing of iron 354 

tools 329 

tubes 236 

V. steam riveting 332 

winches 79, 372 

Illuminated buoys 443 

Illumination, lighthouse 442 

Impartial tribunals, trade aided by 9 ' 

Import duties 38 

Imported goods, where advantageous 52 

Imports based on trade-marks 18 

India, railway carriages in 289, 291 

silver currency in 46 

Indicated horse-power 161 

Indicator, steam-engine 161 

Industrial dwellings, power for... 74, 116 
Ingot moulds for steel 134 
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Injector boiler feeder 2ii 

Inland carriage 40, 131, 133 

Inspection of works, delay in 8 

Insufficient particulars from abroad... 48 

Insurance, marine 37 

of iron cargoes 134 

Interchangeable parts of engines, 185, 280 

Interest on capital in factories 63 

payable in sterling 47 

Interlocking railway signals 102 

Intermediaries in manufactures 69 

Inventions common to all countries 50 

Ireland, railway wagons in 299 

Iron, angle 147 

bar 146 

best and best best 135 

blacksmith's » 138 

blooms, hammers for .345, 347 

boiler-plates 1 37 

Bowling 141 

brands of 18, 135 

bridge-plates 142 

brittle 138 

bulb 150 

cargoes, insurance of 134 

castings, quality of 132, 229 

channel 150 

charcoal 142 

cinder 133 

circular-saws for 353 

cold-short 138 

continental makers of. » 136 

corrugated 145, 429 

cost, how determined 139 

damaged by punching 328 

defects in rolled 138 

ductility of 137 

elastic limits of 137 

export of 133, 138 

extras on rolled 136 

factors 136 

Famley 141 

founding, choice of iron for 134 

founding, coke consumed in 129 

hxmatite 134 

hoop 150 

horse-shoe 137 

hydraulic squeezing of 354 

irregular sizes of 141 
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Iron joists 140, 148, 424 

lighthouses 440 

Lloyds' rules for 142 

Lowmoor 141 

made to suit purpose 139 

malleable 135 

merchant-bar 136 

merchants' stocks of 139 

North-country 136 

pattern-books of rolled 140 

permanent set of. 137 

pig 130 

piling of for rolling 138 

plates 141 

quality of, how stated ... 18,135,136 

rails 139, 239 

red-short 138 

rolled 135 

rolls, cost of 141 

sheet , 144 

small quantities expensive 140 

Staffordshire 136 

strength of cast 132 

Swedish 142 

tensile strength of 137 

tests of cast 133 

tests of rolled 136 

trade, changes in the 135 

trade subdivided 65 

unmarked 135 

variety of sizes costly 140 

waste in cutting of 139 

work, painting of ....422, 426, 429 

Yorkshire 141 

Irredeemable paper currency 46 

Irrigation, portable engines for 184 

Jealousy of foreign traders 54 

Jets, fire extinction 216 

Jib cranes 357, 374. 37^ 

far-reaching 376 

hydraulic 371 

stability of 358 

Jibs, wood or iron for cranes 362 

Jiggers, portable hydraulic 372 

Jointing of ironwork 431 

of pipes 227 

oftanks 223 

Joints in pipes, leaky 228 
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Joists, Belgian iron 148 

best uses for iron 142,424 

rolled-iron 140^ 148 

Judges refer cases to arbitration 9 

Jumping holes in rock 387 

Jurisdiction in contract disputes 9 

Keel of coal a measure of weight 126 

of coke „ tf 130 

Kehlof, water-power at 115 

Key piles 405 

Kilogrammetres, power measured by 160 

Kilns, cement calcining 414 

Labour-saving processes 63 

subdivision of 60 

supply for manufactures 60 

Ladder dredgers 397 

Lancashire boilers 164, 166 

coal 122 

iron 131 

Land, adaptation of 62 

by railways valuable 261 

carriage dear 36 

choice of for factories 62 

dredgers 379 

for factories, reserve 68 

restraining tenure of 54 

value of for factories 62 

Lap-welded tubes 235 

Lasso ropes of dried hide 109 

Lathes 508 

boring 319 

cheapen cost of steam-engines ... 177 

choice of, how determined 311 

copying 312 

cranes for 311 

gap 309 

multiple 312 

railway wheel 312 

railway workshop 265 

screw cutting 310 

slide 309 

special 313 

surfacing 310 

Lattens, iron sheets classed as 144 

Laws in restraint of trade 55 

Leakage of compressed air 88 

of railway bridges 216 
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Leather belting, strength of. 107 

English belting 109 

hose for fire-engine 220 

packing, hydraulic cylinder 82 

ropes as belting no 

tanning of for belting 102 

Legal documents in contracts 2 

obligations evaded 9 

Leith, coal shipped at 122 

Letters, contracts arranged by 2 

Liability of manufacturers 4 

Lifting and haulage in factories 64 

pumi>s 198 

Light and air in factories 64 

Lighthouses 438 

concrete for 440 

cost of 441 

electric light for 96, 443 

harbour 442 

illumination of. 442 

iron 440 

lanterns for 442 

tolls for using 446 

towers for 440 

variety of lights in 439 

Lighting, electric 96 

of factories, gas for 61 

of iron roofs 426 

Lightships 443 

Lime v. cement mortar 421 

Link motion, locomotive 277 

Liquid ejector, pneumatic 86 

Litigants referred to arbitration 9 

Liverpool, coal shipped at 122 

Lizard, electric light at the 96 

Llanelly, coal shipped at 122 

Lloyds* rules for ship plates 143 

Loading goods at ports 59, 366, 371 

at railway-stations 59, 260, 369 

at sidings 59 

Loading gauge, railway 287 

Local factories near consumer 60 

Locality, choice of for factories 57 

Locomobiles 183 

Locomotive axle-boxes 281 

boilers 165, 275, 276, 278 

tenders 272 

tubes 235, 276 

wheels 273, 275, 278 
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Locomotives 268 

adhesion of 269 

American v, English 277 

bogie-truck 276 

choice of 268, 279, 284 

classified 271 

climate effects on 285 

compressed-air 286 

contractors* 282 

coupled wheels of 273, 279 

defects in 277 

drawings and patterns of 279 

for sharp curves 275 

fuel, consumption of 274 

supply of 259 

inside cylinder 271 

interchangeable parts of. 280 

iron casing-sheets for 144 

little 282 

manufacture of 276, 278 

narrow-gauge 272, 283 

outside cylinder 272 

packing of 283 

patent fuel for 121 

piston pressure and speed of. 275 

purchase of 280 

repairing of 264, 277, 278 

running shed 266 

shipment of. 284 

spark arresters on 274, 285 

speed of 273 

special tools for 265 

steam-brakes on 276 

steam-pressure in 170^ 275 

steel 276 

steep gradients for 271 

tank 272, 282 

testing of 283 

tractive force of 269 

tram-car 285 

water supply of 259 

weight and cost of 282 

weight of on bridges 261 

wheel lathes 312 

London international clearing-house 47 

Portland cement made at 413, 422 

fire brigade 217, 222 

Losses from excessive outlay 63 

from falling exchange 47 
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Lowmoor iron, pig-iron for 130 

plates 141 

Lubrication, railway axle 293 

Machine bearings adjustable 335 

Machine-tools 306 

accessories for 336 

arrangement of 69 

choice of 334 

cutting speed of 337 

cutting tools for 337 

foundations for 334 

hydraulic 83, 329, 353 

improvements in 307 

management of 337 

packing of 336 

piecework with 337 

portable 265, 333 

purchase of 335 

railway 265 

Machinery, complicated 40 

erection of. 40, 334 

maintenance of 41, 105,338 

Machine, duplicate parts of 41 

Malleable cast-iron 154 

or rolled iron 135 

Malt-kilns, anthracite coal for 12 1 

Mandril-bars for boring 319 

Manganese ore, price how measured 29 

Manilla ropes as belting no 

Man5;ell wheels 292 

Manufacture, conditions of 30 

risks and profits of 66 

specialties in 67 

Manufactures, subdivision of 65 

Manufacturer's name as trade-mark 19 

specification n 

Marine boilers 164, 165 

engines, compound 172 

insurance 37 

Materials, contiguity to 57 

folly of taxing 58 

in factories, moving of 64 

of manufacture, purchase of 66 

quality of in manu&ctures 66 

trade in secondhand 60 

utilised, local 52 

Measure and value, payment by 32 

Measurement tonnage 35 
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Measures of quantity, customary 24 

Merchant iron 146 

steel 155 

Meter, water sold by 80 

water-power sold by 78 

Metrical horse-power 160 

Middlesborough iron 131 

Milling-machines 324 

Mill-stones, cement ground by 414 

Mine pumping-engines ... 2CX>, 202, 205 

Minerals, railway- wagons for 298 

Mines, steam-pumps for 205 

use of compressed air in 89, 392 

water-engine pumps in 206 

Mining-tools 386, 389, 391 

Misers, boring 385 

Money, gold standard of 46 

paper 47 

Monopolies of trade 54 

Monte-jus 86 

Mortar, Portland-cement 420 

Motors, gas-engine 157 

hot-air 157 

small 191 

steam 157 

water 78, 157 

Multiple drills 317 

lathes 312 

Multitubular boilers 164 

Myrabolams for tanning 109 

Narrow-gauge, cranes for 361 

engines 272, 283 

wagons 303 

Nasmyth steam-hammers 345 

Navigable rivers, advantages of 58 

Naval coal-stations 125 

Navy, steel ship plates for 152 

Newcastle coal 121 

coal shipped at 122 

water-engines at 79 

Newport, Welsh coal shipped at 122 

Nipple-punching 328 

Nominal horse-power 160 

Non-condensing engines 160 

Non-rotative beam-engines 200 

North-country iron 136 

Nozzles for fire-jets 216 

Nuts, tapping-machines for 326 



PACK 

Oak bark for tanning 109 

for railway wagons 300 

Oberusel, transmission of power at . . . 114 

Obligations, buyers* 8 

evaded by buyers 9 

imposed by trade-marks 19 

Offers of manufacturers held open ... 34 

to buy or sell 2 

Oil fuel force utilised 99 

instead of water in hydraulics ... 85 

lighting of factories 62 

V, grease for railway-axles 293 

Omissions and additions in contracts 26 

One-sided specifications 12 

Order in factories, want of 63 

of procedure in factories 64 

Orders, verbal and written 17 

Ore, absorption of moisture by 29 

for iron-making 130 

from Spain for steel-making ...36, 131 

price measured by uniu 2S 

price of dependent on freight... 36 

smelting furnaces 130 

varies as mines extend 131 

Ores, mixture of iron 131 

Organisation of workshops 64, yfi 

Out-of-door work, climate influence on 56 

lighting for 62 

Output, accustomed measu res of 67 

Ownership of factories, change in ... 63 

of goods declared 45 

railway-wagons 305 

Packing and stowage for export 37 

galvanised sheets 146 

glass 427 

portable engines 1S6 

Painting galvanised iron 427 

ironwork 422, 426, 429 

Paper money 46 

Particulars fiimished by buyer 5, 4$ 

Particular average, insurance 3S 

Passenger carriages, railway 288 

Patent fuel 121 

Patent-right and trade-mark 18 

Pattern-books of rolled iron 140 

Patterns and drawings of engines, 1 77, 279 

Payment by measure and value 30 

by results 30 
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Payment by schedule, part 44 

depending un success 11 

methods for works 42 

without possession 44 

Payments during manufacture 44 

in sterling 47 

part 43 

Peat as fuel 72 

Percentages, adjustment of price by, 25, 237 

of contents, ore sold by 28 

Permanent set in iron 137 

Permanent- way, railway %.... 249 

for quick speed 269, 282 

Peru du Rhom^ water-power of 114 

Piecework with machine-tools 338 

Pier cylinders, sinking of 86,410 

Piers for bridges, unsuitable 49 

Pig-iron, breaking of. 135 

cargoes of 134 

district for making 131 

export of 133 

foreign rails from English 141 

hxmatite 134, 154 

hot and cold blast 130 

mixtures of 132 

varieties of 130 

Pigs of iron, weight of 135 

Pile-drivers 405 

Pile-drivers, cost of 406 

Pile-driving, schedule rates for . . . 27, 407 

weight and fall for 406 

Piles, gauge 406 

Pillar drilling-machine 313 

Pipe founding 227, 228 

Pipes, bolt-holes in flanges of 233 

breakage of in carriage 37, 232 

cast-iron 226 

coating of 230, 237 

concentricity of 227 

copper 237 

corrosion of. 230 

covered with bitumen 235 

erroneous choice of 49 

flange 227 

for compressed air 94 

hydraulic crane 370 

inspectors of 230 

irregular-shaped 233 

lines of in factories 69 



PAGE 

Pipes, prices of 233-235 

quality of iron for 132, 229 

rain-water 234 

sheet-iron 235, 341 

shipment of 37 

smithy blast 341 

smoke 339 

sold by weight 231 

spigot and faucet 227 

standard patterns for 233 

steel 235 

tested in situ 230 

testing of 229 

thickness and strength of 228 

weight of 232 

wrought-iron 234 

Piston area per horse- power 161 

speed of engines 160, 275 

Pistons, hydraulic 81 

Pitch-chains, transm. of power by, 106, ill 

Planing by serrated cutters 324 

Planing anvil bed-plates 351 

Planing-machines 320 

plate-edge 322 

wall 322 

Plate-bending machine 330 

Plate-edge planing-machine 322 

Plate-layers' took 267 

Plates, boiler 142 

extras on iron 143 

high-quality Yorkshi re 141 

limits of size of 143 

rolled as bars 144 

shearing of iron 144, 327 

ship 143 

steel 152 

tank 143 

thin 144 

usual tests for iron 138 

Pneumatic bells 86 

postal tubes 86 

sinking of cylinders 86, 409 

tramways 87, 02 

Points, interlocking 255 

railway 251 

Port, choice of shipping 36 

Portable compressed air 92 

compressed gas 293, 443 

diamond-drill 390 
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Portable drillEng-machine 316 

engines 183 

boilers for 165 

competitive lri>b of 184 

compiesung Bir bf 94 

draught of 187 

extra* on 187 

misapplied 187 

packii^of 1S6 

pennsnent fixing of tSS 

priceiof 185 

steam-preisiue for 184 

fofi** 344 

hydraulic tools 83, 332, 353 

winches 79, 371 

pUDching-machines 330 

rivetieg-mBchines 91, 333 

water-engines 79, 372 

Portland ceiaeiil 41a 

advantages of 413 

air- slaking of 419 

alumina for 413 

blae lias for 411 

cnldningof 414 

carbonate of lime for 413 

carriage of 419,411 

caslisfor 419 

chalk for 411 

da; for 431 

clinker 414 

coke, for calcining 138 

conctctetnadcfrom 412,420 

coral uicH for 421 

drying floors (or 413 

export of 419,43a 

fineness of 415, 416 

fiiel for making 128,413 

German 418,421 

grinding of 414 

import duty on 422 

kilns for burning 414 

lime for making 421 

limestone for 422 

London-made 413 

merchantable quality of, 415 

natural com ponndi for 421 

originof Daine 412 

packing of 419 

prices of 419 



Portland cement, quality of... 

quick-setting 

risks In UMOg 

sand mixed for testing . . . 

setting of 

settling bocks for 

shells used for 

slow-setting 

sold by brocd 

stoiagcof 

subaqueous use of 

icnsik sltcnglh of 
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Thames and Medwsy 

Ui^ for ,M3, 237. 4>*. 4». 
weightof. 

Ports, coal-shipping 

customary BriliUi 

Pot sleepers 

Postal telegraph tubes 

Power accumulated by water 

accumuUlors, 'hydraulic.. .8a, 329, 

for factories, motive 

measured by foot pounds 160, 

natural sources of jS, 

of er^jines according to presanre 
•ale of. 74.78,80. 105, lis. 



utilised for electric lighting 
Preliminary description 
Premiums, marii " 

Press, Cramah 

PrcHurepiimps a 

Price a'tjuilfflhy percentages 25,2 

decided by experts 

enhanced by I tad e-mark 

measured by schedule rale* 

measured by sum of money 

Prices arranged in advance 

fluctuations in 

follow cost of material 

how dctetmined, normal 

Primii^ in boilers i 

Procedure, order at, in factories 

Processes, subdivision of inlactories, 65, 3 
Profit in factories, deferred 
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Profits in factories analysed 67 

Prospecting, rock -drill for 390 

Protective duties 38, 51, 52, 422 

Public works described by sample ... 16 

Public works, purchases for 32 

Pulleys, adhesion of belting on 108 

grooved for rope belting no 

Pulsometer pump 211 

Pumping by hydraulic rams 206 

by long connecting rods 99 

by river force 78 

by water-engines 206 

Pumping-engines 197 

fire-extinction 216 

hydraulic 82 

railway 259 

town-supply 200 

worked by air 93 

Pumping, gas-engines used for 194 

Pumps, bucket and plunger 199 

centrifugal 208 

chain 210 

choice of, how determined 212 

double-action 199 

force 199 

for deleterious liquids 213 

hot-water 199 

hydraulic 82, 329, 333 

lifting 198 

mine 200, 202 

pressure 206 

pulsometer 211 

railway-station 259 

rising-main of 198 

rotary 207 

sand 411 

Punch and die, adjustment of 328 

Punches, spiral 329 

Punching, automatic 327, 328 

Punching bear, duplex lever 330 

bear, hydraulic 330 

bear, screw 329 

machines 326 

hydraulic 329 

portable 329 

marking holes for 328 

nipple 328 

V. drilling 328 

Purchase by schedule rates 21 



PACK 

Purchase by sum of money 20 

by trade-mark 18 

by units of contents 28 

for export 33 

Quality assured by brand 19, 418 

Quantities, computation of 5 

difficulties in calculating 6 

for tendering, approximate 25 

necessary to exact price 21 

Quantity, customary measures of ... 24 

surveyors 7 

Quarrying by rock-drills 395, 396 

Quays, shipping 59 

Radial drilling-machines 3x4 

Rails, Barlow 241 

bridge 240 

bull-head 241 

cheapness of iron 139 

contractors* 243 

countries where made 244 

double-head 139, 241 

effect of sand on 246 

fastenings for 240, 243, 250 

fishing-joints of 241 

flange 240 

lengths of 244 

Jjght 241, 243 

manufacture of 141 

prices of 243 

purchase of 244 

shipment of. 245 

slippery 269 

standard patterns of 242 

steel 242 

testing of. 245 

turned and re-used 240 

used on G. W. Railway 240 

Vignoles 240 

weight of. 243 

Railway accounts 296 

axle-boxes 292 

axles, lubrication of 293 

block system 255 

brakes 91, 276 

break-down cranes 260, 361 , 366 

bridges 260 

carriage underframes 291 
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Railway carriage wheels 291 

carriages 288 

American 289 

iron and steel 291 

packing of 294 

prices of 295 

purchase of 294 

shipment of 294 

chairs 246 

crossings 252 

equipment I4> 239 

foundries 264, 267 

gradients 270 

loading-gauge 287 

locomotives 268 

plate-layers* tools 267 

points 251 

rates of carriage 296, 300 

rolling-stock 286 

running sheds 266 

sleepers 248 

signals loi, 255 

signal compensators 102 

signals, Board of Trade rules ... loi 

station, cranes at 260, 369, 37 1 

roofs 436 

terminal 262 

stations 261 

stores 266 

switches 251 

traffic, interchange of 299 

traversers 254 

turntables 253 

V, canal carriage 58 

wagon builders 305 

underframes 301 

wagons 296 

American 297 

contractors' 304 

deferred paymcn ts for 305 

for minerab 298 

haulage of 298 

hiring of 305 

iron and steel 300 

narrow-gauge 303 

pricesof 303 

private owners of 304 

purchase of 301 

shunting of 298 



rACB 

Railway wagons — 

size of, how determined 927 

sorting of. 304 

specifications of 301 

springs on 300 

tarpaulins for 298 

variety of. 299 

weight carried in 299 

wheel-base of 297 

water-cranes 258 

water-tanks 258 

wheel lathes 265, 312 

tires 277, 292 

wheels and axles 292 

chilled iron 278 

skidding of 246 

workmen*s houses 266 

workshops 264, 281 

Railways described by sample 16 

land valuable by 261 

little 243 

military 288 

portable 243 

with centre rail 271 

Rain gutters, Scotch iron for 131 

water-pipes 234 

Ramps for derailed carriages 267 

Raw materials, dutyon 39 

for manufactures 65 

Reciprocal trade cheapens transporl« 36, 59 

Red short iron 138 

Refrigerating, air compressors used for 88 
Refuse fuel for steam-engines, 164, 18$, 187 

products, trade in 66 

Repairs, contracts for 27 

factories established for 55 

of machinery abroad 42 

Reputation, purchase based on 17 

Reservoirs, height of water 79 

for towns, storage 80 

Responsibility avoided by engineers 4 

unduly allotted 4 

Restraint of trade by law 55 

Retention money in contracts 43 

Return cargoes cheapen freight 36 

Return cargoes in inland carriage ... 59 

Revolving lights, lighthouse 440 

Rhigi mountain railway 271 

Rhine water-power utilised 115 
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Right of way in contract works 8 

Ringing engines, pile 405 

Rising-main of pumps 198 

Risks and profits in factories 64,66 

of sea carriage 35 

River current, pumping by force of. . . 78 

utilised as power 78, 114 

Rivet forges 344 

furnaces 343 

iron 332 

Riveting by compressed air 91, 334 

hydraulic 332 

machine v, hand 331 

machines' 331 

portable 333 

steam z/. hydraulic 331 

Tweddeirs system of. 333 

Rivets, heating of 331 

Road rollers, steam 190 

engines, steam 189 

Rock-drill, diamond 389 

percussion 321 

quarryingby 396 

Rock-drilling, subaqueous 396, 411 

Rock-drills, compressed air lor 90, 392 

steam-power for 91, 392 

Rolled or malleable iron 135 

Rolling-mills, increase in 135 

Rolling-stock, capital for purchasing 305 

railway 268, 286 

Rolls for iron, cost of. 141 

Roofing-sheets, galvanised ...145, 429, 435 

Russian 144 

Roofs accessibility of for repairs... 426^ 429 

arched 425 

cost of 433 

covering for 425, 427 

fitting of 430 

gabled or hipped 426 

iron 423 

large 436 

lighting of 426 

weight of 435 

wind pressure on 428 

Rope, deterioration of 112 

Ropes, transmission of power by. . . 1 10, 1 1 1 

used as belting 109, no 

wire Ill 

Rotary force-pumps 207 
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Rotary steam-engines 175 

water-engines 196 

Rotative beam-cngtnet aoo 

Rubber-lined hose pipe 220 

tubing for compressed air 94, 411 

Russia, money currency in 47 

Russian Eoofing-sbeets 144 

Rusting of ironwork 426, 429 

St. Louis bridge caitsooas 411 

Sale of power 74» T8; 105 

Salt water for steam boilers 61 

Sample, comparison of bulk with ... 16 

hidden defects in 16 

public works contracts 16 

purchase by 15 

purpose of specified 17 

Sampling, alteration of bulk after ... 30 

of ore 29 

Sand, cement tested with 418 

excavation of 381, 403 

for concrete 420 

pumps 86, 411 

Saw-mills, shafting in trendies in ... 104 

Saws for hot iron 353 

Schaffhausen, power transm. at...ii4, "6 

Schedule contracts, fluctuating 25 

part payments by 45 

rates, convenience of 22 

rates, imperfect 23, 24 

rates, purchase by 21 

rates, system of abused 23 

Schedules, compound ay 

grouping of items in 24 

Scoops, excavating 385, 403 

Scotch pig-iron 131, 133 

Scotland^ coal shipped from 122 

Scrap cast-iron 134 

Scrap iron, re- working of 60, 241 

Screening of coal 124 

Screw-cutting lathes 309 

piles of steel 155 

punching bear 330 

punching machine 326 

shafts of steel 155 

Screwing large bolts 326 

machines 325 

Screws, American standard 325 

Whitworth 335 
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Sea-board, factories on 58 

Sea-carriage, cost and risk of 35 

Seaports, factories established in ... 55 

Secondhand trades 60 

Secret mixtures, trade-marks for 18 

Sellers aid ing buyer's choice 14 

responsibilities 13 

specification 11 

Semaphore signals 256 

Semi-anthracite coal 120 

Serrated cutters, revolving 324 

Service reservoirs for water 70 

Settling backs, Portland cement 413 

Shafting, couplings for 104 

distance apart of beari ngs 1 03 

hollow 104 

in trenches 104 

lines of in factories 69 

loss by friction of 105 

manufacture of 103 

maximum lengths of 103 

planished 103 

supports for 104, 334 

transmission of power by 102 

Shafts, steel 155 

Shaping by serrated cutters 324 

machines 323 

Shear steel for welding 156 

Shearing machines 327 

hydraulic 329 

of iron plates 144 

of rolled iron 139 

Sheer cranest permanent 357 

Sheers, lifting 356 

Sheet iron 144, 226 

piling 405 

steel 154 

Sheets, annealed iron 144 

charcoal iron 144 

corrugated iron 145, 429, 435 

extras on iron 144 

Russian 144 

Shell augers 388 

Shells, cement from calcined 422 

Shelter for workmen 57 

Ship-builders' shearing machines ... 327 

Ship plates, iron 143 

steel 152 

Shipment of coal 122 
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Shipment of engineering material , 35, 285 

of locomotives 283 

orderof 37 

payment for goods on 44 

Shipping facilities 35, 131 

cranes for 371 

Ships, pa3anent during building of ... 45 

Shunting of railway wagons 298 

Sidings at factories 58 

Siemen's electric transmissions 95 

steel 151, 242 

Signals, railway 255 

transmission rods for loi 

Silver currency 46 

fall in value of 46 

money in India and Russia 47 

Singles, iron sheets classed as 144 

Site, choice of for factories 62 

drainage of for buildings 62 

for factory, plan of 69 

of erection, difficulties at 40 

Slates, roofing 435 

Sleepers, cast-iron 249 

creosoting of 249 

Greaves' pot 269 

oval 250 

railway 248 

shipment of 249 

steel 250 

trough-shaped 250 

wrought-iron 250 

Slide lathes 309 

Slid ing-gap lathes 309 

Slotting by emery wheels 324 

Slotting machine 322 

Slurry, Portland cement 413 

Smelting of iron, coke for 1 28, 1 29 

Smithing machine, hydraulic 353 

Smiths' hearths 340 

blast for 341 

blower for 341 

brick 340 

circular 340 

fan for 341 

fire-bricks for 340 

hammers 343 

hoods for 339, 340 

iron 340 

stand-pipes for 342 
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Smiths' swages 343 

work on railways 267 

Smithy, arrangement of 339, 352 

cranes 343, 359 

furnaces 342 

smoke pipes 339 

tools 339, 343 

ventilation of 339 

Smokeless coal 120 

Smoke pipes, smithy 339 

Socket pipes 227 

pipes bored 227 

Solid-drawn tubes 237 

South America, coke shipped to ... 136 

South Foreland, electric light at 96 

South Wales, steam coal in 120 

Spanish ore for steel making 36, 131 

Spark arresters, chimney ...185, 274, 285 

Sjiecial machines, where unsuitable ... 41 

Specialties, division of trades into ... 67 

Specification and sample 16 

avoided 17 

buyer's 4 

seller's ii 

Speculative contracts 9, 21, 30 

Spelter for galvanising iron 145 

Spigot and faucet pipes 227 

Spiral punches 329 

Spoil, dredger 398 

Spring steel 156 

Springs, railway-wagon 300 

Spnicc timber for railway wagons ... 300 

Staffordshire pig-iron 131 

rolled iron 136 

Stamp hammers 350 

Standard plug gauges 319 

screws 325 

Stations, railway 261,436 

Steam, air substituted for in engines.. . 91 

and water transmission compared 75 

barges for dredgers 399, 401 

blast for boiler furnaces 165 

boilers 163 

tubes for 236, 276 

water for 61 

brakes on locomotives 276, 282 

cars, tramway 286 

coal in South Wales 120 

cranes 365 



PAGE 

Steam, dredging by 402 

digger 381 

Steam-engines 157 

accessories for 159, 186, 280 

beam 172, 200 

bearings of 179 

boilers for 163 

buildings for 182 

bull 202 

carriage of 159, 182, 186 

case-hardening of 162 

catalogues of 176 

cheap 174 

cheapness of 1 59 

choiceof 49, 179, 181 

compound 171 

condensing 160, 169, 171 

coupled 174 

classified by shape 172 

description of insufficient 5 

dimensions stated by seller 178 

duplicate parts of... 40, 166, 180, 281 

dynamic force of 162 

equable working of 159 

export of 49, 181 

extra parts of 174 

feed-pump 173, 207, 211 

fire 217 

fixing of 159, 181, 188 

foundations for 62, 182 

fuel, consumption of 162, 184 

fuel economy in 159 

high-pressure 160, 169 

horizontal 173 

horse-power of 160 

locomotive 268 

low-pressure 160, 169, 184 

marine 169 

non-condensing 160, 169 

piston-speed of 160, 186, 275 

portability of 159 

portable 183 

prices of compared 178 

pumping 197 

purchase of. 157, 181 

ready-made 174, 177, 190 

repairing, facilities for 1 82 

rotary 175 

simplicity desirable 1 59, 163 
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Steam-«ngines — 

skilled labour for erecting 159, l8l 

small 190 

space for 151, 181 

starting of 159 

stationary 169 

steel and gun-metal in 179 

stroke and speed of 179, 186 

substitutes for 191 

testing of 178, 184, 283 

three-cylinder 175 

traction 189 

transmitting power from 102, 182 

valued by power 158 

Tertical 175, 202 

wall 175 

warranty of. 4 

weight of. 159, 178 

winding 173, 271 

Steam, expansion of. 169, 170, 179 

fire-engines 217 

Steam-hammers 344 

anvils for 351 

boilers for 350 

choice of 352 

different blows from 349 

doable*acting 347 

force of, how calculated 348 

foundations for 349 

Nasmyth 345 

nuisance from 353 

piston-speed of 350 

purchase of 351 

rating of 347 

single-acting 345 

single-frame 346 

size of, how determined 350 

sizes and prices of 346, 347 

Steam-injector boiler feeder 211 

jadcets 171, 184 

loss of, by condensation 73 

navvy 381 

pile-driver 405 

pipes, limits of length 74 

power distributed 74, 191 

pumping-engines 197 

pumps 204 

condensers for 206 

pressure in engines 160, 170, 275 
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Steam punching-machines 327 

riveting-machines 331 

sale of to users 74 

ship coaling-station 125 

stamp hammers 350 

superheated 75, 170 

transmission of power by 73 

utilisation of waste 162 

waste of avoided 163 

winches 368 

Steamers for iron cargoes 134 

Steel, advantages of 150, 242 

and iron, disting. qualities ...150, 153 

angle and tee bars 153 

annealing of 152, 329 

bars 154 

Bessemer 151, 242 

boilers 153 

brand or hall-maric for 153 

bridge plates 153 

castings 154, 1$$ 

compressed 154 

crossings 225 

crucible 150^ 153, 155 

elastic limit of. 152 

extras for 154 

for structures 151 

hydraulic compression of 85 

injured by punching 152, 242, 329 

locomotives 276 

making, ingot-moolds for 134 

making ores, sale of 29 

making, Spanish ores for 36, 131 

materials for must be suitable ... 57 

mistakes in use of 151 

piles 155 

pipes 235 

plates, cracks or flaws in 152 

prices of 153 

quantity converted at one time. . . 1 53 

rails 151, 242 

railway-wagons 301 

roofs 430 

screw-shafts 155 

shear 156 

sheets 154 

ship-plates 152 

Siemens* 151, 242 

sleepers 250 
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Steel, smithing of 152 

spring 156 

strength of 151 

Swedish iron for 155 

temp)ering of 155 

testing of 153 

tires 292, 301 

tool 155, 337 

torsion of 155 

tubes 235 

underframes of carriages 29 1 

welding of 152 

Whitworth's compressed 154 

wire rope 113 

Sterling payments in foreign contracts 47 

Storage of water for power 90 

tanks in factories 61 

tanks for railways 258 

Stores for tools in factories 338 

Stores in lighthouses 445 

Stowage of cargo 37 

Straw as fuel for steam-engines 185 
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From THE ENGINEER, July 12, 1878. 

Mr. Matheson has written a book to aid those interested in the projection of engineer- 
ing enterprises in foreign countries, by classifying and linking together the technical and 
economical conditions which determine the success or failure of such works, and by 
carefully and separately enumerating the preliminary particulars, without which neither 
estimates of cost nor designs can be made. Mr. Matheson's book is of an unusual and, 
it might almost be said, novel character. It is one which every consulting engineer and 
capitalist -contractor engaged on foreign works, and young engineers likely to be employed 
abroad, should possess. It is equally a work to be perused by promoters of engineering 
enterprises abroad, and by those intending to invest therein. Every page of the volume 
is provided with marginal notes, and a full index is also given. These form a very 
valuable feature, for a book without a good index is almost useless. 



From THE ECONOMIST, April 20, 1878. 

The subject is treated in a most satisfactory manner. Nothing appears to have been 
forgotten ; it is surprising, indeed, that the author has been able to bring together so much 
valuable information into the small compass of a single volume. The illustrations, 
although small, convey a correct idea of the objects they are intended to represent, and 
in many cases are of considerable help to the reader. 



From IRON, May 11, 1878. 
Mr. Matheson has made a valuable contribution to the literature of engineering. It 
is intended for the aid of those who may be interested in the projection of works abroad, 
either from monetary or professional considerations. He thinks that the intimate relations 
which arise between the promoters of such undertakings abroad, and English engineers, 
capitalists and contractors upon whom they depend, render it important that all concerned 
should be in full accord. Thus, foreign and international transactions are often rendered 
difficult by the insufficient knowledge of necessary facts. Hence the present work — to 
classify and compare those technical and economical conditions which determine the 
success or failure of engineering enterprise. The whole field is most thoroughly 
covered. The volume is worthy of a place in the best libraries in the kingdom. 



From THE BUILDER, April 27, 1878. 

The subject of concessions for engineering enterprises in foreign countries is treated 
at some length, and if studied by persons likely to embark in such undertakings, may 
save much time, much money, and consequent heartache. Railways, Tel^aphs, 
Harbours, Bridges, Irrigation, Wafer Works, Town Drainage, Tramways, Markets, and 
Gas Works are all treated of; the latter makes an especially valuable chapter, and we 
strongly recommend the l>ook to the consideration of a much larger circle of readers than 
those only interested in the projection of engineering enterprises in foreign countries. 



E. & F. N. SPON, Charing Cross, London; 
446, Broome Street, New York. 
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